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INCORPORATING 


THE BRITISH CONSTRUCTIONAL ENGINEER AND THE CONTRACTOR 
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PRICE 2/- 


A choice of bodie A a 
atari The latest Muir-Hill 3 cu. yd. 
with hydraulic ; 
are ta hath | machine results from nearly thirty 
EAs DOC Re) Cc eee Pe ‘nl d | 7 
mpg a years continuous production o 
ares dumpers. In consequence, the 
Muir- Hill 10B dumper is ahead in 
design, with lower operating costs, 
easier maintenance and easier control. 


Write now for latest leaflet. 








TLL te 
CONSTRUCTION EQUIPME) 


now in the new optional colour 


Federal Yellow 
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4 meet the regulations governing the use of highway equipment in 
various parts of the world, International Construction Equipment 
can now be obtained in ‘Federal Yellow’. 

This new optional colour is available at no extra 
cost, and enables users of British-built International 
Construction Equipment to order their machines 
in either the distinctive ‘International Red’ or the 
new ‘Federal Yellow’, depending upon their 
individual requirements and fleet practice. 


You may also specify ‘Federal Yellow’ for construction 





equipment ordered specially from the U.S.A. 
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JAMES BOWEN & SONS LTD 


EDINBURGH, GLASGOW & ABERDEEN 


R. CRIPPS & CO. LTD 


NOTTINGHAM, MANCHESTER & SHILDON 


SAVILLE (TRACTORS) LTD 


LONDON, STRATFORD-ON-AVON, CARDIFF & BELFAST 


. ” — oe WESTERN CONTRACTORS 
US! “S9 CITY ROAD* LONDONECL =< SERVICES LTD 


BRISTOL, EXETER, SALISBURY 
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Allis-Chalmers 


HD-16 


a BIG tractor 
..f0r BIG jobs 


The Allis-Chalmers HD-16 diesel crawler tractor with 
bulldozer and ripper delivers the power, weight and 
strength needed for heavy work under the most difficult 
conditions. It is noted for its remarkable fuel economy, 
and for the ease with which it responds to every de- 
mand made upon it. 


The Model 16000 Allis-Chalmers engine delivers 150 
net usable horsepower, and is electrically started on 
diesel fuel —no auxiliary engine necessary. The hy- 
draulic torque converter drive automatically applies 
the power necessary to move varying loads at maxi- 
mum possible speeds. 


November 17 1960 


MODEL HD-16 


150-hp Allis-Chalmers diesel engine 
Hydraulic Torque Converter Drive or 

Standard Transmission 
Effortless Hydraulic Steering 
Weight: 43,600 Ib (with Dozer and Ripper as shown) 
The Model HD-16 is a balanced combination of 
power, weight and ruggedness — easy to operate 
and control. Three other models, ranging from 66 to 
225 net engine horsepower, are also available. 


Track assemblies are precision-built, specially heat- 
treated and hardened for resistance to wear and long 
life. Truck wheels, support rollers and idlers are per- 
manently lubricated at the factory. Hydraulic steer- 
ing and self-energizing brakes enable the operator to 
control this big tractor with little more effort than is 
required to drive a motor car. Its unit-type construc- 
tion reduces the time required for maintenance — al 
advantage which results in lower operating and mait- 
tenance costs. 

For complete information, consult the Allis-Chalmers 
‘onstruction Machinery Distributor in your area, 
write us. 475 


ALLIS-CHALMERS INTERNATIONAL, Department CJ1160, Milwaukee 1, U.S.A. 


BUILDERS OF MACHINERY 
SINCE 1847 


ALLIS-CHALMERS <) 
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GOQU 
NEWs 
TRAVELS 


OF TOMORROW 
ON STANDS 38-39 _ ; 
PUBLIC WORKS # 


EXHIBITION é 
GRAND HALL OLYMPIA : 
14:19 NOVEMBER gsast™ 


; 4 -¥ on? wie 


Seeing is believing— give TOP priority to 
the TOP name in plant and see what’s 
new first! Parker’s progressive developments 
and new ideas put them —-and you — 
way ahead. 

Make the PARKER stand a must! 


FREDERICK PARKE BS LIMITED 


VIADUCT WORKS, LEICESTER 


PHONES: LEICESTER 6253! (10 LINES) : ; 
ONDON * STAFFORD HOUSE. NORFOLK STREET, W.C.2 B *‘PLOW-MIXER’ ‘RAPIDE’ SCREEN 


REMEMBER — PARKER PROVED PERFORMANCE PAYS! 
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a, 


COMPLETE PROTECTION 
\DINKUM DIGGERS ‘ 


“WELFIT? 


| fig Protective and 
ESSEX othe Industrial 
on Clothing 
DISTRIBUTORS 


on 
All Occasions 








Ss _ saad 2 Ss Moleskin Jackets, Melton Donkey Jackets 


(PLANT. SALES) LTO and Duffels 
BRENTWOOD: ESSEX : Hydex and PVC Waterproof Long Coats, Jackets, 
Overtrousers, Leggings and Sou’westers 
Telephone BRENTWOOD 2116 (5lines) 


Write for Catalogue etc., to:- 


WELFIT MANUFACTURING CO. LTD. 


CLOTHING DIVISION 
HANSON LANE MILLS, HALIFAX 
Phone: 66326 Telex 51235 











...Cannot afford 
to overlook the 


ROTARY 
FLOAT 


THE FLOAT WITH ALL THE ADVANTAGES, INCLUDING INTERCHANGEABLE 
DISC AND TROWEL ASSEMBLIES, POWER TAKE-OFF, etc. 
NOT AVAILABLE ON ANY CONTEMPORARY MACHINE 

And all British too! 


SUITABLE 
FOR ALL 
FLOORING CONTRACTS 
AND 
OVERSITES 


wa STRANGFORD. LTD., Belfast and _ Dublin. 
GUNN AND CO., Altrincham, Cheshire. 
4 L. DAVIES, Port Talbot, Glam. 
“ wd os O \. ones i (MACH INERY), LTD., Burslem 
os e-on-T 
ws CONCRETE ENGINEERING SERVICES, York 


132-135 SLOANE STREET, S.W.1. TELEPHONE: SLOane 9976 (5 lines) sored , industrial Estate, Wetherby. Yorks 


yne. 
T W. R. SELWOOD, Chendior's Ford, Hants. 
athe MODERN PLANT SALES, LTD., Oldenbury, 
orc 


SCOTLAND: 39 CAVENDISH STREET, GLASGOV roe TELEPHONE: SO 
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Four “BROOMWADE” Type WR 120 Portable Rotary Air Compressors, delivery 120 c.f.m., engaged on high-speed excavation 
work near Skelton Grange Power Station, Leeds. 


Photograph by courtesy of British Insulated Callender’s Cables Ltd. 


B.I.C.C. use “BROOMWADE” 


... for high-speed excavation 


“BROOMWADE?” Portable Rotary Compressors were used by British Insulated Callender’s Cables 
Ltd., for high-speed trench excavation when laying electric power cables between Skelton Grange 
Power Station and Geldred Road Sub-Station near Leeds, for the C.E.G.B. 


“BROOMWADE?” Portable Rotaries are specially designed for such work. Capable of operating a 
number of pneumatic tools simultaneously and highly mobile, they are ideal when high-speed work 
is required. 


“BROOMWADE?” Rotary Compressors are available with deliveries of 120 c.f.m., to 600 c.f.m. of 
free air at 100 p.s.i. (normal working pressure). There is also a wide range of pneumatic tools 
covering the requirements of civil engineers and contractors. May we send you full details? 


 BSROOmMWADE 


AIR COMPRESSORS & PNEUMATIC TOOLS 
Your Best Investment 


BROOM & WADE LTD., P.O. BOX NO. 7, HIGH WYCOMBE, BUCKS. 
Telephone: High Wycombe 1630 (10 lines) Telex: 83 - 127 


Visit the Public Works & Municipal Services Exhibition. Nov. 14-19, 1960. Stand 28, Grand Hall, Olympia 
792 SAS 
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in One minute! 


The Beaver Hoist will quickly excavate materials from below 
ground level on to lorries, and it is particularly useful in clearing-out, 
excavations. In house building, the Beaver will save its cost in six 
months by reducing the labour force required for materials handling 
by at least 50%. It will lift 4 cwt. of materials to a height of 29ft. in 
17 seconds, automatically tipping it into waiting barrows or feeding 
into a chute. By this method concrete may be transported to the 
exact spot where it is required for flooring, etc. 


* Tipping height 29ft with Standard Machine. Lifting speed 29ft' 
in 17 seconds. 


* Maximum load of 4 cwt. can be lifted. 
inclination 65 


Sole Distributors for Gt. Britain 


MACHINERY (CONTINENTAL) LTD. 


42 Park Street, London, W.1. Telephone Hyde Park 1401 


Minimum angle of 
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BEAVER nla] 


lifts & tips 4cwt of 
rubble and returns 


EXTRAMYTE 
PIPES ARE 
SWEEPING 
BRITAIN! 


“POULTON” MAIN DRAINAGE 
CONTRACT for the Poulton-le- 
Fylde U.D.C. Engineer: 

T. D. Manning, M.I.Mun.E., 
M.R.S.H. Contractors: M. R. 
Q. Construction Co. Ltd. 


“DONCASTER BY-PASS” for West 
Riding County Council as 
agents for Ministry of 
Transport. Engineers: 

S. Maynard Lovell, O.B.E., 
E.R.D., T.D., M.I.C.E., 
F.1.H.E. Contractors: 
Cubitts Fitzpatrick Shand. 


ellispun 


Extramyte 


CONCRETE SEWER PIPES 


Sole Agents: James Smith Brothers, 
24 Half Moon Lane, London, S.E.24 
Phone: Brizton 3000 and 3003 
Made by John Ellis & Sons Lid., 

21 New Walk, Leicester 

Phone: Leicestcr 56682 (7 lines) 
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“ROCHDALE” CULVERT SCHEME 
Borough Engineer: W.,6, 
Mercer, B.Sc., A.M1LOE, 
Contractors: James 
McGowan Ltd. 


“WALSALL” MAIN DRAINAGE 
CONTRACT for Sutton Road 
Relief Sewer. Borough 
Engineer: M. E. Habershon, 
O.B.E., M.Eng., M.LCE,, 
M.1I.Mun.E. Contractors: , 
William Kendrick &SonsLu 


Yes, Extramyte Pipes are swet? 
ing Britain. Every month mot 
and more of them are § X 

Because of their great aurea 
(they have been tested up 

times British Standard loadim® 
without failure), Extramyte pi 
do not require site concrete. Thi 
means they can be laid mo 
efficiently, more quickly, wl 
the minimum of supervision fra 
the Resident Engineer or Clerk! 
Works which results in consid 
able saving in time and labour. 
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sHAWNEE-POOLE REAR DUMP 


Gravel pit and quarry model with heavy duty 14 x 30 rear tractor 
wres and 1400 X 24 on Rear Dump, Muck Shifting model with 


o heavy dutv rear tractor tyres and 16 x 24 giant tyres 
15* 3 , °° ase 

on Rear Dump. Let us show you how you 

can cut your off-road 


\N haulage costs by 50% 


JOHN DEERE 831 CRAWLER LOADER 


Output is out of all proportion to the size of this compact machine, 
due partly to a direction reverse that halves loading time, and 
partly to an extremely fast hydraulic action. Demonstrations gladly 
arranged. Trade distributors for S.W. LONDON, SURREY, 
ESSEX, SUFFOLK and part of SUSSEX. 


HEAD OFFICE: ULTING, MALDON, ESSEX. Tel: Hatfield Peverel 31! 
pam Ts 
LONDON: Therapia Lane, Mitcham Road, Croydon 


Tel: Thornton Heath 4844 (day and night) 


ee | 


<A) /7 Sewvwéwe... Grate F2ar72 


BRAY BL 430 


Four-wheel drive loading shovel 
with torque converter I} cu. 
yd. struck capacity, hydraulic 
crowd-action bucket. Powered 

by 52h.p. Ford Diesel 
Engine. Full vision cab, 
and even greater oper- 
ator comfort. Best part 
exchange terms in the 
‘ trade. 


Controlled from the two focal points of London and Ulting, Essex, 

we are the Sole distributors of the JCB-4 in the following territory: 

London, Middlesex, Surrey, Essex, Hertfordshire, Bedfordshire, East 

Sussex, Kent, Cambridgeshire, Huntingdonshire, Suffolk and Norfolk. THWAITES ‘NIMBUS’ T.3 

The JCB-4 Digger stands out head and shoulders above all ; ¢ ; 
others for performance, rugged construction and utmost reliability. Now acknow- Write us for details of the 


We shall be very happy to demon- ledged the best = new ‘concrete skip’ shuttle 


strate its capabilities anywhere in : 
our territory at any time to suit selling 15 cwt. 


7 \ service. 


you ...no obligation whatsoever. Diesel Dumper. 


Dstibutor's for THE JCB-4 HYDRAULIC EXCAVATOR AND JCB-4L LOADING SHOVEL “° BRAY LOADING SHOVELS * SHAWNEE-POOLE REAR DUMPS 
“SK MARSHALL BULLDOZERS * THWAITES DIESEL DUMPERS * COUNTY BULLDOZERS * FORDSON TRACTORS * DOE-MUREX WELDERS ' ROTARY HOE 
TRENCHERS * PETTER ENGINES * TUNNY CRANES * JOHN DEERE CRAWLER SHOVELS AND BULLDOZERS 
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THE 


GULLICK 
HYDRAULIC 
“BURSTER' 


P i 
Go, thes Best 1960 Alana 
ToHire... | wh 43 


IS aE 
CONTROLLED 
DEMOLITION 





A very great improvement on 
any other method of demolition 
where explosives are prohibited. 


Rg R | S T 0 L Write for full information today. 
Ring WN. a4 


| GULLICK LIMITED - KIRKLESS STREET + WIGAN 
2 9 4 2 2 2 Telephone: WIGAN 46225 (3 lines) 


Victoria House, Temple Gate, Bristol, 1 


ZENIT another 
¢ ZENITH 


achievement 


‘ 
chin Following the outstanding world success of the “‘ HYDRO AUTOMATON 
907 SV” BLOCK MACHINE, the Zenith Organisation has pleasure in 


introducing the 


HYDRO AUTOMATON 927 BLOCK } MACHINE 


*% For high production of Faced Blocks of all 
descriptions on the ground-laying system. 


Will also produce normal standard concrete 
or clinker blocks. 


Fully Hydraulic. Automatically controlled, 
with special features not to be found on any 
other block machine. 


ZENITH also manufacture hand-operated 
machines for the small and medium pro- 
duction. 


See our exhibit at 
Public Works Exhibition, Olympia, 
London, November, 1960 


ONE OPERATOR ONLY : 
Sole U.K. Agent :— 


P. J. CARROLL, 48 BARONS COURT, CHURCH LANE, LONDON, N.W.9 ° Telephone : Colindale 681 
Agents in Ireland: Cromac Ltd., 29 Clare Street, Dublin. Telephone: Dublin 66447-8 Works: Zenith Maschinenfabrik GmbH., Neunkirchen, Krs. Siegen 
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BUILDMASTER 
TOWER and CLIMBING CRANES 


from the largest fleet in the country 


iyo “eal 
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ABELSON & CO. SPECIALISE IN THE HIRE OF TOWER 


AND CLIMBING CRANES. 

For the assistance of customers, a technical and advisory 
department is available to discuss all aspects of tower 
and climbing crane application. 

BUILDMASTER cranes are designed and manufactured to 
the highest standards, protected by proven safety devices 
and backed by an experienced nation-wide service 


organisation. 
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A COMPLETE RANGE OF 
NINE CRANES OF BOTH 
TOWER AND CLIMBING 
TYPE TO CHOOSE FROM 
CAPACITY 12 cwt. TO 4 tons 
WITH JIBS 43’ TO 108’ LONG 
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Hi Detailed specifications 
si will be sent on request 


nt 


ABEI SHELDON - BIRMINGHAM 26 
Bala (Col oo et) 
* Tel: MACaulay 3407 (3 lines) 


London: Clapham Common 
& CO. (ENGINEERS) LTD. Manchester: 110 Oxford Road - Tel: ARDwick 1328 (3 lines) 
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TIMEG... 


UNBEATABLE FOR 
PROTECTION and PRICE! 


November 17 1969 


P.V.C 
SOU’ WESTERS 


JACKETS 


PLANT HIRE 


i 





i 
i 
: READYMIXED CONCRETE 
' 
i 


% a 
% 


26, ; GROUP 
SERVICE 


RUBBER 
KNEE 
THIGH 
AND 
ANKLE 
BOOTS 


PLANT MAINTENANCE 


PLUS THE LARGEST RANGE 
OF PROTECTIVE CLOTHING 
IN THE COUNTRY 


The above garments are practically untearable, extremely 

hardwearing, also wind and waterproof, double texture, 

available from stock—much below manufacturers prices. 
Fair wear and tear guaranteed. 


OUR QUOTATIONS FOR QUANTITIES ARE ; PLANT HIRE 
DEFINITELY THE LOWEST OBTAINABLE 


HIGH STOCKS ALL SIZES 
IMMEDIATE DELIVERY ALL LINES 


Write or phone for full lists and prices to F. GIBSON & CO. (NEWCASTLE) LYD. HEAD OFFICE: HADDRICKS Wilt WA 
: 5- 8 LMS) 

TIMEG LIMITED SOUTH GOSFORTH, NEWCASTLE UPON TYNE 3. TEL: 5-8151 ( 
338-341 Upper St.. London, N,| ) |. MADYMInE® COMORETE cEPor: SALTMEADOWS nou, GATESHEAD, TEL: 1H! 
Telephone: CAN 8335-8 : | MIDDLESBROUGH OFFICE: 138 BOROUGH ROAD, TELEPHONE: # 
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AND ERECT AS .. 


HORTON ROAD WEST DRAYTON MIDDLESEX 


jos Of andl IAft Qin 


AS EASY TO ORDER 
SEND FOR FULLY 
DESCRIPTIVE BROCHURE 
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A Company of the Lumley Saville Organisation 


STRATFORD-ON-AVON 
Telephone 4242 (15 lines) 
Telex Birmingham 31633 

Eire 


LONDON 


Tel. Ashford (Middx.) 4191 (10 lines) 


Telex London 24/17 


Sole Distributors for INTERNATIONAL HARVESTER | 


| SAVILLE “4 


Ne 








060) November 17 1960 THE CONTRACT JOURNAL echt 


TERNATIONAL 









Pee a 
Pm Uti 





RS) LIMITED 


CARDIFF BELFAST 
Tel. Cardiff 33572/3 * Telephone Dunmurry 25/1 (4 lines) 
Telex Cardiff 49250 
| H. SAVILLE & Co. LTD., DUBLIN Tel. Dublin 373606 (5 lines) 
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REGONDITION 
AS GOOD AS NEW 


RACKING ARMS=for all types 
of excavators completely re- 
conditioned, including the 
building-up and machining to 
standard of the racking teeth 
and rail sections; straigncening 
and strengthening of the arms; 
boring and rebushing of all 
connecting holes and complete 
overhaul of the centre con- 
necting block. Quotationsgiadly 
submitted without obligation. 
Collection and-delivery by our 
own transport. 


%y 


RECONDITIONING SERA es 
Me 2. 
et ee es 
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CLIFTO 


here is nothing too LARGE or small for CLIFTONS 
to supply —whatever your need, CLIFTONS can 
arrange prompt delivery — at competitive prices! 


If you are planning : 
ROADCONSTRUCTION, EXPANSION Rng 
PROJECT or REBUILDING SCHEMES, 
CLIFTONS can supply every item of plant 

and equipment you may require — either 

on sale or hire basis 


Fees esas esaeaeees aes san 
g SECTIONAL BUILDINGS AND MOBILE SITE OFFICES 
A ROAD SIGNS, LAMPS, PUMPS, TRAFFIC LIGHTS, 

VIBRATING ROLLERS, TARPAULINS, PROTECTIVE 
& CLOTHING, LADDERS, STEPS, TRESTLES, WHEEI« 
g BARROWS, FORKS, SHOVELS, BUCKETS, TOOLBOXES, 
? LATRINES, PICKS, RAKES, ROPE, RAMMERS, CHISELS, 

HAMMERS, etc. OFFICE FURNITURE & EQUIPMENT, 


Callin the CLIFTON SERVICE 
are at the PLANNING stage, and ensure 


complete success in your project. See us at the Public Works Exhibition on Stand Nos. 473 & 474 








piles up the 
points with:— 


* 14 yards struck — p 
a em 


* Separate Torqmatic 
ela h at 


* Full power shifting 

* Planetary final RSS 
* Direct drive lock-up 

* No-spin differentials 
* Hydraulic Controls 

* Low “‘easy-load’’ bowl 
* Easy servicing 


* Built-in accessibility 


Also See and Hear the C-6 Story on 
Stand 44-45 Grand Hall — Olympia 


Public Works & Municipal Services 
Exhibition — Nov. 14-19 





' BLACKWOOD HODGE 


| Subsidiary Companies Branches Works and Agencies throughout the World 
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ESSENTIALLY BRITISH 
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4,000,000 
EXTRA <= | 
VEHICLES 3 me ee 


il 


TOUGH ENOUGH 


to stand the greater rate of wear 


STABLE ENOUGH 


to allow for higher speeds 


SiTUMEN 


ESSO PETROLEUM COMPANY, LIMITED 


36 Queen Anne’s Gate, London SW1 


RESILIENT ENOUGH 


to bear the heavier loads 
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The Bray X factor isn’t an unknown 
pong $s something extra that 
users get in terms of bigger 
easier turn-round, reduced 
ge iors ay 


There is a Bray formula for any hand- 
“ting problem. Write for full details of 
the big Brayloader range and keep 
PUTMAN mlm Lule 


(Cpays tosay BRAY 


My Bry CONSTRUCTION EQUIPMENT LIMITED 
«iy yy) (One of the Sheepbridge Engineering Group) 
FAGGS ROAD - FELTHAM - MIDDLESEX + Telephone: FELtham 3471/4 
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“* Send for this booklet, Guv’, 
and learn all about it. 
Anything that saves my legs gets 

my wholehearted approval!” 
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MORE Power for 


ABRIDGED SPECIFICATIONS 





Type 


Naturally 


Horsepower Maximum 


(British Rating) | Torque 





240 h.p. at 660 ft. Ibs. at 


| a ———— 


Displacement 


855 cu. ins. 


Weight | 
| 


$$} 
| 
} 


2590 Ibs. 


Aspirated 2100 r.p.m. 1400 r.p.m. 


| 
380 h.p. at 
2100 r.p.m. 


1000 ft. Ibs. at 


1400 r.p.m. 855 cu. ins. | 2650 Ibs. 


Turbocharged 


| 
| 


NT-380 
| 
| 


Internal Fuel Lines deliver fuel to injectors through passages drilled in the head. All external fuel 
lines and union connections to injectors eliminated. 


OUTSTANDING 


DESIGN Internal Oil Lines reduce possibility of oil pipe breakage which can result in loss of oil and loss of 
engine. 


FEATURES 


Improved Cylinder Head Design. Twelve capscrews ensure even pressure on each cylinder liner 
and reduce possibility of head and valve seat distortion ensuring a perfect cylinder head 
seal. 


Simplified Fuel System. Injectors can be slipped into position and tightened down without dismantling 
and re-connecting pressure and return pipes to each injector. Rapid inspection or 
replacement cuts maintenance costs. 


Oil Cooled Pistons. The turbocharged model NT-380 incorporates oil-cooled pistons. 


CUMMINS ENGINE COMPANY LTE 


London Sales Office: 34 St. James's Street, London, $.W.1. Telephone: TRAfalgar 5561 
Factory: Shotts, Lanarkshire, Scotland. 

U.K. Distributors: Cummins Diesel Sales & Service Ltd. 

international Sales & Service: Cummins Diesel International Ltd., Nassau, Bahamas. — 
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WH-250 and NT-380 DIESELS 


low manutactured in Bntanm 


Rugged... reliable .. . economical... CUMMINS* diesels now give you EXTRA 
POWER for your construction and earthmoving equipment. Manufactured at 
Shotts, Lanarkshire, the NH-250 and NT-380 can be mounted in the same space as 
the world-famous NH series—YET THEY GIVE 15°, MORE HORSEPOWER. 

These two additions to the CUMMINS range open up new possibilities for 
designers and operators. See them on our Stand No. 421/422 at the Public Works 
Exhibition. \f you cannot manage to come along, we shall be pleased to send you 


full details. (* Trade mark of the Cummins Engine Co. Inc.) 


CUMMINS DIESELS MANUFACTURED IN BRITAIN FROM 100 TO 380 H.P. 
Other models available up to 700 h.p. 
And backed by WORLD WIDE SERVICE IN 121 COUNTRIES 





TAND "* 491 /429 
PUBLIC WORKS 
EXHIBITION 


a 
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DIESEL 


ENGINE 


Specify Lister Power for ALL your machinery 


*% Designed and built for trouble free 
running in all climates. 


Lister reliability 
TRADITIONAL ease of starting 


Extended life between overhauls 


All ratings in accordance with British ao VISIT OUR STAND 
Standard Specification 649 ne OLYMPIA 


*% Service available for every site 14-19 NOV. 1960 


Lister Blackstone design and build diesel engines up to 1,500 h.p. 


Dursley, Gloucestershire. Phone: 2371 A ie 

London Office: Imperial House, Kingsway, W.C.2 oe 

Phone: TEMple Bar 9681 Ean 
R. A. LISTER & CO. LTD. 102 Holm Street, Glasgow. Phone: Central:7604 PUBLIC WORKS 

17a Hogan Place, Dublin. Phone: 66780 & MUNICIPAL 

Lister Blackstone have factories, branches SERVICES 

and representation throughout the World EXHIBITION 
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(ME EXAMPLES OF 
FNE TIMBER BUILDINGS 













OAKWOOD HOSPITAL, MAIDSTONE, KENT. 
Bungalow Ward and Occupational Therapy Department. 


Photograph by courtesy of the Regional Architect, S.E. Metropolitan Regional Hospital Board. 





ee 
3 Pi 2 


4 : 7“ a aki me wee ' ie 
oYynrtal, MEMBERS’ PAVILION, GOODWOOD MOTOR RACING TRACK, 
25ft. x I lft. 6in. plus 5ft. canopy. 


Photograph by courtesy of Empire (Catering) Co. Ltd. 46-48 James St., London, W.!. 





é eel ss salaries = 


Cate . 
O z SALES PAVILION, WORTH ESTATE, THREE BRIDGES, SUSSEX. 
) f jf céy Photograph by courtesy of Cooper Estates Ltd. 


Full details of the buildings shown and all PRE- FABRICATED BY 


7 Thorns building systems, are given intheir New 
Catalogue which is unique, in that it gives at H QO R N § 
a gla 

i glance, sizes, prices, plans and specifications. j 


| ee 
tls available, free, to bona fide enquirers. 


ee ee 


|. THORN & SONS LTD. (DEPT. 73) BRAMPTON ROAD, BEXLEYHEATH, KENT. 
Telephone : Bexleyheath 002! (10 lines), Established 1896 
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DIESEL PILE HAMMERS by OELMAG, the first and leading 
-‘ manufacturer, have been in actual use on the job for 20 years 
throughout the world and are now operating in 59 countries. 


SEND FOR FURTHER DETAILS FROM 


C.E.T. (PLANT) LIMITED 


BURLINGTON WORKS ABBEY ROAD, 
PARK ROYAL, LONDON N.W.10 


TELEPHONE : ELGar 6777 (4 lines) 
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ROBUST. ee 


Reliable 


We design and build air compressors 
up to 210 c.f.m. F.A.D.., trailer, 
stationary and semi-mobile. Compressors 
on special-purpose mountings 
can be produced quickly and at 
competitive prices. If you 


use compressors for any purpose 


it is worth while writing 


for particulars of our machines. 


Makers of pure 
‘LEAD WOOL’ 
for pipe jointing; 
caulking tools 
and pipeline 
testing equipment. 
Suppliers of high 
quality base 
metal—powders, 
solders, etc. 


THE LEAD WOOL C0 LID 
SNODLAND KENT 


Phone: Snodland 516-7 Telegrams: Strength Phone Snodland 
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* ALL - IN-LINE 
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NO BELTS, NO CHAINS, NO POWER LOSS 
WITH THE ALL-IN-LINE TRANSMISSION 
SYSTEM IN THE FABULOUS - 


See us on Stand Nos. 


238 and 254 
at the 
PUBLIC WORKS EXHIBITION 





The gearbox is capable of transmitting 
full engine torque in the indirect 
and reverse gears for very long 
periods and to withstand the heavy 
wear and tear of constant gear 
shifting under extremely 

arduous conditions. 

All gears are in constant mesh, 
speed changes being effected by 
means of substantial multi-toothed 
dog clutches of gear tooth form 
which allow of quick and positive 
engagement of the required speed 
whether changing up or down. 


MORE OUTSTANDING ‘ROUGHRIDER’ FEATURES :— 
Height of the skip gives easy loading from mixer. 


Low centre of gravity enables the Roughrider to 
operate under extremely adverse conditions. 


Guards protect driver and working parts. 
Fully floating rear axle. 
Patented two-position skip. 


@ Propeller shaft does not need lubrication. 


@ P.R.M. constant mesh change-on-move gearbox 
with three forward and reverse speeds. 


@ Small turning circle makes it the ideal machine for 
narrow roads. 


@ All-in-line transmission without belts or chains. 
HIRE PURCHASE TERMS—ONLY 10% DEPOSIT 
THE LINER CONCRETE MACHINERY CO. LTD. 


53, PARK ROAD, GATESHEAD, 8. Phone: 72501. Grams: “Liner, Gateshead” 


London Office & Showrooms: Liner House, Lexden Road, Acton, W.3. 
Phone: ACOrn 8931 


Please send full details of the Liner ‘Roughrider’ 


Also at Birmingham, Manchester, Liverpool, Bristol, 
Leeds, Grantham, Accrington, Torquay, Glasgow, Dundee, Belfast, etc. 
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Compact and flat -W e j G Li Ts 
to transport == 


in seconds es leading manufacturers. 


“SNAPON” cco, 


SRS Split Concrete Snap-on Bar 
SS Spacers. Regd. Design. Pat- 
: Ki S&X ent applied for. Immediate 
NSS No costly handling ! delivery. 
© cos nalin 
LYS . 7 


RIGID WELDED MATS 
Patent No. 15375/54 
‘VEERITE’ HINGED AND FOLDED ake at te 
hy. 
[ f a Supplied flat in any 
Re ! n 0 rc ; hg M ats length or section for easy 
PROVISIONAL PATENT 34826/58 iditeeienaaiihiiaia 
ye : Take only 20 SECONDS 
Unfold flat x SS tobendtoshape. Used by 


ling! 
ASS Used by the leading concrete 


VEERITE mats will manufacturers throughout the country. 
speed up your Jobs 


V. WRIGHT (LEEDS) LTD. and save you money. f 5¢nd for full particulars and samples. 


ita STILLHOUSE —_ WIREWORKS 
STILLH'OUSE WIREWORKS, ' 
WATERLOO ;ROAD, LEEDS, 16 "sizes. Sendus your V. WRIGHT (LEEDS) LTD. , WATERLOO ROAD, LEEDS, 10 


Telephone: 76018/9 enquiry. Telephone 76018/9 


your plant can be with you ~~. seal 
as quickly as this...... \ ,% 


“service 


_, GAZEWAY PLANT. HIRE | 


One of the GAZE group of compa 


Windmill Lane, Thames Ditton, Surrey. Telephone: EMBerbrook 2800-1 & 5511 (Night 6174) 
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DELIVERY DIRECT FROM AMPLE STOCKS 
LE re 

CU ee a 

gives full technical details 


of standard DOORS and 
WINDOWS at a glance 


me a hy 
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MAGNET Standard Joinery 
saves time, cuts delays and 
reduces costs on building 
sites throughout the 
country. Doors and 
windows delivered 
anywhere from 


ample stocks 


at these 
three 
centres 









~ 
“ VORKSHIRE Whitley Street, Bingley, YORKS. 
Phone: Bingley 4401 (5 lines) 






~~ BIRMINGHAM Love Lane, Aston, BIRMINGHAM 
Phone: Aston Cross 3291 (3 lines) 






a 
“~ ~ESSEX London Road, Grays, ESSEX 
Phone: Grays Thurrock 4774/78 














bf 
£3 = Ee q Send today for your copy | 
mw of the Magnet Wall Chart | 
JOINERY LIMITED § %er-—------------__-_-__-- . 
DOORS : DOOR FRAMES « FRENCH FRAMES * WINGS Fe ae ae a a Ae eee ea 
AND VESTIBULES FRAMES : STANDARD AND STOCK | 
ae. ave wD OMAR ee: MY ee | 


WINDOW DETAILS 
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= TYZACK 
| 3-LEG 


= TYZACK 
= 3-LEG 


| BRADES 


| TYZACK 
| 3-LEG 


& TYZACK 
& 3-LEG 





All BTR boots are designed to take 


punishment! They’re tougher . . . last longer 


. wear harder—because they’re reinforced 
at every vulnerable point. Whatever the 
conditions there’s a BT R industrial rubber 
boot for the job. From the general purpose 
TRENT or TILLER to the ARMASOL or 
STEELEX with steel mid-soles and toe-caps, 
from the TRENCHER with its unique 
non-metallic digging plate to the 
CONTRACTOR (illustrated here) with its 
special coloured foot for easy identification. 
Write for full details today! 


-tools BTR — specialists in rubber boots 


BRADES cies TYZACK 
from Sronmong ed and Toot. Stored 


BRADES NASH TYZACK LTD + OLDBURY + BIRMINGHAM 


BTR Industries Ltd 
Footwear Division, Burton-on-Trent 


3) 
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Theres still time to 
(cme and join us at We 


PUBLIC WORKS 
EXHIBITION E77 
OLYMPIA 32 & 


14-19" November 1960 





7 1960 





re 



















LARGEST STOCKS OF 
CONTRACTORS’ PLANT 
IN GREAT BRITAIN 


For SALE or HIRE 












SONS AND COMPANY LIMITED 


WOOD LANE, LONDON, W.1!2._ Tel: SHEpherds Bush 2070 

STANNINGLEY, NR. LEEDS, Telephone: Pudsey 2241 - KINGSBURY, Nr. TAMWORTH, Telephone: Ashfield 1191/2/3 
and Hurley 281/2 - MANCHESTER, Telephone: Pendleton 4411/6 - NEWCASTLE, Telephone: Newcastle 23313 
SHEFFIELD, Telephone : Sheffield 42033 - GLASGOW, Telephone : Langside 6131 - SWANSEA, Telephone : Swansea 71741 
SOUTHAMPTON, Telephone : Southampton 261 16/9 - BELFAST, Telephone: Belfast 5821 1/2 - BATH, Telephone: Bath 5353 
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‘[THORNYCROFT 


Makers of 
Specialised Vehicles 


including 
HEAVY DUMP TRUCKS 
and of 
POWER UNITS 
for Contractors’ Plant 
are exhibiting 
on 


STAND 83 
PUBLIC WORKS EXHIBITION 
Olympia, November | 4th-19th 


TRANSPORT EQUIPMENT (THORNYCROFT) LIMITED 
BASINGSTOKE, HAMPSHIRE. Basingstoke 1200 
London Office: THORNYCROFT HOUSE, S.W.1. Abbey 8000 


PLANT HIR 


Available For Long or Short Term Hire 


Cranes: Coles 5 ton and 22RB 


Rollers: 24 ton and 5 ton 
Bromag Vibrating Roller 


Bulldozers: Bristol 25, D4 with Scraper 
Digger: Dinkum Major Digger 


Loaders: Muir-Hill 2WL Loader with | cu. yd. 
Bucket 


Compressor: Consolidated 120 with 2 Tools, 
“500” with 6 Tools 


Pile Driver: Delmag D5 

Road Surfacer: Barber-Greene 
Pumps: 4” x 6” 

Pneumatic Concrete Placer 


B. E. CONLIN 


9la MARTON ROAD, BRIDLINGTON, YORKSHIRE 
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| See the colour advertisement on page vib, viib 


| WALLOON aM Ul em apapea ee, 


Serving CONTRACTORS and 
MUNICIPAL AUTHORITIES 


IN THE 


NORTH-EAST 


Phone: BRIDLINGTON 2331 
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This mixer has five sturdy brothers 


... and they all have one thing in common, 
the Blaw Knox flair for design. Blaw Knox 
*Cleanline”’ closed drum mixers range from 
the one yard stationary unit to the tough 
little 5/3}T tilter. There is a Blaw Knox 

mixer for every conceivablé job. And 

every one of them will do the job better, 
faster, cheaper—because they are designed 

to do just that. 

The 10S ‘“‘Cleanline”’ mixer we illustrate 

with drag loader shovel and hydraulic weigher 
enables one man to load the skip faster 

than by a whole gang. 7S, 12S and 14S sizes can 
also be equipped with drag loader shovel and 
hydraulic weigher equipment to give 

higher output of quality concrete than any 

other machines of comparable size. Interested ? 
We’ll be pleased to send you more facts. 


SEE US AT THE PUBLIC WORKS EXHIBITION 


Design ...thinks ahead —stays ahead 


Blaw Knox Limited, 90-94 Brompton Rd., London, SW3. Kensington 5151 
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PHotoGRAPHS show our new 
Head Office and Midlands _ branch, 
Cannock, nearing completion. This 





new branch has been designed to give 
our many customers Service, Repair 
and Parts facilities, which will be 


unrivalled by any other organisation 


in the country engaged in the Earth- 





moving business. 


With a site area of over 13 acres, Service Bay 
and a covered area of 85,000 sq. ft. 
which is 50% more than we had 
at Willenhall, we will be able to 
undertake more repair work and 


give a faster turn-around. 


Our new address will be 


BRIDGTOWN, 
CANNOCK, STAFFS. 
TEL. CANNOCK 2551 


eee enrrances 






Parts Area 





NOOSE LANE, WILLENHALL 
STAFFS. 


Tel. Willenhall 696 













COLCHESTER AVENUE 
COLCHESTER TRADING ESTATE, CARDIFF 


Tel. Cardiff 45661 











FENNY BRIDGES GARAGE 
Nr. HONITON, DEVON 


iS] @ ) sf Ni A we Ee KR Tel. Feniton 206 
Cc PLANT ) LIMITED HULSE ROAD, SALISBURY, WILTSHIRE 


AUTHORISED CATERPILLAR DEALER Tel. Salisbury 4965 


: CHESTERFIELD ROAD, CLAY CROSS 
aterpillar & Cat are Registered Trademarks of Caterpillar Tractor Co. DERBYSHIRE 


Tel. Clay Cross 2571 
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Come to Cripps 
with those 
tough jobs 


These three mighty workers—the British built 
International BTD-20 Crawler Tractor, fitted with 
124 H.P. Rolls Royce engine, the International 
B-20K3 Drott Shovel with 3 cu. yd. bucket and 


the Scammell Dump Truck, capacity 8/10 cu. yds, 
between them give power and ability enough and 
to spare, to tackle the biggest jobs. 

The BTD-20 with Drott Skid Shovel with 4 in 1 
attachment provides digger, grader, spreader and 


lifter in one. It is highly manoeuvrable, with 
6 speeds forward and reverse. The Scammell 
Dump Truck, designed especially for its purpose, 


gives tough, reliable service on site and allows 
maximum legal payload on the road. 

With this equipment at hand and the unrivalled 
Cripps service always promptly available, you can 
be ready for anything. 

Please write for full details and specifications. 


Come and see them at Olympia — 1 4th-19th November a 
Stand Nos. 121, 211 & 223 


CRIPPS fr = 


R. CRIPPS & COMPANY LIMITED 
NOTTINGHAM Telephone: 71161 - MANCHESTER Telephone: Trafford Park 1658 - SHILDON Telephon: 


EST. 1891 - CONTRACTORS TO H.M. GOVERNMENT 
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Nos. 47 and 16 


|THE PUBLIC WORKS EXHIBITION 


NOVEMBER 14th—19th 


am 


The Shawnee-Poole 
System of Mobility 
and Economy in 
Earthmoving Haulage 








FOR MORE WORK 
at lower cost without breakdowns 


of UU KOS 


Main Distributors for 
W. Sussex, Hampshire, Wiltshire, Dorset ye Somerset, Devon & Cornwall 


WILLIAM R. SELWOOD LTD. 


Chandler's Ford, Hants + Marsh Barton Road, Exeter 
Tel. Chandler’s Ford 2981 Tel. Exeter 72375 


PEM OWS TRATIONS SALES SERVICE HIRE PURLHASE PART EACHANWCES 


Alon Nictnihutane far the range of IHITIALK Hvdraulie Excavators & Shovel’ 
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POWERFUL! 
SEE THEM AT THE PUBLIC WORKS EXHIBITION OL YMPIA, LONDON 


STAND 528 NATIONAL HALL GALLERY 


eos 


A.E.C. ENGINES—MA XIMUM B.H.P. 
(S.A.E. RATINGS) 


Normally Aspirated 


A.E.C, diesels for instant, full-throated power, where you want it, when you 
want it. A.E.C. diesels for outstanding economy and for unfailing depend- 
ability under the toughest working conditions. A.E.C. diesels—specified by 
many of Britain’s leading contractors. 


Where you need power you need A.E.C. diese/s. 


A.8.C. LIMITED - DIESEL ENGINE DIVISION - SOUTHALL - MIDDLESEX 
ur/608 
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Fast to load—fast to discharge—the A.E.C. 18 cu. yd. Dumptruk has 
all the features demanded by contractors. Unsurpassed for ruggedness, 
operating speed, reliability and economy it is without doubt Britain’s 
finest heavy-duty dump truck. 


54,000 Ib. Payload 
23 cu. yd. Heaped Capacity 
340 b.h.p. A.E.C. turbocharged engine 
3-stage torque converter 
Unique heavy-duty suspension 


Maya) 
aaa OL ea A.E.C. LIMITED 


TS 


SOUTHALL - MIDDLESEX 
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SOLE 


MN HSN TY Tas SCOTTISH LAND DEVELOPMENT CORPORATION 


IN THE U.K, LONDON - GLASGOW - NEWCASTLE-UPON-TYNE - NOTTINGHAM 
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in the ALLEN RANGE 


* Lifting capacity 17 tons 


* Boom lengths up to 100ft. 
* 20ft. two-part fly jib 


* Powered by Leyland 
SEE IT 


ON THE 


ALLEN 


STAND 


* Heavy-duty crane chassis 


* Air-operated clutches 


Details from- 


JOHN ALLEN & SONS (oxrorp) LTD COWLEY OXFORD 
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SHOCK-ABSORBING ADJUSTABLE SEAT 

Foam rubber bucket seat — adjustable forward 
and back — cushions the operator from jarring 
jolts at the job site or over-the-road. 


TORQUE CONVERTOR AND 

POWER-SHIFT TRANSMISSION 

Power-shifting allows operator, without foot 
clutching to move smoothly from low gear to 
highway speeds and to shift up or down at 
any time even while the machine is in motion. 


WIDE-BASE TUBELESS TYRES 

Large wide-base, tubeless tyres provide plenty 
of traction and flotation. Hard rock lug tyres 
are optional. 


REAR WHEEL POWER STEERING 
Rear wheel steer gives full traction no matte: 
what degree of turn. Since all wheels keep 
driving, operator can dig, doze or load with- 
out loss of power while turning. 


PLANETARY WHEEL DRIVE AXLES 


Driving power is delivered to a sun gear in 
the planetary wheel hub through a full floating 


axle shaft. Planetary final reduction in the 
wheel hub reduces torque on the axle shaft 
by 80°,. 


OSCILLATING STEERING DRIVE AXLE 
Oscillating steering drive axle keeps all wheels 
driving —even on rough ground. Axle rides 
in oscillating cradle which permits vertical 
movement of rear wheels. 


LARGE CAPACITY BONUS BUCKET 
Bucket sizes and lifting capacities range from 
1 cubic yard and 6,000 lbs. for the Model 55A 


to 8 cubic yard and 22,000 Ibs. for the 
Model 275A. 


BIG BRAKES 
Safe, easy handling is assured by large capacity 
brakes on all four wheels. 


COMPLETE HYDRAULIC CONTROL 

AND OPERATION 

Handy, short-throw levers control all tractor 
shovel operations. Independent hydraulic 
pumps allow operator to power steer while 
working the boom or bucket. 


moves more—faster 


E 
| This is why MICHIGAN 
| 
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At demonstration, customer said, 


“If it's as good as it looks we'll have one.’ 


They now have five! 


What 
Michigan's 
mean to 
Industry 





The Slag Reduction Co. Ltd. 


Working with some of the largest iron and steel companies, The Slag 





Reduction Company handles many thousands of tons of slag each week 
and as time is money, speedy and efficient handling keeps down the 

cost. Always with an eye to progress this Company invited 

Michigan to demonstrate a 75A Tractor Shovel on site and this 

lead to an immediate order. They then selected what they 

considered a tough assignment for a rubber tyred machine 

digging and dozing on a wet shale tip and called for a further 
demonstration in another part of the country. The Michigan, 

with some 80 horse power under its bonnet, and backed by its unique 

and exclusive four wheel drive power transmission system, worked the tip 
with such speed and ease that again the customer made out the order almost 
. . . «pe ‘ . . oe Visit Stand 119, 

on the spot. Today, The Slag Reduction Company have /ive Michigan’s working for them in different parts Public Works 

of the country. Typical everyday duties include dozing, digging and loading tough, heavy slag, moving sidings Exhibition, Olympia, 
on tips, clearing furnance rubble. They have proved invaluable and extremely versatile, and their high Reventon, 16-8 
speed mobility is a real asset. This is a feature with which the customer is particularly impressed. 






THERE’S A MACHINE TO SUIT YOUR NEED IN THIS BROCHURE 


It contains details and specifications of the complete 
Michigan range of Tractor Dozers, Shovels and 
special Attachments, also contains full description of 
the unique Michigan Transmission System that makes 
Michigan’s the most sought after machines of their 


type in the world. COMPLETE THE COUPON 
mic a ' G 0 fi AND POST TODAY ! 





MICHIGAN (GREAT BRITAIN) LTD. 


Sales & Service: Yorktown Works, P.O. Box 3, Camberley, Surrey. 
Telephone: Camberley 3421/40 
pistributors in Scotland and the four Northern Counties: 
ottish Land Development Corporation. 
Scottish Depot: 72, Dykehead Street, Queenslie, Glasgow, E.3. 
tlephone: Shettleston 3546 
Northern Counties Depot: Portobello Road, Birtley, Newcastle. 
tlephone: Birtley 432 









Please send me a copy of “The Michigan Range” and add my name to your 


mailing list. (CJ/J-E.F.1.) 


Name i Position 
(Block Capitals Please) 


Company 
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, 
BRINGING [ 


ECONOMY 
AND 
RELIABILITY 
TO 
ALL 
APPLICATIONS 


aN 


Day by day . . . in every part of the \ 
world, Perkins Diesels are proving their 
outstanding reliability and economy 

in more and more applications. 

More than 850 local authorities alone 
have changed to Perkins Diesel Power, 
cutting fuel and maintenance costs 

by over 50°. Perkins engines are going 
from strength to strength. 


See them on Stand 75 


AT THE PUBLIC WORKS EXHIBITION 


Fae ewe eee 

To: PERKINS ENGINES LIMITED | 
Peterscourt : Peterborough 

Please send me | complimentary tickets for the Public | 

Works Exhibition I 


NAME 


FOR INDUSTRIAL, VEHICLE, re . cineca \ 
AGRICULTURAL & MARINE APPLICATIONS ADDRESS a \ 


PERKINS ENGINES LTD - PETERBOROUGH - PHONE: PETERBOROUGH 5341 L. en en ee ee ee es 
=~ 6 
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advertising are accepted on 

NOTICE: am A ‘hat “the Baker may make ony 
in am advertisement to ensure tts 

uiterations vith the style and standards of “The 
” The Pro ors §=6reserve the 


without ment 
ot advertisement will 8 which are sot actual 
specified | the advertisement will mot be forwarded. The 
ors reserve the right to open communications and 
te Orinold those mot im accordance with this role. 


temporary roadways and compound fences. 
F%. 'fvaNS AND SONS, LTO., offer Sommerfeld 
TRACK 500 rolls, each 2Syd. x 10ft., interlaced 
at 9in. "centres with 3sin. M.S. rod; and Pierced Stee! 
FRACK (airfield rie), standard 10ft. x 16in. x ‘sin. 
jass, re-layable 

aaa Cc. EVANS AND sows, LTD., Burnside Whart, 
Contarte Street, Bow, .3. Tel.: ADVance 5691/2/3. 





L WOODEN HUTS, shiplap weather- 
em] sides, 4in. x 2in. framework, _ sizes 
115ft. x 21ft., ‘oo. x 21ft., 9Oft. x 21ft., GOft. x 
2ift, SSft. x 18ft., GOft. x 18ft., SOft. x 16ft., 


40ft. x 16ft. and 30ft. x 15Sft. Suitable for any 
purpose. Viewed at any time. — 7 Queen Street, 
Hightown, Hednesford, near Cannock, Staffs. Tel.: 
Hednesford 2200 ; 
SALE, unused STEEL TUBING in 25/40ft. 
FL soe: 3, Reon. 20. 0.d.; 27. OOOft. 16in. o.d.; 
2:500ft. 14in. o.d.; 50,000ft. 12in. n.b.; 1,000ft. 
10in. n.b.; 4,000ft. ain n.b. Delivery ex stock. 
For full ‘ietalis and price, apply: GEORGE COHEN 
NS AND LTD., Stanningley, near Leeds. 
Telephone: P' Pudsey 2241. 


@ECOND-HAND SECTIONAL TIMBER BUILDINGS, 
24ft. x 12ft., £102; 3O0ft. x 1Sft., £138; 40ft. x 
18ft., £192; 60ft. x 20ft., £302. Floors extra. 
Delivery included 100 miles. Also similar New 
Buildings. Lists—-UNIVERSAL SUPPLIES, Crabtree 
Manorway, Belvedere, Kent. Tel.: Erith 32948. 


HALE HARDCORE, also SCREENED SHALE for 
§ sports grounds, road construction, French drains, 
etc. Supplies in various parts of Great _ Britain. 
Perticuta and quotations from: WARWICKSHIRE 
QUARRIES, LTD. Bedworth Road, 
Telenor oe 67821. 








Nuneaton. 


Bs ’ s. 
§ 100" tons "Srectlen Sleepers, from 9ft. to 13ft. 
lengths. 
A. K. SHEPLEY AND CO., 


\. LTD., 
6 Meadow Street, Manchester, €.1. ARDwick 2256. 


1SSEN - TYPE HUTS, 16ft., 24ft. and S30ft. 

span, clad new or second-hand sheeting. Also new 
Galvanised NISSEN SHEETS for SALE, all standard 
sizes. — NAYLOR'S (BILSTON), LTD., 204 Wolver- 
hampton Street, Bliston 41689. 





CROW STEEL FLOOR CENTRES, 1,500 available. 

Sizes 2, 3 and 4, for HIRE.—Contact: C. EVANS 
AND SONS, LTD., Burnside Wharf, Burnside Street, 
Bow, E.3. Telephone: ADVance 5691/2/3. 





NEW TARPAULINS 


EXACT GIZES ONLY 


before green wax proofing: 12’ x 9 each 

@/-, 15’ x 12’ each 100/-, 18° x 12’ each 1187/6, 
21’ x 15’ each 156/6. 

wan ates. before green chemical proofing: 12’ x ¥ 

S16 FS im te 18’ x 12’ each 

ines. 1’ x 15’ each 218/-. 


COTTON DUCK, l4oz. before green wax precine: 
IY” x 9 each a 15’ x 12 each 148/ 
18’ x 12’ each 174/-, 21’ x 15’ each 2862/6. 

BRAND NEW SHEETS, carriage — and 

eyelets 


Wales. Fitted long ropes. and 
is patches. 


ANY QUANTITY FROM LONDON STOCK 


JOHN MACNAMARA & CO. LTD. 





Bush Road, Deptford, Londen, S.E.8 BER 3275-1435 





SPECIAL OFFER OF LARGE SIZE TUBE 


{l0in. Tube in lengths up to 40ft. 
12in, Tube in lengths up to 40ft. 
I4in. Tube in lengths up to 20ft. 
15in. Tube in lengths up to 20ft. 
Iéin. Tube in lengths up to 40ft. 
18in, Tube in lengths up to 25ft. 
20in. Tube in lengths up te 20ft. 
All of these sizes can be supplied plain ends or flanged. 
Also in stock a quantity of 24in. Tube, flanged in 
lengths of a S enimaiaty 24ft. 


Large “stocks of smaller size Tube always available. 


MIDLAND IRON & HARDWARE 
CO. (Cradley Heath), LTD., 


CRADLEY HEATH, STAFFS 
Lo = ‘ hii 
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MISCELLANEOUS ITEMS, BUILDINGS, PROTECTIVE CLOTHING, FENCING, TARPAULINS, ETC. 


AST-IRON SPIGOT and SOCKET PIPING, 
mostly new, standard lengths. Immediate delivery. 
16in. bore, 100ft. Qin. bore, 200ft. 
1Sin. bore, 100ft. 8in. bore, 500ft. (Screwed Gland). 
12in. bore, seer 6in. bore, 500ft. 
10in. bore, 100ft. 
CAST-IRON FLANGED, mostly new. 
15in. bore, 11 x 12ft. lengths. 
10in. bore, 300 x 12ft. lengths, Suaaten, 
8in. bore, 200ft. In 4/9ft. length 
Sin. bore, SOOft. in 6/9ft. lengths. 
4in. bore, S00ft., chiefly 9ft. 
Alse large selection BENDS, SLUICE VALVES. 
Full details on request. 
FRED WATKINS (ENGINEERING), LTD., 
Coleford, Glos. 
‘OR SALE AND HIRE, al! types of Non-Mechanical 
Equipment, inctuding SKIPS (Concrete Pouring 
and Circular Tipping), TRENCH SHEETS and STRUTS, 
COLUMN CLAMPS, FLOOR CENTRES, etc. 
PLANT AND BUILDING EQUIPMENT, LTD., 
Chatfield Road, London, S.W.11. BATtersea 9213. 


qc WANTED, Steel and 








CAFFOLDING. — Urgently 
Alloy SCAFFOLD TUBE and all types of 
SCAFFOLD COUPLERS. Inquiries for Non-mechanical 
Builders’ Plant welcomed.—Contact: SCAFFOLDING 
SERVICES, 69 Upton Lane, Forest Gate, London, €.7. 
Tel.: _ Gra. 2002. 


ANTED, Alloy and Steel TUBULAR 

SCAFFOLD, in large quantities oniy. sites cleared 
anywhere. Also NON-MECHANICAL BUILDER PLANT. 
Contact: C. EVAN© AND SONS, LTD., Burnside Wharf, 
Burnside Stree, oow, E.3. Tel.: ADVance 5691 (2/3. 


A was AVAILABLE. ——Large stocks of Re-layable 
SLEEPERS, chaired and plain, and Re-layable 
CROSSING TIMBERS, lengths from 9ft. to 18ft. 
Also Roadway Quality. — P. GATHERCOLE, 
2S Harrowby Lane, Grantham, Lincs. 


IMBER.—RAILWAY SLEEPERS, 8ft. 6in. x 10in. 
Sin. WAGON SOLEBARS, 15ft. x 12in. x Sin. 
SLEEPER POSTS, RAILS and SPARS. Send for detailed 
price list.—FOSTER AND CO., 8A Eldon Chambers, 
Wheeler Gate, Nottingham. Telephone 45131. 


TArrautins for SALE and HIRE. 
EDWARD ASH, LTD., 
Kent Whart, Creekside, Deptford, S.E.8. 
Telephone: Tideway 2661/2. 


“LEEPERS.—No! We are WIDE AWAKE. 
For roadways, silage, machinery or re-laying. 
Contact: C. EVANS AND SONS, LTD., Burnside Wharf, 


Burnside ae Bow, E.3. Tel.: ADVance $691/2/3. 


W 4 Teo, Braithwaite SECTIONAL 

fANKS or LOOSE PLATES, 4ft. square, 3igin. to 
Sigin. thick.—-FRED WATKINS (ENGINEERING), LTD., 
Coleford, Glos. 


Moette ‘LIVING UNITS AND OFFICES bullt te 
specification for Home and Overseas contracts. 
Write TRAILER HOMES, LTD., Shannon 


Corner 
Kingston By-pass, New Maiden, Surrey. 


COG ars 


r¥ ay, 


"Adal 


ia7-V tr & BAILEY TD. 
~RO} DON 
ADDisconibe 3181 R 


HARDCORE 


Keen rates quoted for delivery in 
London and Southern Counties 


W. S. WRIGHT LTD. 


| Salisbury Road, Bromley, Kent 
Phone : RAV 1148-9 





SANDING MACHINES (Nufloor and Disc). 
Also Abrasives, Polish and Dust Sheets 
supplied. 


1,000 new SCAFFOLD BOARDS. 
SPRAYING MACHINES. 
TARPAULINS, STEPS and TRESTLES. 
LADDERS, Pole or Extension. 
WHEELBARROWS. 

CONCRETE MIXERS (3/2 and 5/3'2). 
Kango HAMMERS. 

JENNYWHEELS and ROPES. 
BUILDERS’ HOISTS. 

Warsop ROAD BREAKERS. 

Acrow PROPS. 

TRENCH STRUTS. 

STEEL SHEETS (various lengths). 
STEEL SPLITHEADS. 

Kwikform UNITS, 

SHEERLEGS. 
“H" FRAMES. 
SITE HUTS. 
STEEL and 





ALLOY SCAFFOLDING, etc. 


M. SANDERS, LTD., 
18/20 Mediar Street, London, S.E.5S. 
Telephone: Rodney 5143 and 5985 
(Side of Regal Cinema, Camberwell Green) 











FENCING 


W. A. SKINNER 


& CO. LTD. 


LONG DITTON, SURREY 
Phone: BMBERBROOD 1966-196! 





SUPPLIED AND ERECTED IN ANY DISTRICT 


Eee 











SUPPLEMENT 857 


ive eee Ey ye SLEEPERS, sound, second- 
hand 1-50, 11/9 each; 51-100, 11/3 each; 100 
over. 10/9 each. Collected ex yard. 10/9. 


and 
Sommerteid TRACK rolls, 25yd. long x 10ft. wide. 


S. rods, Qin. centres, £12 10s. per roll. 


TARPAULINS, second-hand, overhauled, ropes 


eyelets: 18ft. x 12ft., £6; 18ft. x 15ft., £6 1501 
24ft. x 15ft., £10. 
A. F. SIMPSON, LTD., 
68/70 Penge Road, South Norwood, S.E.25. 
Telephone: Sydenham 3131 (3 lines). 


REFABRICATED STEEL-FRAMED BUILDINGS from 
stock: 30ft., 40ft., SOft., GOft., 7Sft., 100ft. 
clear spans, and lengths in Increments of 12ft. 6in. 
Sheeting may be either asbestos or gailvanised.—Write 
for Catalogue Ref. K.104, from THE LILLESHALL Co. ee 
LTD., Oakengates. Telephone: Oakengates 120. 


ERBYSHIRE LIMESTONE, all grades, dry 
or tarred up to 200 tons per day, or graded 
smaller sizes available, delivered to site. 
GEORGE DAVIS (HAULAGE), LTD., 
2 Bosworth — Road, Nottingham. Telephone 84819. 


OR SAL G: 6, 000 ‘RAILWAY SLEEPERS. 

Guaranteed Grade 5. Suitable oe site. road- 
ways, bulldings, bridges, machinery, Write, 
‘phone or call: JOHN HILROY AND cos “290 Shirley 
Road, Southampton. Telephone 76230. 


ANTED, used Corrugated Steel SHEETS. 
from 4ft. and up, 22-gauge or heavier. Ajso 
Anderson and Elephant SHEETS. 
Contact: C. EVANS AND SONS, LTD., Surnside Whart, 
Burnside Street, Bow, E.3. Tel.: ADVance 5691/2/3. 


EW ROADFORM PINS for SALE. Made to 
your specifications, tin. or ‘%sin. dia.—TEMPLE 
MILLS (STEEL), LTD., Temple Millis Lane, Stratford, 


E.15. Tel.: Maryland 2660/7734. 


SALE, 1,000 SLEEPERS. Sultable for tem- 
porary roads.—KENNETH SHEPLEY, 73 Boodle 




















Suess. Ashton-under-Lyne, near Manchester. ASH 
Ro & SALE, 200-ton 7-compartment All-Steel 
TORAGE BIN, with Screen House.—R. R. 


BRITTON. LTD., Memorial Road, Hanham, Bristol. 
Telephone: Bristol! 67-4817. 


‘OR SALE, 1,000 cu. yd. of Best GARDEN TOP 
SPIT, any quantity delivered any _ distance. 
Apply: PIPE LINE AND ENGINEERING CO., LTD., 
Chawton, Alton, Hampshire. Telephone: Alton 3093. 


Q@TEEL ROOF TRUSSES, SOft. span, £30 each. 


}. T. LEAVESLEY, LTD., Alrewas, Staffs. Telephone: 
Alrewas 354/S/6—Ext. 5S. 


ANTE OD: 
HARDCORE, any quantity. — R. 
(PECKHAM), LTD. New Cross 3337 


‘TEEL GUTTERING, IRONWORK, SHEET METAL- 
WORK.—E. STEPHENS AND SON, LTD., Bath 
Street, E.C.1. Tel.: CLE. 1731. 





~ CONCRETE 
BARKER 


BRICK and 


EDWARD ASH, LTD. 


RAILWAY SLEEPERS 


AND 


CROSSING TIMBERS 


KENT WHARF, GREEKSIDE, DEPTFORD, $.E.8 
Telephone: TiDeway 2861-2 
















PLAN CHESTS 


Double Elephant size. Soft- 
wood, reconditioned. Rich 
brown finish. 


6 Drawer £20 15 0 
8 Drawer £23 00 
10 Drawer £25 50 


Carriage £1 10 0 
Enquiries invited for plan chests—-steel, oak or 
mahogany, new or reconditioned. 


4-DRAWER FILING CABINETS 
| © rich brown 










Foolscap, plywood panels. Finished 
Reconditioned. 


Carriage 15S/- extra. 


le FOLDING 
FORMS 
Led seers. nat 17/8 


FOLDING TABLES from 27/6. roLome 
» 12/6, and e bargains in ce 
} y hy A 4 Cupboards, Lockers, etc. 


Write for Iiustrated Lists. 


Biocom & Spivack (Furniture) Ltd., 
138 Old Street, London, E.C.!. CLE 0138 


shade. 
£6 0 oO. 
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OR SALE—FROM STOCK. 
Prime REINFORCING RODS to 68.S.S. 785. 
5-gauge and 3s,in. Forward deliveries on other 
diameters. 
300 tons new and second-hand R.S.). and CHANNELS 
1,000 tons new and second-hand CORRUGATED 
SHEETS 


Contact: C. EVANS AND SONS, LTD., Burnside Whart, 
Burnside Street, Bow, E.3. Tel.: ADVance 5691/2/3 


EW SITE HUTS, 2in. x 2in. frames, 34in. ship 
lapped weatherboarding, 34in. T. and G. floors 
34in. boarded and felted roof, 8ft. x 6ft., £36 Ss. 
10ft. x 8ft., £49 1s.; 12ft. x 8ft., £55, delivered 
Carriage paid 25 miles from London.—H. C. HILL 
LTD., 68/70 Penge Road, S.E.25. SYDenham 3131/S 


ANTED, STEEL SCAFFOLDING from Sft. up- 

wards; also Fittings. Any good makes; large 
or small lots. Settlement on collection, or delivered 
to our yard.—M. SANDERS, LTD., 18/20 Medlar 
Street, London, S.E.5. ROD 5985. (Side of Regal 
Cinema, Camberwell Green.) 


ANTED, ALLOY and STEEL SCAFFOLDING, any 
lenoths from 5ft. upwards, 10,000ft. Also 
5,000 FITTINGS, any good makes; 200 Acrow type 
PROPS.—Send full particulars to E. W. SANDERS, 
11 Thurlow Park Road, Tulse Hill, London, S.E.21. 
Tel.: TULse Hill 8670. 


Fs’ SALE AND HIRE, 200 SPLITHEADS, folding 
legs, Sizes 1, 2, 3 and 4, from 22/6 each. 
Also quantity of TRESTLES, No. 3 Size, 3ft. Gin. to 6ft. 
PLANT AND BUILDING EQUIPMENT, LTD., 
Chatfield Road, London, S.W.11. BATtersea 9213. 


OR SALE, Five Orolo ROADLESS PLATFORM 
TRAILERS, 18in. width Caterpillar tracks, 10-ton 
concentrated load; can be used in tandem. Unused. 
£75 each.—C. J. THORNE AND CO., LTD., Uckfield, 
Sussex. ‘Phone 178. 
RAITHWAITE SECTIONAL STEEL TANK, 36ft. x 
12ft. x 4ft. high. Inspected our works.—NORMAN 
WALKER (MACHINERY), LTD., Anlaby, Hull. 
‘Phones: Kirkella 57967 and 57968. 


NE HUNDRED Heavy Oak TIMBERS, 6ft. long, 
12in. x 12in., first-class condition, 30/- each 
L. W. VASS, LTD., Ampthill, Bedford. Telephone: 
Ampthill 3255/6. 
ANTED, TRENCH SHEETS, Acrow 
quantity.—Contact C. EVANS 
LTD., Burnside Wharf. Gurnside Street, 
Tel.: Advance 5691/2/3. 


PROPS, any 
AND SONS, 
Bow, €E.3. 


FOR SALE 


Bellman Type STEEL-FRAMED — BUILDING, 
100ft. long x 32ft. wide x 16ft. high to 
eaves. Double sliding doors at each end. Two lines 
of windows each side. Clad with galvanised corrugated 
sheets. Complete with gutters, downspouts, etc., etc. 
A first-class building. Can be seen erected, but we 
will dismantie and deliver to your site. Photographs 
and blueprints available. 


Write: COX AND DANKS, LTD., 
Frederick Road, Manchester, 6. 


One 
approx. 


PILE DRIVING - DIVING 


Piling Work carried out afloat and on 
shore in London and Home Counties. 


Crane Barges and Heavy Lifting 
Equipment for hire. 


Diving carried out with expert divers 
using modern equipment. 


Underwater Cutting and Welding 
Work a speciality. 


PILING AND PLANT HIRE 
CO. (KENT) LTD. 


Abbeydale jRoad, Wembley, Middlesex 
Perivale 4471/73 


YOUNGS 


ALL TYPES SUPPLIED 
FIRST-CLASS ERECTION SERVICE 
Phone: ORPINGTON 26641 (3 Lines) 


Harlow Veron) i) TO GREAT ‘tram 


= 


Ate POR FREE WAVETAATEO LITE AAT CRE 
Of Ova COMPLETE MANGE 


LONG WHATTON * NR. LOUGHBOROUGH 
LEICS. Telephone HATHERN 35! 


CAFFOLDING, etc., for SALE at LOW _ PRICES: 

EXCELLENT CONDITION. SCAFFOLD FITTINGS 
—FULLY RECONDITIONED or selected second-hand 
condition—all_ makes available. Putlog Couplers from 
2/-; Double Couplers from 3/-. Used Steel and Alloy 
Scaffolding TUBE and PUTLOGS. Used SHORING 
PROPS and TRENCH STRUTS. Good used SCAFFOLD 
BOARDS and Scaffold FRAMES.—SOULSBY AND CO., 
37. Deans Lane, Edgware, Middlesex. Telephone: 
MILI Hil 4644 (or 1855) or NORth 4112. 


OUND SECON D-HAND PLANT. 

1,000 No. 1 Acrow PROPS, 39/6 each; 500 No. 2 
Acrow PROPS, 45/6 each: 20,000ft. 13/21ft. Steel 
‘sCAFFOLDING, 1/3'2ft.: 100,000 shorter lengths 
'2ft.; S/H SCAFFOLD BOARDS, 1/3'aft., all tengths. 

A F. SIMPSON, LTD., 

68/70 Penge Road, South Norwood, S.E.25. 

Telephone. Svdenham 3131 (3 tines) 


GREASE GUNS. heavy duty, 70 per cent. off list 
price, Tecalemit, 29'20z flexible tube, hexagon 
read, hand lever operated. Brand new condition, 60/- 
rach, six at SS/-, 20 at 48/-. Hydraulic head, 10/- 
xtra 

CROMWELL CO., Newport. Mon. 59045. 


AN TE D. 

Steel SECTIONS, REINFORCING RODS, etc. 
CORRUGATED SHEETS. Inspection anywhere. 
Contact: C. EVANS AND SONS, LTD., Burnside Wharf, 
Surnside Street, Bow, E£.3. Tel.: ADVance 5691/2/3. 


OR SALE, 70.000 Mills ex Government Type 90° 
. SCAFFOLD COUPLERS in stock, 3/- each. Car- 
riage paid up to 150 miles for orders of 100 or more. 
|. T. LEAVESLEY, LTD., Alrewas, Staffordshire. 
Telephone: Alrewas 354/5/6. 


ARPAULINS (Repaired) and REROPED SHEETS 
in all sizes. Also Decorators’ DUST SHEETS. 
For the cheapest: KENNETH SHEPLEY, 73 Boodle 
seat: Ashton-under-Lyne. near Manchester. ASH 


LEEPERS for access roads and ali purposes. 
TIMBERS for shoring, paling and waling. Consult 

is first.—TRACK SUPPLIES AND SERVICES, LTD., 

dorton. Northants Telenhone’ Hackleton 240 


UVET GRAVEL PITS can now be filled. No pollution 
Quaranteed even with house refuse or factory 
waste. All water purified. 
Write Box S.S.394, “The Contract Journal.” 


UCK SHOOTS in Mili Hill and Southgate, London 
For details, ‘ohone Bowes Park 2402. 


FROM 

STOCK 
STEPS - TRESTLES ° BOAROS * DUST SHEETS 
Price List frem THE PODMORE WORKS 


769/773 Garratt Lane, S.W.17. Tel: Wimbledon 7622 


SCAFFOLDING & PLANT 


From stock, reconditioned and new. We 
can offer a continual supply and service of: 
SCAFFOLD TUBE (Steel and Alloy) 
PUTLOGS (Steel and Alloy) 
FITTINGS - “H” FRAMES 
BOARDS - PROPS «+ STRUTS 
TRESTLES AND SPLITHEADS 
FLOOR CENTRES 
COLUMN AND BEAM CLAMPS 
ROAD FORMS 








For detailed list of above and 
all other items of stock contact: 
Cc. EVANS & SONS LIMITED 
BURNSIDE WHARF, BURNSIDE 
STREET, BOW, LONDON, €E.3 
Telephone: ADVance 5691 (3 lines) 


FENCING 


YOUNGS or ORPINGTON trp. 


211-215 HIGH ST., ORPINGTON KENT 


BNR RTS ath G 


All Harlow Huts are Constructed 

from selected timbers and 

Unusually robust for Constant th 
Standard sizes from 9’ arin 





°. x SALE. 
00 tons re-layable 7Sib. per yara ¢ 
in 36ft. lengths, with fisholat sea Al 
to sult. #8 and fahivoiy, aie 
20 CROSSINGS In re-lavyable 7Sib. per vd. & 
with all necessary fittings. > FB. rai, 
100 tons of re-lavable 9Sib. per yd. 8.4 Ral 
2 000 re nae chainen at Tere Oe 
x re-layable LEEP: 
9Sib. per yd 8H rail EPERS. suitable ty: 
EDWARD ASH, LTD., 
Kent Wharf. Creekside. Deptford, London, $.8.8 


VANS OF BOW OFFER. 

TRENCH STRUTS, second-hand, Nos. 4 
TRENCH SHEETS, new. om 
ROADFORMS, heavy duty, 

1,500 in_ stock. 
New ROADFORM PINS. 
Contact: C. EVANS AND SONS, LTD., 

Burnside Street, Bow, E.3. Tel.: ADVance “sean 


ISSEN TYPE HUTS tor SALE. Promot 
of 16ft., 24ft. and 30ft. wide Huts: also Romney 
HUTS, 35ft. wide, and BLISTER HANGARS, 86 
and 91ft. wide. These buildings are in various lene 
and comprise steel framework with galvanised 
gated steel sheeting.—Full details from Dept ane 
|. THORN AND SONS, LTD., Brampton 22) 
Bexleyheath, Kent. Telephone: Bexleyheath oon 
RUS$CO1T FENCING. LTD. bon 
a SURREY. Telephone 3416, King 


4il classes of FENCING supplied erected 
Specialists in Chain Link Sottanie tree 


TEEL SECTIONS and PLATE etc. Cut to 
specification. New and _ second-hand mater 
avallable.-TEMPLE MILLS (STEEL), LTD., Temois 
Mills Lane Stratford E15 Marviano 2660/7734 


ARTIFICIAL STONE PAVING SLABS, Broken and 
aa eee, — Toman oe next 12 months 

rising from footway reconstruction in , 
Tel.: Euston 9292. East London, 


UEL TANK, 11,000 gallons, with fast 
pump (in use), £300. —- SUMNERS senvncy 


STATION, London Road, Coventry. Toll Bar 2102. 


IMBER HUTS, size 61ft. x 16ft. Gin. x 12ft t 
apex. Good order. Now on view.—Please ‘phone 
Romsey 2170 for information. 


TOR SALE, NISSEN HUTS, 36ft. x 16ft., black, Iron 
sheeted, £60 each. — F. JAMES AND SONS 
Newport Pagnell. Tel. 18 and 19. ‘ 


2,3. 


S'2in.-6in.-8in, 
First-class condition, © on, 





SOMMERFELD TRACKING 


Sound S/H, approx. 25yd. rolls, 10ft. wide, 

reinforced. every Qin. with 3gin. M.S.R., 

£12 10s. per roll. C.P. London area, or 
10-roll lets throughout England. 


A. F. SIMPSON, LTD., 
68/70 Penge Road, London, $.£.25, 
Telephone: SYDenham 3131/5. 


CONTRACTORS’ AND BUILDER? 


TOOLS 


JOHN MACNAMARA !2"™" 
BUSH ROAD, LONDON, §S.E.8. 
BERMONDSEY 3275 & 1435 


RAILWAY SLEEPERS 


10,000 In stock 
BEFORE ORDERING RAILWAY 
MATERIALS OF ANY KIND 


WRITE OR TELEPHONE: 


E. L. PITT & CO. (Coventry) Ltd. 
BRACKLEY TOWN STATION, 
BRACKLEY, NORTHANTS 


Telephone: BRACKLEY 2271/2 
Telex: 83159 


—TARPAULINS 


. . . . SEAMS DOUBLE- 
NEW, GREEN, ROT-PROCFED THREAD: 


SEWN WITH BEST LINEN 
REINFORCED BRASS EYELETS, SPLICED ROPES 
Weight before proofing: 
(160z.) (180z2.) 
Size approx. T LA 
12ft. x ft. 
Sft. x ft. 8 
x 12ft. 5 
.x 12ft. £6 6 
. x 15ft. £ 7 
. x 15 ft. 5 
x 18ft. 2 
x 21ft. 7 


£ 
£ 
£ 


9 
° 
o 
6 
6 
° 
6 


18ft. x 15ft. 
20ft. x 15ft. 
20ft. x 18ft. 
24ft. x 18ft. 
30ft. x 20ft. - 
30ft. x 3O0ft. 


10ft.x 7ft. - 20ft. x 10ft. 
10ft. x 10ft. - 20ft. x 14ft. - 
14ft.x 10ft. - £2176 21ft. x 20ft. 
All sheets are eyeletted and roped. 
Immediate delivery — Carriage paid. 
Money refunded if not satisfed. 


MORELAND TRADING Co. Ltd. (C)) 
25 St. Pancras Way, London, N.W.! 
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November 17 1960 


MISCELLANEOUS ITEMS, ETC. 


ANTED. STEEL ROUNDS, SECTIONS, 

CORRUGATED SHEETS, Steel and Alloy 

FOLDING, FITTINGS, SCAFFOLD BOARDS. 
SAF and small quantities permanently required. 
Large ive prices, gQod payments, rapid decisions 
oa CHURCH AND CO. (EDMONTON), LTD. 
E70 Penge Road, S.E.25. Tel.: SYDenham 3131 
—TANTED, TRENCH SHEETING, SCAFFOLDING 

and FITTINGS, PROPS, and similar items of 
Non-mechanical Builders’ Plant. 

PLANT AND BUILDING EQUIPMENT, LTD., 
hatheld Road, London, S.W.11. BATtersea 9213. 
chatheld_ Rose _— 


OR SALE: SCAFFOLD MATERIALS 
F For keen prices, service and quality. 

. ANS AND SONS, LTD., Burnside Whart, 
Contacts Greet, Bow. .3. Tel.: ADVance S691/2/3. 


OR SALE: NEW ROADFORM PINS, 
Tein, or tin, dia. x 2ft. long.—TEMPLE MILLS 
cetti (TD. Tempie Mills Lane, Stratford, €.15. 


a Maryland 2660/7734 
ANTED: CORRUGATED STEEL SHEETS, 
W &xcona-nana. Any area Sites cleared. Prompt 
yment.—I. UFFY, Bank Street, Clayton, Man- 
easter, 11. Telephone: East 3361. oN s. 
—— TICE STEEL ERECTION MASTS (Light and 
LAGS), sort. to 150ft. high, for immediate HIRE. 
BELLMAN’S, 38 Cornwall Gardens, London, S.W.7. 
Telephone: Western 3033.00 ee 
LE, ex W.D. SECTIONAL BUILDINGS for 
Pre omces, stores, workshops, etc. ——- SMITH 
SECTIONS, Maud’s Elm, Cheltenham. Telephone 56016. 








FOR SALE 


rboarded Sectional Lined BUILDINGS, 
Ee att. 6in., divided into individual rooms. 
in perfect condition. Ideal for site offices, 
living quarters, deep litter, etc. .......... £225 
Seco Type Sectional Asbestos-clad Bungalow 
Type BUILDINGS, 79ft. x 24ft., ex officers 
quarters on site. In perfect condition. 
Only “ £250 

% FT. 


Alrewas, Burton-on-Trent, Staffs. 
‘Phone: Alrewas 354/5/6. 


TARPAULIN 


JoHN MACNAMARA },°. 
BUSH ROAD, LONDON, S.E.8 
BERMONDSEY 3275 & 1435 


ELECTRICAL, SPARES AND OVERHAULS, 
VEHICLES AND ANCILLARIES 


WATER TANK TRAILERS 
900 gals. FOR HIRE 450 gals. 


Moss (Cambridge) Ltd., 146 Hills Road 
Telephone: Cambridge 87519 


EXCHANGE 
UNITS 


Maen |, 


OFFICIAL PARTS STOCKISTS SERVICE 


F. MITCHELL (NOTTM) LTD. 


TEL, 77701 — DAY OR NIGHT 


COACH SPECIALISTS 
of the SOUTH 


always have available a 
Large stock of Good Used 
PASSENGER VEHICLES 
many with C.O.F.s 
Ideal for conveyance of staff 
Yearly Road Fund Tax £12.10.0 


BEDFORD 26 str. Coaches from £75 
or suitable for SITE OFFICES, from £50 
A.E.C,, LEYLAND, etc.,- 33/35 str. 

from £100 


Let us demonstrate at your premises 


E.). BAKER & CO. (DORKING) LTD. 


The Coach Works, Farnham Trading Estate, 
Farnham, Surrey Telephone: 4626/7 
NE TOMS SG DERE LIND 
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USI1ON POWER TO_ SERVE YOU 
From stock: SERVICE EXCHANGE ENGINES, 
Type VRON, VROHN, VRHN, VQBN, VPHN, 
YEN, VCBN. 

Full range of ENGINES from 10RB to 54RB Excavators. 
SERVICE EXCHANGE ENGINES also stocked for 
Cranes, Locos., Pumps, Power Packs, etc. 
CHANGEOVERS to EXCAVATORS and other PLANT 
UNDERTAKEN on site by STAFF of competent 

FIELD ENGINEERS. 

TILSLEY AND LOVATT, LTD., Engine and Plant Div., 
Newstead Trading Estate, Trentham, Stoke-on-Trent. 
Telephone: Trentham 57331 and 57332. 
Telegrams: “‘Diesel,"" Stoke-on-Trent. 


‘OR SALE, 20-ton LOW-LOADER, Dyson Artic. 
Trailer and A.E.C. Matador 4 x 4 Tractor Unit. 
Price £1,000.—W. ELLIOTT AND SONS (YORK), 
LTD., 67 Wetherby Road, York. Tel.: York 78220. 
After hours—York 71194 


EACH for Kango Electric HAMMERS. OFF-THE- 

SHELF SERVICE for new TOOLS, SPARES and 
ACCESSORIES. 48-hour overhaul service.—HUBERT 
C. LEACH, LTD., High Street, Cheshunt, Hertfordshire. 
Telephone: Waltham Cross 25161. 


RISTOL ANGLEDOZERS AND EQUIPMENT. 


Immediate SPARES and REPAIR SERVICE for all 
models.—H. A. SAUNDERS, LTD., Main Distributors, 
The Butts, Worcester. Telephone 26651. 


—" of Herbert Morris Electric 2-ton CHAIN 
BLOCKS, 400-V 3-phase S0-cycle, 20Oft. fall, 
been little used, £85. —- NORMAN WALKER 
(MACHINERY), LTD., Anlaby, Hull. 


OR SALE, H Type Kango BREAKER, with Tools 
and 110-V Generator, little used, £200. 
FARMILOE AND McVIE, LTD., 10 High Street, 
Welwyn, Hertfordshire. Telephone: Welwyn 98. 


TRELAWNY 


FOR TRACKS | Leamington Spa 


Telephone: 8622 


SCEICIICICSIC ICL 
AN N NI N N\ 


FRANK GOWLEY 
200 


DEPENDABLE BUSES AND COACHES FOR 
YOUR INSPECTION AND TEST 


ALL VEHIGLES CAN BE TAXED AT 
£12 10 0 PER YEAR 





1957 DAIMLER Singie-deck Bus, with sliding 


front entrance, by Charles 
Roe, powered by Gardner 6LW Engine. This 
machine is guaranteed 51,000 miles only since 
new, and is in super condition throughout, £750. 


Mk. !V_underfloor-engined 39- 
1952 A.E.C. and 36-seater Full Luxury 
Coaches, all in excellent condition and ready 
for immediate service, £1,150 each. 


34-seater Service Buses, front 
1948 A.E.C. entrance, Willowbrook bodies, 
powered by A.E.C. 7.7 Diesel Engines, all in 
unmarked condition, £325 each. 


1948/49 LEYLAND PS! 34-seater Service 


Buses, front entrance, 
powered by Leyland PS1 Diesel Engines, £275 
each. 


High Bridge Double-deckers, 
1947/48 A.E.C, fish Bridge Dow's 


Diesel 
Engines, an exceptionally clean fleet and 


excellently maintained, £32S each. 

Low Bridge Double-decker, 
1948 A.E.C. fitted with A.E.C. 9.6 Diesel 
Engines, a very fine machine ready for imme- 
diate work, £325. 


Low Bridge Double-deckers, 
1944/45/46 GUY all fitted with very modern 
8ft. wide bodies, in extremely nice condition, 
powered by Gardner SLW Diesel Engines, £295 
each. 


32 - seater Coaches, 

1949 BRISTOL powered by Gardner SLW 

Diesel Engines with five-speed gearboxes, 
£325 each. 

High and Low Bridge Double- 

LEYLAND deckers, 1949 and 1950 bodies, 

excellent and very clean throughout, £225 each. 


All the above vehicles carry out three months’ 
guarantee and are fitted with good serviceable 
or new batteries. 


Write for latest stock list, also special spare 
part price list showing saving of 75% on spares. 


WILL TAKE YOUR OLD VEHICLE IN 
PART EXCHANGE 


FRANK COWLEY 


3 Blackfriars Road, Salford, 3 


Phone: MANCHESTER BLACKFRIARS 7577 
and BLACKFRIARS 1048 





PARE FoR 
108D Muir-Hill Oumpers. 
C.P.T. Compressors. 
Blaw Knox 12S. 
List prices less 40 per cent. discount for complete lots. 
Lists on application. 
WILSON PLANT. HIRE, LTD., 
Weedon Rd., Northampton. Tel.: Northampton 4653/4. 


EW TRACTOR VISION CAB _ (£100) _ and 

75% good TRACK GROUP ASSEMBLY (£400) 
for Caterpillar 22A Tractor. _Any offers considered 
for Caterpillar D8 and D4 TRACTORS fitted with 
Hydraulic Dozer Equipment, and for 101D Galion 
GRADERS in very good condition.—EVANS OF LEEDS, 
Waterloo Lane, Bramiey, Leeds, 13. 


OR SALE. 
One Paxman 4 cyl. DIESEL ENGINE, 1,100 r.p.m. 
Price £100. 
One Ruston VRON ENGINE. Price £75. 
T. CORNEILL AND CO., LTD., 
Manchester. Telephone: STOckport 7214. 


Ts 3/4-ton LOLODE TRANSPORTER for moving 
._ your plant simply and cheaply. See our 2in. 
strip advertisement in the Plant and Machinery pages. 
Further details from. ALAN R. DAVIES, LTD., 
20 Whiteladies Road, Bristol, 8. 


TV9,2100 x 25 WHEEL and TYRE ASSEMBLIES, 

16-ply, relugged, £90 each. 

10 1200 x 24 TYRES, &-ply, unused, £22 each. 

L. W. VASS, LTD., Ampthill, Bedford. Ampthill 3255/6. 

WE BUY REPLACEMENT PARTS for Caterpillar 
Tractors.—Send offers to Box Q.Q.396, “The 

Contract Journal.” 


OR SALE, 2100 x 24 
Write Box €£.3072, 


sA t &. 





v FBS | 
“The Contract Journal.” 


CATERPILLAR TRACTOR and 
RUSTON EXCAVATOR SPARES 


Prices substantially below list. Comprehensive stocks. 
Unused. Despatch ex stock. Panic service in 
emergencies. 
Ring Windsor 60668, 
AXWORTHY AND COMPANY, LTD. 
(Drotts for Hire), 
Qld Windsor, Berks. 


TYRES 


FOR SALE.—New ex W.D., Track Grip, 
13.00-24, 8-ply, 9.00-16. Part-worn. 
Various sizes. 

WANTED.—Surplus stocks, Part-worn and 
Scrap. 

PHILIP LEE, LTD., 
Rutland St., Hkeston, Derbys. Ilkeston 3590. 
(Dictated messages taken by “‘Ansafone” after 


normal hours.) 


RUSTON 


SERVICE EXCHANGE 
GENUINE SPARES 


TILSLEY & LOVATT LID. 


STOKE-ON-TRENT, STAFFS 
PHONE: 57331/2 GRAMS: DIESEL 


SPARES & SERVICE 


J. GIBBS LTD. 


BEDFONT, FELTHAM, MIDDX. 
FELTHAM 5071 
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R SALE. 
F °, 400 x 20 WHEEL ASSEMBLIES (Wheel, Tyre, 
. from £25. 
New wya00 x 24 20-ply India and Dunlop Power 
Grip, £95. 
New 1600 x 20 Dunlop 
New 1800 x 24 Goodyear, etc., 
ads, £95. 
New "300 x 16 Dunlop Track Grip, £12 10s. each. 
New 600 x 16 Track Grip Michelin, £5 15s. 
New 600 x 16 Road Tread, £5 7s. 6d. 
. T. LEAVESLEY, LTD., 
Alrewas, Staffordshire. Telephone: Alrewas 354/S/6. 
YLINDER HEAD S.—Caterpiliar, inter- 
national, Ruston, Diamond “T,” B.M.C., A.E.C., 
Gardner, etc., perfectly repaired by our special 
“FUSION WELDING PROCESS" no matter how 
badly cracked. Finished, machined, tested, standard. 
Also Repairs to Crankcases, Sumps, Differentials, etc. 
Axles, rear and front, reconditioned. Exchange P6, 
R6, P4 Heads. Established 40 years. Satisfaction 
guaranteed.—ANGELL ANDO WILLIAMS (PECKHAM), 
LTD., Sumner Road, S.E.15. Teleph RODney 3559 
1FSEL ENGINES SERV EXCHANGE. 
For Smith Excavators, Ingersoll, C.P.T. and other 
Compressors. Foden and E.R.F. Dumpers and Tippers. 
Muir-Hill and Chaseside Loaders and Dumpers. 
Field service available day and_ night. 
TILSLEY AND LOVATT, LTD., 
Engine and Plant Division, Stoke-on-Trent. 


7 J. JOHNSTON AND CO., LTD., for REPAIRS. 
5 OVERHAULS and oa3 — = on, vee 
of Contractors’ Plant, obile Cranes, etc.— 
Eigar 6905. RAPIER SPARES AND_ SERVICE, 
Coronation Road, Park Royal, London, N.W.10 


OR SALE, 300/400-Amp. Murex Diesel-driven 
F WELDING SET, engine and generator overhauled. 
WILLIAM G. SEARCH, LTD., Whitehall Road, 
Leeds, 12. Tel. 639081 (10 lines). 


Oy ee D6 Type SR_ENGINE BLOCK for 
SALE.—WARTH, LTD., Ellington, Huntingdon. 


16-ply Earthmover, £75. 
16-ply/2 shock 


For prompt delivery of... 


SaaS 


SYS Ute a 
... get in touch with 


TU aS 


SUM Re lt Ae] 


ELGAR 6757 (4 LINES) 


RUSTON & PAXMAN 
SPARES! 


Dispatched “same day” to 
anywhere in the U.K. 


By the Official Stockists : 
Wheatley ¢ Whiteley 


99 KIRKSTALL ROAD, LEEDS 3 
Tel. 31122 Spares only Tel. 20124 


aaa 
SE 


1 


WHITLOCK BROS LTD GREAT YELDHAM ESSEX * Tel: 305 


MATHEW BROTHERS 


ARE SO HELPFUL 
FOR 


DIESEL GENERATING SETS 
SALE OR HIRE 
YOUR ENQUIRIES WELCOMED 


GROUP OF COMPANIES 


**Matbro”’ House, Beddington Lane, 
Croydon, Surrey. 


alee cma lee yee! 








OR SALE, C.P.T. COMPRESSOR, Type 4jUR, 
Dorman-Ricardo Engine, No. 29867, Chassis No. 
105/PO/2, Pump No. F87465, breaking up for spares. 
Offers to: LINDUM CONSTRUCTION CO., LTD., 
Silverwood Place, Stamp End, Lincoln. 


‘OR SALE, International ROLLERS, TRACK PIN 
and BUSH GROUPS, TRACK BOLTS and other 
SPARES of all descriptions. Good discounts. 
Write Box E.B.518, ‘The Contract Journal." 


1ESEL ALTERNATOR SETS from 75-kW to 450-kW 
in_ stock. We also PURCHASE DIESEL ENGINES 
and GENERATING SETS.—SIPPY, 118 Pepys Road, 
London, S.W.20. 
ATERPILLAR D7 and D2 SPARES for SALE. 
WARTH, LTD., Ellington, Huntingdon. 


PLANT 


ELMAG Diesel PILE HAMMERS for HIRE... 

Our fleet of these fine machines Is the biggest in 
Britain. Models DS, D112 and D22 available with 
rope suspended leaders, and leg guides, suitable for 
driving any section of pile 

UDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252. 
Fo SALE—Ready-mixed Concrete. 80-ton Blaw 

Knox CENTRAL MIXING AND BATCHING 
PLANT. Three 312/4 cu. yd. Blaw Knox High Dis- 
charge Truck Mixers, new 1958.—WILLIAM G. 
SEARCH, LTD., Whitehall Road, Leeds, 12. 


EATHERILL 1956 74 cu. yd. BUCKET, lightly 

used on roads, maker's second hand price £850. 
Will accept £550.—'Phone: Sidlesham, Chichester 279, 
before 10 and after 6 p.m. 


OR SALE, Priestman Tiger Mk. IV EXCAVATOR, 
Ssyd. Crowd Face Shovel, £1,050. — KING'S 
ASPHALT, LTD., Exeter. 


CONTRACTORS 
PLANT 

AND LOW 
LOADING 
VEHICLES 

OF ALL TYPES 
AND SIZES 


A.E.FARR (Plant Hire) LTD 


WESTBURY - WILTS + Tel: 356 (Stines) 
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PLANT 


OR SAL E. 
6,000ft. of POLYTHENE PIPE, Jain. bo, 
SO0Oft. rolls, new and unused, 15, qq. ve in 
one (ory S0tts: oF 1S. per ft. the lot.” ber ft 
ne Gwynnes in. bore EL PU 
BEND, including Gland and Bulwns met 
new and unused, cost £140. i . 
. or, near offer. aide Will” accept £75 
ne 36ft. length o enley HEAVY-pD 
Specification B.S. 1116, Type 24) TY, CABLE 
312/1029 O.D. 3.36in., 4-core for (able 
use or shore to floating plant, 
unused. Cost £135. Accept £75 or neg 
One Liner’ CONCRETE BRICK/BLOCK maciitt 
unused, as new. Cost £100. Accept £60 INE, 
BODENHAM SAND AND GRAVEL €O., Ltp 
Bodenham, Hereford. ‘Phone: Bodenham 236. 


OR SALE. 
Priestman Panther, with 'syd. Sh 
Drott SHOVEL, £600 overhaul, £1,650. "" £1,250, 
ene “ 6", rs anne and Winch, £7 
. an . 20, 4-in- quipment, Perkins’ . 
£400. erkins Diese), 
New and unused Priestman 2'2yd. GRAB, £409 
Fowler VF TRACTOR, Bray Dozer, £250. ' 5 
Priestman 3syd. Double Rope GRAB, £90, 
10RB BACKACTER EQUIPMENT, £140. 
Priestman tlHiA DRAGLINE JIB, £60. 
NCK304 RACK ARMS, good condition, £95 
Broomwade 2-tool Diesel COMPRESSOR, £250 
Parker 30 x 18 CRUSHER, £500. . 
HOLLINGS AND ANDREWS, LTD. 
East Busk Lane, Otley. Tel. 2940, 
OR SALE, MONORAIL EQUIPMENT, compramc 
two Power Wagons, Rails, Points, etec—Fo 
further details, write Box P.3063, “ The Contract 
Journal.” 
OR SALE, 4 cu. yd. SCRAPER WINCH, Onion 
Model 12. Condition as new. £200.—E. THOMas 
ene CO., LTD., Falmouth, Cornwall. Tel.: Falmouth 


a ——, 


PLANT HIRE SUGGESTIONS 


CONCRETE BREAKING: 
H Type Kango Hammers, _ universai 
210/230-V, ideal 12in. concrete, silent, 
trouble-free, £6 10s. week. 
Compressors, £1 hour, including operator, 
Warsoo Road Breakers (the self-contained 
concrete breaker), £4 Ss. week. 

FLOOR SANDERS: 

Nu-Floor, 8in., £5 week. 

RAMMERS: 

Warsop, £S week. 

TARPAULINS: 
18ft. x 12ft., G/- week; 18ft. x 15Sft, 
7/6 week. 

CONCRETE MIXERS: 

3/2 Petrol, £1 10s. week. Also complete 
range. 

SITE HUTS: 

T'ad. ft. super. week. 

WARSOP PUMPS: 
2in., 6,000 gallons per hour, £4 Ss. week. 

RAILWAY SLEEPERS: 

Sft. Gin. x 10in. x Sin., 10d. week. 

ALSO COMPLETE RANGE OF MECHANICAL 
AND NON-MECHANICAL PLANT. 


CAMPBELL-GRAY LTD. 


68/70 Penge Rd., South Norwood, London, 
S.E.25. —- Telephone: SYD. 3131 (3 fines) 


CUT YOUR PRODUCTION COSTS 


BY USING THE TRITON VIBRATING TABLE FOR YOUR CONCRETE WORK 
AT THE LOWEST PRICE 


AVAILABLE 


HIRE PURCHASE 


These tables are fabricated from mild steel and are supplied complete with fixing channels and rubber 


mountings, and can be fixed to any height you require. 


ese machines are normally mounted on conerete 


blocks, which we have illustrated, thus avoiding costly supporting structu 


The tables are powered by the Triton Electric 


res. 
ibrating Moter, which is sturdily built and can be supplied 
to werk from any 50 cycle alternating current circuit. 


Tables are pe a in the following sizes: 2’ x 2’, 4’ x 2’, 6’ x 3’, 8’ x 4’. 
6’ x 3’ Vibrating Table as iliustrated—£94 | 1s. 9d. complete. Other prices on application 


TRITON ENGINEERING CO. (SALES) LTD. 


216 SYDENHAM RD., CROYDON. Tel: THORNTON HEATH 4623-1598 


PLANT HAULAGE OF 


LOW LOADING & 
UTILITY VEHICLES 


EVERY DESCRIPTION 


CATTERMOLES (Transport) LTD. 


79-89 PENTONVILLE ROAD, LONDON, N.|I 


TERMINUS [Col 
(7 lines) 


* 
ESTABLISHED 
OVER 
100 
YEARS 
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SALE. — jubilee TRACK, Side/end-tipping 
WAGONS, FLAT BOGIES, JIMCROWS, CROW- 
ROADFORMS, %4in. M.S. BARS, Octagonal 
BARS DRILLS 4ft. Gin. x 1'2in. A/F, Cruciform 
JUMP EC TONE DRILLS Sft., 5-ton JACKS, TUBE/BAR 
SOLID CHAIN BLOCKS, SHOT - FIRING 
Scissor-type LIFTING GRIPS, STEEL 
FTS 7ioft. x 'ain., Galvanised JOINTING 
SHAFTS grooved three oval holes, with bolts, 2,000 
nar Flat RAIL DRILLING BITS, 200 CATERPILLAR 
HSS: lat ACKS, 40 pairs STEEL WHEELS/AXLES 
ADJUST. ige—JAMES H. WILLIAMS, 4 Dock 


36 ners, Cardiff. ‘Phone 31752. 


oe HIRE, Lorry-mounted MOBILE CRANES, 3-ton, 
Fe ee ton and 10-ton Coles; 2-ton Hydracranes, 
ty vengths up to 80ft.—COVENTRY CRANE HIRE, 
brandon Road, Binley, Coventry. Tel.: Walsgrave-on- 
sowe 3113. moo 
oR SALE, DINKUM DIGGERS, in good working 
Fe com £550. — _ Further details from 
ocock AND DAY (PLANT HIRE), LTD., Rowsley 
pa Leicester. Tel.: Leicester 36566 (three lines). 
MA CRANES for SALE, HIRE and SPARES. 
— Ransomes, Morris, etc.—ROBERT DIXON 
LTD., Authorised Coles Repairers, Hunsdon, Herts 
Tel: Stanstead Abbots 301/3 
=or SALE, Caterpillar D4, Series 6G. — KINGS 
Fr oRron EXCAVATORS, LTD., Dormston Trading 
Estate, Burton Road, Upper Gornal, near Dudley. 
Tel.: Sedgley 2513. 
=OR SALE or HIRE, 21/14 Stothert 
CONCRETE MIXER, Petter Diesel 
Built-in Weigher if required. — W. V. DAVIES, 
Concrete Mixer Service, Shipston-on-Stour. ‘Phone 125. 
t SALE, 15cwt. G.F. Diesel DUMPER, new 1955, 
“as good, £135.—DAVIES, 20 Whiteladies 
Road, Bristol, 8. Tel. 38418. 


linphrogm 
Pumps 


pes and 
capacities available 


DUKE & OCKENDEN L?- 


28 Victoria Street, London, S.W.1!. ABBey 6338 
Works ; Littlehampton. Phone: SIX 


and Pitt 
Engine. 















HIRE 


















COMPRESSORS 
DUMPERS 
VIBROLLS 

PNEUMATIC TOOLS 









ta, Head Office & Works 


ESKDALE ROAD, INDUSTRIAL ESTATE 






Bridgend 
Bridgend 1170 


% 


LD Py ae | SB wre UB UsiNEsS 









OR SALE OR HIRE. 
Bristol OVERLOADERS and BULLDOZERS, new 
and reconditioned. 
Barford DUMPERS and MIXERS. 
Portable Diese} AIR COMPRESSORS. 
C. AND A. PLANT SERVICES, LTD., 202-212 Heald 
Grove, Rusholme, Manchester, 14. Tel.: RUS. 7291. 


For SALE or HIRE, 14/10 Rex Cleanline CONCRETE 
MIXER, recently overhauled and in excellent 
order, Petter Diesel Engine. Normal or high discharge. 
Weigher and Dragline if required—wW. V. DAVIES, 
Sgucrate Mixer Service, Shipston-on-Stour. "Phone 


RANsomes AND RAPIER 410 EXCAVATOR, fittec 
with Perkins P4 Diesel Engine, Skimmer and 
Backacter Equipment, in good working order, £550. 
or VASS, LTD., Ampthill, Bedford. Tel.: Ampthill 
F'vE Portable BATCH WEIGH HOPPERS, by Stothert 

and Pitt and Road Machines, Ltd.; for use with 





10/7 Mixers; £65 each, — NORMAN WALKER 
(MACHINERY), LTD., Anlaby, Hull. Tel.: Kirkella 
57967 and 57968. 

GOR $A tb & 

Barford MIXERS, OUMPERS and PUMPS. 
Pelapone RAMMERS. 

H.P. arranged from £10 deposit. 

STEPHENSONS (PLANT HIRE), Birkenhead 9224. 


WANTED, Good second-hand condition R. and R. 
462 SHOVEL EQUIPMENT with Crowd Gear. 
Also Ruston 33RB Standard Positive CROWD SHOVEL 
EQUIPMENT. 

Write Box P.3024, ‘‘ The Contract Journal.” 


PeCRTAstLe SCREENER for SALE. Comprising 6ft. x 
3ft. Single-deck Screen with Feed Elevator and 
Discharge Conveyor. T.V.O. Engine. On steel wheels. 
£560.—ALAN R. DAVIES, LTD., 20 Whiteladies 
Road, Bristol, 8. Tel. 38418. 










FOR HIRE 
All Contractors’ Plant 


SLOGGETTS (ramen) 


HAMPTON HILL, MIDDX. Teddington Lock 1138/9 


3/2 MIXERS ‘Half-Bag’ 


30/- PER WEEK 


PETROL OR ELECTRIC—1| PHASE 


COHN MACNAMARA & CO. LTD., 
Rd., Deptford, Londen, S.E.8 Bermondsey 3275-1435 



















WALKER, 


onwards from the Auctioneers’ 


IMPORTANT PLANT AND VEHICLE SALE 
By Order of the E — @& 
Approximately 
1,800 UNITS OF EARTH MOVING, ROAD MAKING AND 
LIFTING PLANT, MOTOR VEHICLES, TRAILERS, MOTOR 
CYCLES, ETC. 
and 100 LOTS OF PLANT ANCILLARIES AND SPARES 

WOLF" CYRUS (“10 RB d 
29 EXCAVATORS by PRIESTMAN (“WOLF”), RUSTON-BU * ” an 
“19 RB”), WAYNE (Model 40), 32 TRACTORS, ANGLEDOZERS and BULLDOZERS, 
by CATERPILLAR (D.7s and D.8s), MOBILE CRANES by COLES, CRANEMOBILE, 
HYSTER, MORRIS, (some Diesel and/or Lorry-mounted), DUMPERS, CHASESIDE 
SHOVELS, ROAD ROLLERS, 24 tons, by AVELING-BARFORD, and WALLIS 
STEEVENS, FORKLIFT TRUCKS by COVENTRY CLIMAX (Diesel) and ROSS, 
TRAILER-MOUNTED FIRE PUMPS, SNOW PLOUGHS, BROOMWADE Diesel- AIR 
COMPRESSOR, MOBILE WELDING and GENERATING SETS, TRACTORS (some 
with Low-loading Plant Trailers) by A.E.C.. DIAMOND “T” and MACK, MOBILE 

TANKERS (Self-propelled and Trailer-mounted), 100/2,500 gallons; 


and 
Plant ancillaries and spares by CATERPILLAR, HYSTER, INTERNATIONAL, LE 
TOURNEAU, RUSTON-BUCYRUS, WAYNE, etc., including DRAGLINE, SKIMMER 
and DIPPER BUCKETS, CLAMSHELLS, BOOM ASSEMBLIES, etc. for “10 R.B”, 
“19 R.B”, and “37 R.B”, POWER CONTROL UNITS, CUTTING BLADES, CATER- 
PILLAR Engine and other spares, 150 6 volt BATTERIES, etc.; 


also a 

220 SALOONS, LIMOUSINES and ESTATE CARS, (including 67 FORD “ANGLIAS”, 

“POPULARS” and MORRIS “MINORS”, RILEY “PATHFINDER”, DAIMLER 34 litre 

SALOON, PONTIAC “SILVER STREAK SIX” DROPHEAD COUPE), 50 LAND- 

ROVERS, UTILITIES, TIPPERS, COACHES and other Load Carriers and DUAL 
PURPOSE VEHICLES (many fitted with Diesel Engines); 


and 
560 SOLO and COMBINATION MOTOR CYCLES. 
To be sold by AUCTION - tl menrvaaimiane 
R DEPARTMENT STORAGE DEPOT, RUDDING . near . 
a TUESDAY, WEDNESDAY and THURSDAY, 29th, 30th NOVEMBER, Ist 
DECEMBER, 1960, at 10.30 a.m. each day. 
by 
WALTON & HANSON 
in association with 
TURNER, FLETCHER AND ESSEX I 
For locations, viewing dates and times, see catalogue. 
CATALOGUE, price 1/- (P.O.s only) may be obtained from the 14th November 
Offices, Dept. 3, B 
Telephone: Nottingham 54272 (7 lines). 


OR IMMEDIATE HIRE. 
Bemes Diesel PILE HAMMERS, DS, D12 and 


KL44 MOBILE CRANES, Jibs up to SOft., pneumatics 
or tracks. 

Neal NM 2-:on MOBILE CRANES, 30ft. Jibs. 

Johnson 1 cu. yd. and 112 cu. yd. Diesel DUMPERS. 

Zenith PILE EXTRACTORS, Nos. 20 and 80. 

20-ton PORTASILOS. 

McKiernan-Terry PILING HAMMERS, 5, 6, 7 and 


983. 

Ruston Diesel LOCOMOTIVE, 2ft. gauge, 25/30-h.p. 

10/7 Winget CONCRETE MIXERS, Diesel. 

2in. and 4in. Centrifugal PUMPS. 

TRENCH SHEETS, 10ft. and 12ft. 

aie _— PILES, Sections 1B and No. 2, various 

engths. 

Spencer-Hopwood BOILERS, all sizes. 

22RB, with Dragline and 7Oft. Crane Equipment. 
DUDLEY VALE, LTD., 


3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


COMPLETION of contract.—jones KL44 CRAWLER 
CRANE, new 1956, 30ft. Jib, extendible to SOft., 
Ruston Diesel Engine (electrical starting). Excellent 
condition; immediate delivery. Price £2,000.—STOCK- 
HOLDING AND _ STEEL CONSTRUCTION, LTD., 
Middiemore Lane West, Aldridge, Staffs. Tel.: Aldridge 
52067. One of the Pitt Group of Companies. 


LANT SALES, LTD., REQUIRE Two really good 
1201 Lima DRAGLINE EXCAVATORS. If you 
have one, please offer it as quickly as_ possible. 
Please reply to 25 Castlereagh Street, London, W.1. 
Telephone: PADdington 2663/5. 


‘ANTED, 











“Broomwade Type SV199 and SV2 
COMPRESSORS. 
Write Box P.3022, ‘‘ The Contract Journal." 


ANTED, SHOVEL EQUIPMENT for 33RB_or 
Rapier 462.—Write price and condition to Box 
P.3059, ** The Contract Journal." 





FOR HIRE 
COMPRESSORS—ALL TYPES 


FRANK K. MILES 


COWBURN STREET, HEYWOOD, | ANCS. 
Phone: HEYWOOD 6856 


FOR LIMAS 


PLANT SALES LTD., 
25 GASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 








— R. Secretary of State for War 


and RICHARDSON AND LINNELL. 


Byard Lane, Nottingham. 


RECORD TOWER CRANES 
56 VICTORIA STREET, LONDON, SW. I. 


PHONE: ViCtoria 4583 
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or SAL 
Ruston Diesel toco., 

2-ton Neal Mobile CRANE, 30ft. 
Engine, pneumatics. s 

19RB EXCAVATOR, 10200 Series, Dragline Equip- 
mer*. 

Larssen and Appleby-Frodingham STEEL PILES, 
Nos. 1, 2, 3 sections. 

2-ton Neal N CRANE, 20ft. Jib, reconditioned engine. 

11> cu. yd. and 1 cu. yd. Johnson Diesel DUMPERS, 
overhauled. 

NCK304 34 cu. yd. DRAGLINE EQUIPMENT, new 
1954, excellent. 

No 7 ee Terry PILING HAMMER, with leg 
guides. 

9B3 McKiernan-Terry PILING HAMMER, with leg 
guides. 

10-ton and 20-ton PORTASILOS. 

Two No. 16 Spencer-Hopwood BOILERS, fully insured, 


2ft. gauge, 25/30-h.p. 
Jib, Ruston Diesel 


120\b. 
TRENCH SHEETS, 12ft. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


LANET 70-h.p. Diesel SHUNTING LOCO., fitted 
with Paxman-Ricardo Engine, Type RQ754, 
overall length 16ft. Gin., width 7ft. 8in., height 
10ft. 7in., four-wheeler, gauge 4ft. 8'2in., wheel 
centres 5ft. Gin. Last reconditioned in 1958. Reason- 
able offer will be considered. Inspection London area. 
Write Box P.3039, ‘‘ The Contract Journal.’ 


USTON 10RB, base machine, Diesel Engine; seen 
running; £275.—HAROLD POTTER AND CO., 
LTD., Daleside Road, Nottingham. ‘Phone 82171. 


‘ANTED to PURCHASE, BTD6 Drott SHOVEL; 


also BTD6 BULLDOZER. 
Write Box P.2880, ‘‘ The Contract Journal." 


FOR HIRE 


Caterpillar D.7’s. Angledozer 
and Scraper. 


4 in | Drotts 
10 & 19 RB’s, All equipments 


EXCAHAUL LIMITED 


Huyton with Roby 


Lancs. 
Telephone: Huyton 4448 


BROWNS 


for 
MASSEY- FERGUSON 
Tractor-Digger-Shovel 


Most veniiie? 

Lowest price ! 

Most maneuvrable ! 
Highest working cycle ! 


For details and prompt delivery contact: 


Browns Industrial Equipment Ltd. 
LEIGHTON BUZZARD, BEDS. 
Phone 2062 (4 lines) 





BUILDERS AND CONTRACTORS 
(LONDON), LTD. 
FOR HIRE: 
19RBs, D7s, 04s, and Dozers/Scrapers, Drotts 4-in-1 
and all Contractors’ Plant at very competitive 


rates. 
FOR SALE: 
jules Weltz G26 Electric Travelling 3-ton TOWER 
CRANE. Complete, as new. Well under list price. 
3-ton Electric TOWER CRANE. As new. 
David Brown tyd. OVERLOADER, on crawlers. Little 


used. 
Davia. Brown Mode! TDSO Hydraulic DOZER. Condition 
excellent. 


Sour 


Write or ‘phone: 
Cranleigh, The Drive, Rickmansworth 2878 or 5235S. 


HE UNUSUAL PLANT SERVICE. 

We claim to have the most comprehensive PLANT 
HIRE SERVICE In this country, and you can obtain 
from us almost everything the bulider requires, from a 
drain plug to an excavator. Our lorries deliver in 
the London area every day. Note the telephone No.: 
Brentwood 2116. — SYMES (PLANT), LTD., Ongar 
Road, Brentwood, Essex. 


ELMAG Diesel PILE "HAMMERS for HIRE . . 

Our fleet of these fine machines Is the biggest In 
Britain. Models DS, D12 and D22 available with 
rope suspended leaders, and leg guides, suitable for 
driving any section of pile. 


DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. 


|. ViCtorla 0252. 


OR SALE, Stothert and Pitt 10/7 CONCRETE 
MIXER, fitted with Lister Diesel Engine and 
Drag Feeder, very good condition, £200.—-THORNTON 
AND GARNETT, Rathmell Garage, Rathmell, Settle, 
Yorks. Tel.: Long Preston 278. 


ROAD ROLLERS 


FOR HIRE OR SALE 


10 CWTS. to 10 TONS 


with or without drivers 
HALTRAC LIMITED 


Bourne Works, Weimar St., $.W.15. 
PUTney 4185 


EQUIPMENT 
SALES & HIRE CO. LTD. 


FOR HIRE 


TRAXCAVATORS 955 
CAT. D.7.’s Dozer or Scraper 
19 R.B.’s— Any Equipment 


HOUNSLOW 8831! 


PLANT FOR SALE 


PARKER No. 3 Kubit, Sameer with 6pare 
Rotor Shaft... £500 


NIAGARA 4 Deck Vibratory Screen Type 
Q5B (30 x 100)... £100 


DORRCO Sand Washer, 7H, diameter, 
Capacity 30-40 tons per hour £100 


PARKER No. 6 Washer, 4ft. Gin. diameter 
x 14ft. long, lined with Rubber Linatex. 
Complete with Rubber wee and gear- 
ing . £100 


Zin. VACSEAL Pumps each £60 


3in. MILLAR Diesel Pumping Unit, com- 
plete with 400ft. of hose : £80 


2in. PEGSON Diese! Pump £60 


FUEL TANK, 8ft. x 8ft. x 4ft. Gin. high. 
1,000 gallons capacity .. £20 


ARCHDALE 11!2in. Drilling Machine £10 
LATHE. £15 
DUNLOP Compressor £10 


1957 BEDFORD Diese! 7-ton Lorry, with 
steel body and Anthony Hoist tipping 
gear <eeehewres : £700 


BROCTON GRAVEL CO. LTD., 


Brocton, Stafford. 


Telephone: Milford 68. 


POPPY LLL nit ees GLRMOLA LA Gitta 
hire it from... GZ 


ABELSON Z 
Z ZA . 


MOORES 


New eys ta et Diesel DS, DI2, D22. 


SHEldon 2424 








Ts 
HAMMER 


Se 
ODERN PLANT FOR HIRE, with srrerionen 
operators ana backed by an efficien 

organisation:— 

EXCAVATORS, 's, 35 and 'a cu. ya, 

i C.8. HYDRA-DIGGAS. 

DUMPERS, '2 to 4 cu. Vas Diesel. 

ESwbRESAD RES sucSia ana" 

-——Moblie and ” Portable, 
type of equipment. with every 

Chasesige SHOVELS, '2 to 1 cu. yd. 

ANGLE Oe ena Been and Fowler. 

Concrete MIXERS, 5/3'2 to 14/10 cu. tt. 

comers, 113In fo oie. ’ = 

Ear ammers olsts, Cranes, Mortar 
Hammers, Roadforms, Traffic Lights,” seem? 
ana most types of Contractors’ Plant. " 


HUBERT C. LEACH, LTD., 
131 High Street, Cheshunt, Herts. 
Tel.: Waltham Cross 25161 (5 lines). 


@URPLUS CONVEYOR BELTS. New, unused 
gecune= Seo ae oo = to 36in. in na 
‘or mm ate elivery. e: 
supplied on sale or return — hand Gets 
G. E. SIMM (MACHINERY), LTD., 
Shefieid: 27 Broomgrove Road (Tel. 64434 
Glasgow Area: Luggie Bank Road, Kirkintilloch (Ta. 
= nzeers . i seeres 5 oie (Tate 8772), 
ou ales: ngsway Trading Es 
(Tel. 1567). tates Bridgeng 


JOR HIRE, 933 and 955 TRAXCAVATORS. Favou peavour 

ano’ Co UD gatenaed hire—c. }, ‘ARCE 
outha Dawley, 

Shropshire. ¥ Wellington 

ANTED, Small _ 

PLANT. — Write details 
“The Contract Journal." 


nn 
~ READY-MIXED BATCHING 


to Box P3054, 


EQUIPMENT 
witha 


GUARANTEE 


CHASESIDE 
USED EQUIPMENT 
DIVISION 


iF YOU neguins A pean 
Use MACHINE YOU 
OOK NO an THAN 
HERTFORD 


Come and inspect our full stock, for in addition 
to the machines listed below we have machines 
at prices to suit all requirements. 


HYDRAULIC LOADING SHOVELS: 
Stock No. Price ex works 


SK.1045.—1956 LOADMASTER 8O00TC, Ford 
4D Diesel Engine, Cab, cu. yd, 00D. 
Class B warranty. Seen HERTFORD ...£1,450 
SK.1180.—1957 LOADMASTER 800TC, Ford 
4D Diesel Engine, Cab, Lighting, 1 cu. yd. 
re Class B warranty. Seen HERT- 


£1,600 
SK.1139.—1956 LOADMASTER 500, Ford 4D 
Diesel Engine, Cab, 1 cu. yd. . Good 
tyres (rears 1400 x 24). Class B 

Seen HERTFORD £1,150 
SK.1133.—1956 WEATHERILL “2HCRA, Ford 
4D Diesel Soars. Good tyres. Class 8. 
Seen NOTTINGHA 750 
SK.1295.—1958 WEATHERILL 12H, Ford 4D 
Diesel Engine, Cab, 1 cu. yd. Scoop. Good 
condition. Class B warranty. 

FORD £1, 175 
SK.615.—1957. LOADMASTER 8O0TC, Ford 
4D Diesel Engine, Cab, cu. yd. Scoop. In 
good condition all jaond. Class B. Seen 
HERTFORD £1,600 
SK.1026. —1957 WEATHERILL 2H, Ford 4D 


condition. . 

SK.1148.—1955 LOADMASTER 510, Werking 
4L Diesel Engine. Reconditioned 1958 (1,800 
hours worked). Al-wontner Cab, 1 cu. yd. 
Scoop. Class B. Seen HERTFORD .. £1,000 
SK.1080.—1950 FORDSON TRACTOR, with 
Ski Hi Hydraulic Front End Loader. Perkins 
P6 Diesel Engine. in excellent condition on 
good all-round tyres. Seen WERTPORS, a 
bargain at price. ‘ . £250 


CABLE-OPERATED MACHINES: 


SK.1303.—-1949 CHASESIOS 


. yd. Ford 
Major Petrol Engine, Cab. bs Cacmmell machine 
in running order £150 


SK. 1325-1948. CHASESIDE ‘2 


yd. 
Loading Shovel. Perkins a Diese! Engine in 
running order aes £150 


THIS WEEK'S SPECIAL OFFER: 


SK.1296.—CHASESIDE 334 cu. yd. 4D Diesel 
Site Dumper. Ford Diesel Engine, Cab, Rock 
Hopper. This machine has never been used 
and is offered at greatly reduced price. A 
bargain too good to miss. Can be insp 

at our works. Fully guaranteed. 


Send for full particulars to: 


CHASESIDE ENGINEERING CO., LTD. 


Used Equipment Division, 
Station Works, Hertford, Herts. 


Telephone: Hertford 3113-8. 


Tel: 
TOTtenham 
0401 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 





ane 
LANT FOR SALE. 
P Rapier 3-ton Diesel Electric Fully Mobile CRANE, 
powered by Perkins 4-cyl. Engine, £925. 
rdson Tractair, with Holman Compressor, complete 
" with Hose and Guns and Winsam Cab, in as new 
condition, full electrics, £175. 5 
Broomwade 2-tool COMPRESSOR, 3-cyl. Lister Engine, 


steel wheels, £145. 
ine Stothert and Pitt 10/7 MIXERS, with S/1 Lister 
Nin’ Diesel Engines. Extremely clean machines from 


£50 each. 


Five Stothert and Pitt S/3'2 MIXERS, Petrol Engines, 
h. 
os Millers Force Lift Diaphragm WATER PUMPS, 
” Bamford Petro! Engines, completely recondi- 
tioned. From £40 each. 
Ruston 6yd. SCRAPER, good tyres, £185. 
Muir-Hill 3yd. DUMPER, Petrol, £75. 
Sykes 3in. PUMP, Ruston 1VTH Engine, £85. 
THE FOLLOWING ENGINES FOR SALE: 
3-cyl. Lister, ex Compressor, £85. 
Lister 10/2, £40. 
Lister 5/1, £30 


dows 40C, £75. 
tw Gardner, £50. 
7.7 AEC., £60. 
Big Four Dennis, £60. 
rk er Benz, £45 
ren- . E 
Twin McLa' waa 


Yard, High St., Edgware. Tel.: Edgware 2572. 
Ballards Va Open week-ends. : 


mOR SALE. 
Neals 10-ton MOBILE CRANE, 40Oft. Jib, 15ft. 
extension, new 1959, 200 hours only. 
Butters 10 Steam _(oil-fired) DERRICK, 120ft. Jib, 
-travel Bogies. 
R. G WINDER, 58 Exeter Gardens, Stamford 2680. 


FAATERPILLAR TRACTOR D7, Model 31, 5000 
C Series, fitted L.P.C. Angledozer and LT P.C.U.. 
in first-class condition throughout, any trial. Sell 
£3,000, or exchange 19RB Dragline, 18000 Series 
upwards. Cash adjustment.—WILLIAM KENDRICK 
AND SONS, LTD., Contractors, Walsall. Tel. 22263. 


—— 


ET UNICORN WORK FOR YOU.—When buying 
L or selling all Mining, Quarrying, Contractors’ 
Plant, Loose Equipment, Ancillaries, etc., our Register 
wil] produce what you want.—Send your inquiries or 
details of equipment for disposal to UNICORN PLANT 
REGISTER, Box, Wilts. Tel.: Bath 88053. 


SKIPS FOR SALE OR HIRE 
Ring Battersea 9213/4/5 


PLANT & BUILDING 
EQUIPMENT LIMITED 


Chatfield Works, Chatfield Road 
Battersea, London, S.W.11 
























P| MODEL No. 42 TOWER CRANE 
= LIFTING DUTIES. 

ze Load. Height of lift. Radius. 

Ly Iton 10 cwe, 117 fe. 88 ft. 6 in. 
= 2 tons 155 fe. 65 ft. 6 in, 
ba 0s Ston IS ewe. 178 fc. 31 fc. 











ava" 







All Electric, Rail Mounted, Self- 
Erecting Tower and Climbing 
Cranes of all sizes available. 


FOR SALE OR HIRE 


See us on Stand No. 332 at the 

Public Works and Municipal 

Services Exhibition, _ Olympia, 
Nov. 14 to 19 


BACKED BY REAL 
SERVICE BY 


& CO, (encineers) LTD. 


SHELDON - BIRMINGHAM 26 


Phone: SHEldon 2424 (10 lines) 
Grams: ABELSON, BIRMINGHAM 


> 
i 


LAV 
















MOORES 


Teel eMe taal oleae tele tp 






IDU EQUIPMENT CO., LTD., OFFER FOR SALE: 
One Air Pumps APD135 2-tool Diesel Portable 
AIR COMPRESSOR, new October, 1957, four 
pneumatics, excellent condition, £550. 

Neals NM 2-ton Diesel-driven MOBILE CRANE, 
On pneumatics and fitted 35ft. Swan-neck Jib, 


One 


new 1954, excelient condition, £1,150. 
One Chaseside 312 cu. yd. Diesel DUMPER, new 
December, 1956, fitted Cab, overhauled, cleaned 


and repainted, £625. 

Ruston 10RB 3g cu. yd. Diesel-driven 
EXCAVATOR, fitted Dragline Equipment, 8000 
Series, overhauled where necessary and in good 
working order, £635. 

Ruston 17RB 2 cu. yd. 
EXCAVATOR, fitted Dragline Equipment, in 
excellent condition throughout, £1,100. 
Sykes SPB6 Gin. Self-priming Centrifugal PUMP, 
direct coupled to Ruston 2VSH Diesel Engine, 
mounted on four steel wheels, and with Drawbar, 
sound condition and in good working order, £250. 
Three Marshall 8/10-ton Diesel ROAD ROLLERS, 

each complete with Canopy, Water 
Sorinkiers and Scarifier, good condition, 
each. 

One Bristol 25 Diesel-driven Hydraulic ANGLEDOZER, 

im! Perkins P3 Diesel Engine, overhauled, 

Deutz 65-h.p. Diesel-driven 112 cu. yd. 
TRACTOR-SHOVEL, complete with Hydraulic Soil 
Ripper, new 1959, little used and in excellent 
condition, £4,150. 

One John Deere/Lanz Model 831 CRAWLER/LOADER, 
fitted Direction Reverser and Scarifier, 73 cu. yd. 
Bucket, demonstration machine, new February. 
1960, excelient_ condition, £2,000. 

105/129 Markfield Road, Tottenham, London, N.15. 
Telephone: TOTtenham 0401 (10 lines). 


ANTED, Coles Argus MOBILE CRANE, complete 
with 20ft. jib or other equivalent. Capacity 
essential S tons at _ 6ft. outreach — GEORGE 
SHEPPARD (HATFIELD), LTD., St. Albans Road, 
Hatfield, Herts. 


FroR. SALE or HIRE, Latest type AIR LOCKS. LP 
COMPRESSORS and MEDICAL LOCK for caisson 
sinking.—A. E. 


One 


Diesel-driven 





FARR (PLANT HIRE), LTD., West- 
356. 


bury, Wilts. Tel 
ANTED, 38RB CRANE JIB. — WALKER AND 
PARTNERS, LTD., 23 Claremont Crescent, 
Sheffield, 10. 


"Phone 62428-9. 





IMMEDIATE DELIVERY 
Ex Stock 


Sherman Trencher/Bray Shovel 
Liner Roughrider Dumpers 
Stothert & Pitt Vibrating Rollers 
Clarke Hydrovane Mobile Compressor 


Arden 3/2 Mixers 
Fisher Pipe Detectors 


GREENHAM EQUIPMENTS LTD. 
Clayton Road, Ruislip Road 
Greenford, Middlesex 
Ring Viking 3651 


LOW HIRE RATES 


for 





Drotts 4-in-1l. 


DINKUM DIGGER Majors, with Hydraulic 
Power Grab or Trenching Bucket. 


D2 and D4 BULLDOZERS. 

D4s and 4/5yd. SCRAPER. 

CALFDOZERS. 

TRACTORS, TRAILERS, DUMP TRUCKS. 
Mobile and Portable COMPRESSORS. 
DUMPERS, jyd. to 4yd. 

Chaseside LOADING SHOVELS. 


ROLLERS, Vibrating’ and Deadweight type, 
6icwt. to 10 tons. 


PUMPS. 

RAMMERS. 

MIXERS and WEIGHBATCHERS. 
Kango HAMMERS. 

4ft. CHAIN SAWS, power-driven. 
SCAFFOLDING, etc. 


ARE OFFERED BY 


- TRUNDLES LTD. 


HUNSDON, 
| NEAR WARE, HERTS. 


Telephone: Stanstead Abbots 71. 


SET 





| 


WA 
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863 


J 1. JOHNSTON AND COMPANY, LTD 

° OFFER FOR HIRE: 

Neals QM 4/6-ton capacity Mobile CRANES, 24/40ft 
Jibs, heavy-duty tyres. 

jones KL44 Mobile CRANE, 30/40ft. Jib, pneumatics. 

Rapier S-, 6- and 7'2-ton capacity MOBILE CRANES 

Neals G 1Scwt. capacity PORTABLE CRANE. 

jules Weltz GiSHVA TOWER CRANE. 

Drott 1 cu. yd. Tractor SHOVELS. 

Rapier 33 cu. yd. Crawier-mounted EXCAVATORS. 
all _ equipments. 

OUMPERS, 1Scwt. and 22'acwt. capacity. 

COMPRESSORS, 2- and 4-tool, portable and iorry 


mounted. 

CONCRETE MIXERS, 5/3'2 to 14/10 cu. ft. capacity. 
SWING WEIGHBATCHERS, 14 cu. ft. Double Sucket. 
Rapier Centritugal PUMPS, 2in. to 4in. 
Wickham Diaphragm PUMPS, 3in. and 4in. 
Stothert and Pitt 6'2cwt. Vibrating ROLLERS. 

271 Uxbridge Road, London, W.12. 

Tel.: Shepherds Bush 6941. 


VAILABLE for immediate HIRE.—D6, D4, TD14 

and TD18 TRACTORS, DOZERS, SCRAPERS. 
19RB and 10RB_ EXCAVATORS, ali equipments. 
DINKUM DIGGERS and Drott SHOVELS. — Apply 
TILBURY CONSTRUCTION CO., LTD., Ruscombe 
Works, Twyford, Berks. Tel.: Twyford 177. 
- YOU WANT to PURCHASE or HIRE any 

CONTRACTORS PLANT, please get in touch 
with METAL UNION (PLANT), LTD., 75 Victoria 
Street, London, S.W.1. Telephone: ViCtoria 4868/9, 
7429, 2177/8. 


TEx. SHEET PILES and TRENCH SHEETS urgently 
WANTED. All sections bought; large and small 
quantities. Immediate payment. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


OR SALE, a 25ft. FLY JIB, in new condition, 
suitable for use with most types of mobile 
cranes. Price £65. Photograph on request.—-NORMAN 
WALKER (MACHINERY), LTD., Anlaby, Hull. 
OR SALE, New 3in. Mud Marvel Single and Twin 
Diaphragm PUMPS. Immediate delivery ex stock. 

















WILLIAM G. SEARCH, LTD., Whitehall Road, 

Leeds, 12. Tel. 639081 (10 lines). ees 

~OR HIRE IN THE MIDLANDS: 10-ton Lorry- 
mounted CRANES, Jibs to 75ft.—t. NELSON 


AND CO., LTD., Lugtrout Lane, Solihull, Warwickshire. 
Telephone: Sheldon 4005 


LEVERTON 


YOUR CATERPILLAR DEALER 


offer outstanding 
used Tractors and 
Equipment 





Scrapers. 
condition, 


Dw21 
1958. In 


Motor 


3 CATERPILLAR 
good 


New April, 
£28,500. 

1 CATERPILLAR D8, 2U 7000 _ Series. 
Overhauled in our workshops, £2,700. 


1 CATERPILLAR D8, 2U 15000 Series. Very 
good condition, £3,300. 


1 CATERPILLAR D8, 22A_ Series, current 
model. In_ excellent condition, low meter 
reading, £9,250. 


1 CATERPILLAR D4, 7] Series. Good working 
order, £775. 


3 CATERPILLAR 955C Traxcavators. All in 
good condition, from £3,950 each. 


2 JOHN DEERE tyd. Crawler Loaders, only 
six months old. Very good condition, from 
£2,100 each. 


1 10RB Excavator, with Dragline Equipment. 


Good working order, £825. 

1 INTERNATIONAL BTD6  ODrott Shovel, 
reconditioned tracks and rollers. Very good 
condition, £1,850. 

3 CATERPILLAR D9s, 19A Series, choice of 
machines. In excellent condition, from 
£8,250 each. 





Caterpillar, Cat and Traxcavator 
are Registered Trademarks of Caterpillar Tractor Co 


LEVERTON 


LEEDS Gildersome, Leeds. Tei a eee 
Ay ee ae Spalding 3221 
WIGAN Wigan Rd., Bryn, Ashton-in-Makerfield 
ee CC eee Cis re 

Pia RC UC Cael 
Gateshead. Tel: Low Fell 78511 (4 lines) 








ROTHERHAM Meadow Bank Rd., Rotherham. 
Tel: Rotherham 78259 


TOTtenham 
0401 


(10 lines) 
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November 17 1969 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


LTD., have the following 
immediate SALE: 

fitted with Drott Skid- 
attachment, reconditioned 
Fully guaranteed at 


CRIPPS AND CO., 
USED PLANT _ for 
International BTD6, 
Shovel and 4-in-1 
throughout and repainted. 
£2,650. 
BTD6, with Hydraulic Bullgrader Equipment, Septem- 
ber, 1958, in first-class condition throughout. 
A bargain at £850. 
Onions 11/15 SCRAPER, new 1954, 
Inspection 


in excellent order. 

Chaseside Model 700 LOADING SHOVEL, new 
February, 1958, fitted powered steering and 
enclosed driver's cab, repainted, £1,150. 

Lying Manchester. 
Full particulars from: Nottingham (Tel. 
Manchester (Tel.: Trafford Park 1658); 
(Co. Durham) (Tel. 261). 


OR SALE, 1956 Ransomes-Rapier 
EXCAVATOR, 6-cy!l. Gardner Engine, complete 
with Backacter, Dragline and Crowd Shovel Equip- 
ments, in first-class condition. Price £3,500.—-Apply 
S. McCORMICK (BELFAST), LTD., Prince Regent 
Road, Castlereagh, Belfast, Northern Ireland. 


OR SALE or HIRE, Allen 14 (40 TRENCHER, 

18/24in. Bucket Line, new 1959.—JAMES AND 
CROCKERELL, LTD., Durrington, near Salisbury, 
Wilts. 


OHN DEERE “LOADERS.—SALES and SERVICE from 
J HENRY BOOT PLANT, Dronfield, Sheffield. Tel.: 
Dronfield 3206. 
Ee 


THE CHEAPEST EXCAVATORS 


| the country are available from AXWORTHY. 
TORB, 11000 Series, F/S (North and Midlands), 


£1,950. 
1000 Series, Dragline (London), £1,750. 
19RB 1100 ries, (Midlands), £1,900. 


19RB, 11000 Series, Backacter 
19RB. 13000 Series, Dragline or Skimmer/Backacter 
‘ les), £2,650. 
(S- o00 Backacter (Midlands), 
£3,100. 


19RB, 14000 Series, F/S or 
£2,800. 
F/S (Midlands), 
Dragline or Skimmer/Backacter 
Wales), £3,750. 


19RB, 16000 Series, 
19RB, 18000 Series, 
(North), £3,450. 
19RB, 18000 Series, g 
19RB, 23000 Series, Dragline or F/S or Skimmer/ 
Backacter (S. Wales), £4,950. 
N.C.K. 304, 1750 Series, F/S (S. Wales), £2,850. 
F/S (London), 
Dragline or F/S (London), 
(London), £1,200. 
£1,550. 
£2,250. 


R. 


1958 


current model, 
invited. £1,200. 


71161); 
Shildon 


Model 440 


Dragline (S. 


22RB, 16000 Series, Dragline or 
£3,600. 
17000 _ Series, 


4000 
5000 Series, 
9000 Series, 
9000 Series, 
11000 Se'ies, 
13000 Series, 


14000 Series, 

+» 18000 Series, 
33RB, 6000 Series, 
33RB, 7000 Series, 
33RB, 15000 Series, 
33RB, 14000 Series, 
33RB, 14000 Series, 

(Scotland), £7,000. 


£eries, Dragline 
Dragline (North), 
Dragline (Midlands), 
F/S (Midlands), £2,500. 
F/S (Midlands), £3,250. 
Dragline, Electric (Midlands), 


F/S (North), £2,850. 

F/S (Scotland), £3,250. 
Dragline (London), £1,500. 
Dragline (London), £3,500. 
Dragline (S. Wales), £5,000. 
F/S (South), £5,350. 
Dragline or FS, overhauled 


37RB, 7000 Series, Dragline (North), £2,000. 
37RB, 3000 Series, Dragline (London), £4,500. 
37RB, 7000 Series, Dragline (Midlands), £4,500. 
37RB, 9000 Series, Dragline (Midlands), £5,750. 
37RB, 3000 Series, Dragline (London), £3,500. 
37RB, 9000 Series, Dragline or F/S (Midlands), 
£5,750. 
All machines in good condition. 
Ring Windsor 60668, 


AXWORTHY AND COMPANY, 
(Drotts for Hire), 


Cld Windsor, Berks. 


CRANE HIRE SERVICE 
5*10+15+25 TONS 


STANLEY BUTTERWORTH 
LTD. 


LTD., 


WINTERTON ROAD, 
SCUNTHORPE, LINCS. 
Telephone: SCUNTHORPE 5474/5 


Members of the 
Lorry Mounted 
Crane 


Association 


OR SALE. 
NCK Mode! 205 'ayd. EXCAVATOR, Dragshovel 
Equipment, 1955S machine, £1,700. 

Liebherr Telescopic TOWER CRANE, 17!'2cwt. at 
S2ft. Gin. radius, complete with 250ft. track 
and all accessories, £3,000. 

Sheepsfoot ROLLERS—one 41in. dia. 
dia. £175 each. 

H. WARREN, 60 Northern Rd., Cosham, Portsmouth. 

Tel.: Cosham 75288/9. 
‘OR SALE. 
Caterpillar D7 3T ENGINES, new and unused. 
19RB, complete with Skimmer and Backacter. 
HD7 Hydraulic ANGLEDOZER, reconditioned. 
Quantity of new International and Caterpillar SPARES. 


Apply J. BERGIN (PLANT) CO., LTD., 
1112 Harrow Road, London, N.W.10. LADbroke 1347. 


OR SALE. 

Three Caterpillar 80 SCRAPERS, £1,800 each. 
10 Onions Empire 18/20yd. SCRAPERS, £2,800 each. 
Four Onions EK9 SCRAPERS, £650 each. 
One Ruston 6yd. SCRAPER, as new, £175. 
R. G. WINDER, 58 Exeter Gardens, Stamford 2680. 


OR SALE, %, cu. yd. Smith 21 EXCAVATOR, 

Gardner Diesel Engine, fitted with Backacter 
Equipment, new 1948, nice condition.—WILLIAM G. 
SEARCH, LTD., Whitehall Road, Leeds, 12. Tel. 
639081 (10 lines). 


QLOGGETTS PLANT HIRE. — Fleet of DIGGER- 
LOADERS for immediate HIRE.—2 Burtons Road, 
Hampton Hill, Middx. Tel.: Teddington Lock 1138/9. 
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BELT CONVEYORS 


We invite enquiries for the hire of 
conveyors and ancillary equipment 
to handle bulk materials, Our 
organisation is at your disposal to 
provide technical advice. 

Attractive daily and weekly rates. 


Please write or telephone : 


SUTCLIFFE PLANT HIRE LTD. 
14a BOND STREET, WAKEFIELD 
Telephone: Wakefield 6031 


PHONE CEWRASIOF 


* Country-wide Service 

* All capacities to 25 tons 
* Jib lengths to 120ft. 

* Fly jibs to 30ft. 





Deutz Diesel 
6-ton 


SAND AND GRAVEL WASHING 


MOORE'S PLANT, LTD. " 
Tottenham, N.iS. TOTtenham 0401 (10 Vines). 3 


OR SALE, 10RB EXCAVATOR, Serial 
Backacter 


Bucket. 
or write Box P.2952, 


EY’ 
mouth. 


Transport 
(EDINBURGH), 


OR SALE, 


MIXED CONCRETE 
Tel.: 


OR 


CLID MOTOR SCRAPERS (3), B8FDT, 


IMMEDIATE 
John Deere/Lanz Diesel 
7g cu. yd. Bucket, Scarifier, 
new February, 1960. 
little weed nation 
} -SHOVEL, 65-h. 

engine, 112 cu. yd. Bucket, Hydrant -Coled 
Ripper. New July, 1959, £4.200 c Sm 

KL66 Jones Diesel MOBILE “CRA ANE, 

matics, restrictor rings, 30/60ft. Jib, new late 


1957. £4,250 
AND 
comprising Conveyors, Screens UNG 
Parker No. 8 Contraflow Washer, “ut etc, 


write or ‘phone: 
105-129 Markfield 


SALE. 
TRACTOR. 
Perkins P3 tovel 


Demonstration mectite 


PLANT, 

Sandors, 

£5,750. 
For full details, 


purchased September, 1958; with No, 2258 


Equipment, or 35ft. Dragline, 3 
Lying London, £2,650.—Tel.: ABBey ‘s3eH 
“The Contract Journal.” 


12 cu, vd., 
e, Grange. 
to Plant and 

AND (0, 


for SALE. Can be seen at Earls Gat 
— All inquiries and offers 
JOHN WIGHT 
LTD., Grangemouth. 
One No. 28 T.D.C.-Winget tin 
MIXER, 1 cu. vd.’ capacity.—Contaet: ail 
cou 
Eastwood 525478. NTIES), tT0, 


SS __—a 


Manager, 


Less labour, low costs, 


with the ‘DUMBO —the most economical 
hopper for the small builder. All-steel silo 
that one man can off-load and erect in a 
matter of minutes. 10-20-30 tons or 
capacities. 


SELF-ERECTING HOPPER 


Photograph by permission Messrs. Wates Ltd. 


A..1s.C. 


BEST FOR BULK 


For detailed information contact: 
Abelson & Co. (Engineers) Ltd, — 
Sheldon, Birmingham, 26. Tel: Sheldon 2424 (10lines) 
Amalgamated Limestone Corporation Ltd, 
Bulk Handling, 15 Stanhope Gate, London, W.L 
Tel: Grosvenor 3611 (10 lines) « 


* Fleet entirely Lorry Mounted 


JOHN GRIFFIT 


© CRANE HIRE & TRANSPORT DIVISION. 


S & SON- LIMITED 


MARYBONE - LIVERPOOL 








us 
successive 


cuts in cost 











Reductions in the cost of steelwork have recently been 
made possible by the availability of sections of 
increased structural efficiency, and new methods of design 


and fabrication have made further economies possible. 


The adoption of higher working stresses has 
brought a further reduction in steel and labour, 


with corresponding reduction in cost. 


And that is not all. The cost of steel per ton is now lower. 


So the cost of steel-framed buildings goes down and down. 


STEELWORK SUITS EVERY TYPE OF BUILDING 
AND IS EASILY ALTERED OR ADAPTED 0 ° ° 


BRITISH CONSTRUCTIONAL STEELWORK ASSOCIATION 
ARTILLERY ROW, WESTMINSTER, S.W.1 
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RIGHT--- 


GREENHAM 


LIMITED | ie) 


ISLEWORTH 1141 LONDON Ae 
TOTTENHAM 6803 LONDON SS 
ALDRIDGE 52861 BIRMINGHAM 
ATHERTON 1114 MANCHESTER 
CENTRAL 3428 LIVERPOOL 
AIRDRIE 2070 SCOTLAND 
ASHTON-UNDER-LYNE 4312 


ian fa 
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EENHAM PLANT HIRE LTD. tonvon - srRMINGHAM - MANCHESTER * LIVERPOOL 
ASHTON-UNDER-LYNE ‘ AIRDRIE, SCOTLAND 

EENHAM EQUIPMENTS LTD. Lonvon - V/King 3651 

EENHAM TOOL CO. LTD. tonvon - JSL 4422 - prrmineHam Aldridge 52881 

EENHAM SAND & BALLAST CO. LTD. Lonvon - FEL 2285 

EENHAM TYRE CO. LTD. tonpvon « HOU 7231 

EENHAM (EAST AFRICA) LTD. P.O. Box 3363 Nairobi, Kenya, B.B.A. 

-FENKM AZ : DY MIXED CON: 2 | ONDON : fel V0: Od? 
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AutomaticTipping is ONE 
of the Loadmaster's 
many advantages 
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AUTOMATIC TIPPING 
Automatic Tipping at any num- 
__ ber of floors. Achieves working 
_ heights of up to 500 ft., ensuring 
_ speedy placing of concrete. 


J 


' es 


“Duplex"’Spigot guidesensure. 
smooth running of platform. 
EASY TO TRANSPORT & STORE 
Basic components are small and 
compact—easily handled by lorry, 
dumper, etc. 
SUPER PERFORMANCE 
Platform speeds up to 250 ft/min. 
~ Long life bearings fitted throughout. 
Mark 1 20 cwt. capacity, 12 cu. ft. 
_ automatic tipping skip. 
| Mark tl 30 cwt. capacity, 18 cu. ft. 
- automatic tipping skip. 


ACE SERVICE 


‘Service to the Customer’’, that’s the 
key phrase of the ACE Service Depart- 
ment, unrivalled for its courtesy, efficiency 
and speed. 


Full specifications of — ACE “Loadmaster” wi 
supplied on request. Ask also for details of other models in the 
popular range of ACE Construction 
the “Skymaster” Hoist, ** 

“Humdinger’™ Vibrator, 
Vibrating Rollers. 


A.C.E. MACHINERY LIMITED 


PORDEN ROAD} : BRIXTON : LONDON - S.W.2 
Telephone: BRIXTON 3293 {9 lines) Telegrams: AUSCON: TELEX: LONDON 


! 
and at:— Ha-lequin Avenue, Brentford, Middlesex. 


t 
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4E SKIP’S DESIGNED RIGHT 


ps are really designed—designed for strength 
rd use. RoadMac improved dumpers give high 
»/weight capacities. 


Scwt.Whelp - 18 cu. ft. struck 
4 cwt.Cub + © 22cu. ft. struck 
0 cwt“L 28 cu. ft. struck 


SUPPLEMENT 


-RoadMacs | 


17/11/60 





ye 


THEY’RE EASY TO LOAD 


Low loading height for ease of 
charging under mixer or by hand 
There is no spillage loading the 
improved RoadMac dumpers. 


15 cwt Whelp 3’1’, 


224 cwt Cub 36 
30 cwt Lioness 36” 


THEY GET ABOUT 


Save precious time charging, travelling, dump- 
ing on busy road and congested site RoadMac 
improved dumpers are more manceuvrable 


15 cwt. Whelp 7'9° 
224 cwt. Cub 7'9” 
30 cwt. Lioness 10’ 0” 


Turning 
Radius: 


oe 





PROVED IN USE 


The RoadMac improved range is there 
long experience in the design and ao 
ture of dumpers. They take che hardest 
in their stride, Contractors through” 
world depend on RoadMac dumptts 
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{year for dumper 
UL ET 


sled eV icoee lO) a — 
PIONEERS LEAPAHEAD 
WITH THIS TERRIFIC TRIO! 














-_ mm we eee ee 
a R U ) H D ETAI LS ane Machines (Drayton) Led. 4 


West Drayton, Middlesex 





* Please rush full information on the '. WHELP 2. CUB 3. LIONESS j 
* TICK OFF REQUIREMENTS : 


i 
| NAME . 
| 


ADDRESS 
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these SIMON patent 


are the electro mechanical brains 
which are built into the _ 


for the Ready mixed Concrete 
and Civil Engineering 
Industries. Designed to 
deliver a continuous flow of 
materials at any desired rate 
per hour irrespective of any 
alteration in bulk density or 
changes in the ability of 
materials to flow 


NO WEICH LEVER? TO Putt! 

NO WEIGH BUTTONE T0 PUSH! 
TOTAL ELIMINATION OF 
HUMAN ELEMENT 1 WEICHING/ 


RICHARD SIMON & SONS LTD. 
PHOENIX WORKS 


VERNON RD. BASFORD NOTTINGHAM 
SIMDINE DEPT. TEL. NOTTM. 77731 
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PLANT REGISTER, 


ES 
R FOR IMMEDIATE SALE: 
V 7” MISCELLANEOUS: 


LTD. 












. DUMPERS, 1957, £885 each. 
AVELING SCR S “cu, yd. DUMPER, Ford Engine, 
MUR TSA good working order, £395. F 
19st 148. 4'2 cu. yd. DUMPERS, Perkins 
MUIR-Fie, 1951, very good order, £850 each. 
ET ADING TRAILERS, 3-ton and 7/8-ton, ex 
LOW nist Also Trailer-mounted TANKS, 250, 
750 _ gallons. 
$00 {DE $V128. 2-tool_ COMPRESSORS, 1955, 
BROOM sel, pneumatics, £575 each. 





3-tool COMPRESSORS, Lister Diesel 
AIR PUMPS 2 and 4-wheeled Trailer or Lorry 
ex Ministry, unused, £490 to £560 
each. 
GREENS 30cwt. 


Tandem ROLLER, 
order, £275. 


-BARFORD 3-ton Diesel ROLLER, GB00867, 
AVELING OA Diesel. Sprinklers, good condition, £495. 







good working 






-BARFORD 6/8-ton ROLLER, Sprinklers, 
AVELING BARInd Cab, new. 1955, £2.050. 
GREENS 7/8-ton ROLLERS, new Ford Diesels, 






Sprinklers, Canopies, ex Ministry, £1,300 each. 
GSON 16in. x Qin. Portable CRUSHING AND 
7 SCREENING PLANT, Ruston Diesel, unused, 
s new, £750. Also 16in. x Sin. and 12in. x 7in. 
HosG TRACTO-SHOVEL, G.M. Engine, 1955, £1,950. 
933 TRAXCAVATOR, 1958, 1'syd. Bucket, very 
good condition, £3,950. 
955 and 977 TRAXCAVATORS. Various. Details on 


ion. ; 
06 PeACTORS and Dozers, overhauled, 8U Series. 


3,750. 
ALLS CHALMERS HD19 and HD20 TRACTORS, 
L.P.C. Hydraulic 


ith Winches. From £1,750. 
CATERPILLAR D7 3T TRACTOR, 
Dozer and Winch, reconditioned, £3,100 each. 
CATERPILLAR Ds 2U, P.C.U. and Cabledozer, very 
good condition, £1,750. 
CATERPILLAR 08, ZU 15000 Series, Birtley 
Hydraulic Angledozer, very good order, £3,350. 
WICKHAM Diesel 3in. Diaphragm PUMPS and Hoses, 
first-class order, £175 each. sn/teh 


20-ton FRODINGHAM 1B PILING, in 
lengths, once driven. 





















le condition. 
BAXTER 36in, x 24in. CRUSHER, no motor, 
with coaee 
No. 
ee. Portable Crusher and Screen, 
first-class condition, £875. 
10-, 13-, 15-,_ 20- 
PORTASILO, ACROW and BLAW KNOX, 










no motor, 










3-compartment, very good condition. 







overhauled, £1,600. 









14 Lower Grosvenor Place, 





Further details: 
$.W.1. ViCtoria 7531, 


DECONDITIONED CONTRACTORS’ 






PLANT. 






and LOADERS recently overhauled. 
1.C.B.s, Bray 4-drive, Whitlock Dinkum, 
831, and others. : 
Also April, 1960, BTDG6 Drott, with Cab. 
WM. LEWIS (AGRICULTURAL HOUSE), 
Newport Road, Cardiff. Tel. 45651. 


TOKEN FOR PLANT 
HIRE YOUR 


Excavators, Dozers and Scrapers, Dinkum 

Major Diggers and Drott Shovels, Trenchers, 

Dumpers, Rollers, Concrete Mixers, Pumps, 

Compressors, Rammers, Vibrators, Hoists, 
Generators, etc. 


PROM 
TOKEN CONSTRUCTION 
COMPANY, LIMITED 


PLANT DEPOTS 
STATION ROAD, VALMAR ROAD, 
THATCHAM, BERKS. CAMBERWELL, S.E.5. 
Tek: Thatcham 3243/3370. Tel: Brixton 5103. 







LTD., 












YU 
y) 





BIRMINGHAM 


YARDLEY WOOD RD., MOSELEY 
TEL, BIRMINGHAM 3g | J -3 


‘SOUTH’ 
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40-ton LARSSEN No. 3, 32/35ft. lengths, good re- 
1948, 
Kubit BREAKERS, Hadfield 20in. x 


and 30-ton CEMENT SILOS, by 
CATERPILLAR D4 2T and 7) TRACTORS, with Dozer 


Equipment. From £700 each. 
CATERPILLAR D4 6U TRACTOR, base machine, 
£1,100 


KNOX Mobile BATCHMASTERS, 21 cu. yd., 
-“ From £400 


ach. 
ALLEN 16/60 TRENCHER, Gardner Diesel, ‘ate 1954, 
SHWING 17'2 cu. ft. CONCRETE PLACER AND AIR 


RECEIVER, completely reconditioned. Price on 
application. 

AE.C./HANDS 25-ton LOW-LOADER, 1954, very 
good condition, £3,000. 


London, 
3501, 8080, 9886 (15 lines). 


We can now offer a good selection of DIGGERS 
John Deere 









BRADFORD ROAD, TINGLEY 
TEL. 


ee ee 
4053 


ONTRACTORS' PLANT FOR 
HIRE PURCHASE OR SALE: 
Selection from our comprehensive fleet of Modern Plant 
for immediate delivery: 
CRANES (standard gauge): 


18-ton Brownhoist, Shunter, SOft. Jib. 
10-ton Coles, Shunter, 40ft. Jib. 
10-ton Grafton, Diesel, 34ft. Jib. 
8-ton Wilson, Steam, 35ft. Jib. 
S-ton Grafton, new Diesel conversion, 35ft. Jib. 
5-ton Smith, SOft. Jib (two). 
CRANES (MOBILE ROAD): 
Lorain. 10-ton Lorry-mounted, extendible Jib, 
30/70ft. 
Ruston 10-ton, track-mounted, 40ft. Jib. 


Ransomes 8'3-ton, Diesel, 21ft. Jib, 1942. 
Coles_5-ton, Mark 7, on Thornycroft Diesel 


Chassis. 

Coles 4-ton, Diesel/Electric, new engine. 

Jones 3-ton, Super 40. Three available. 
Super 20 and 22. 


Jones 2-ton, 
DERRICKS: 
7-ton Henderson, 110ft. Jib, 400/3/50, 1952. 
7-ton Anderson-Grice, 100ft. Jib, 400/3/50. 
S-ton Butters, 80ft. jib, electric, new 1949. 
3-ton Smith, 47ft Gin. Jib, single motor. 


EXCAVATORS: 
Two each, 19RB and 10RB. 
Priestman Tigers, Ssyd., new. 1958. 
Priestman Wolf, 3syd., new 1957. 
Weatherill, 34yd., Loading Shovel. 
J.C.B. Hydra-Digga Loadall, ‘syd. 
LOCOS.: 
Stephenson Diese) Locos., 150-h.p. (two). 
Barclay 80-h.p.; Ruston 88-h.p., Diesel. 
Bagnall Steam, 14in. x 22in., oil-fired. 
Peckett Steam 7in. x 12in. 
BULLDOZERS: 
Two D4, fully reconditioned, with Angledozers. 
PORTABLE BOILERS: 
Mobile Ojl-fired Economic, on pneumatics 


(1,500!b. evaporation); also Static Coal-fired 
Cochran Cross Tube and Crane Boilers. 


AIR COMPRESSORS (on pneumatics): 
210 c.f.m., 100 p.s.i., Diesel. 
Two 160 c.f.m., 100 p.s.i., Diesel Worthingtes. 
Four 105 c.f.m., 100 p.s.i., Diesel Broomwade. 


ROLLERS: 
12-ton Aveling, 
9'2-ton Marshall, 
2'2-ton Aveling, 


Diesel. 
Diesel. 
Diesels (three). 


DUMPERS: 

Foden 8 and 12 cu. yd., nearly new. 

Three Muir-Hill +48, Diesel, 4'2yd. 

Two Muir-Hill 10B, 2'2yd. 

CONCRETE MIXERS: 

Millars 14/10, Diesel-driven. 

Winget Roller Pan Mixer, Diesel, 4ft. 6in. pan. 
Contractors’ Pumps, Roadforms, Flexible Hoses (4in. 
to 10in.), Steel and Cast-iron Pipes up to 20in., 
Electric Motors, Diesel Engines, Portable Crushing 
Plant, Light Railway Equipment and Locomotives, 
Scaffolding, Fittings, etc. 


FRED. WATKINS (ENGINEERING), LTD., 
Coleford, Glos. Telephone 2271/2. 

or SAL &. 
J.C.B. DIGGER, with two Buckets, equipped with 
Front Shovel and Back Filling Device, in excellent 
working order, £900. 

Caterpillar 22 BULLDOZER, £350. 

Clarkes Airborne type small BULLDOZER, £300. 

Two Aveling-Barford 8-ton ROAD ROLLERS, 
war, £850 each. 


Write Box P.3053, ‘‘ The Contract Journal." 


RAXCAVATORS for HIRE. Caterpillar 977, 955, 
HT4, International BTD6, 4-in-1. All In first-class 
condition, with experienced operators. — MOBILE 
HAULAGE, LTD., 230 Tottenham Court Road, London, 
W.1. = Tel.: Langham 7833/5. 


FLYGT 


PUMPS FOR HIRE 


All sizes of Flygt Electric Pumps 
available for hire (ex-stock) 
Range includes 1}in., 3in., 6in., and 
8in. deliveries 


INDUSTRIAL PUMPS LTD. 


20 BENTINCK ROAD, HYSON GREEN, 
NOTTINGHAM Telephone 75182-3 


pre- 









MORLEY TEL. 


OAD ROLLERS 
LIMITED 


LTo. 
ROAD MACHINES 12 cu. yd. 2-HOPPER BATCHING 


(CONSTRUCTION), 


N EAGRON 
OFFER FOR SALE: 


PLANTS, 15 cu. ft. Weighbatchers, mounted 
on pneumatics. New 1958. 


EONIT 60-ton BULK CEMENT PLANT, 8-ton Cement 


Hopper, 60-ton Silo. New 1956. 

NEALS Model NM 2-ton MOBILE CRANE, 35ft. 
Lattice Jib, Diesel Engine, mounted on 
Pneumatics. New 1949 


MORRIS S-ton MOBILE CRANE, 25ft. Jib, Diesel/ 
Electric drive, solid rubber tyres. New 1945. 
JONES KL66 6-ton MOBILE CRANE, Hydraulic 20ft. 
Cantilever Jib, Perkins P4_ Diesel Engine, 

Pneumatics, restrictor rings. New 1958. 

NCK Model 304 EXCAVATOR, rigged as a crane, 
6Oft. Jib, 10ft. Fly Jib, A.E.C. Diesel Engine. 
New 1952. 

MORGAN 5-ton Electric Derrick CRANE, 120ft. Jib, 
two motors. 

HENDERSON 7-ton Electric Derrick CRANE, 100ft. 
Jib, three drums. New 1951. 

BUTTERS 7-ton Electric Derrick CRANE, 120ft. Jib. 
two motors, with Bowsills and Bogies, excellent 


condition. New 1951. 
PInGess sonent P11/617 Rail-mounted CRANE. New 
PINGON Model P20 2'2-ton TOWER CRANE, 100ft. 
Mast, 82ft. Jib: New 1958 


PINGON. Model P60 5-ton TOWER CRANE, 99ft. 
Saddle Jib, 108ft. under hook, two-hook trolley, 
ballast. New 1957. 

1ORB_ EXCAVATOR, Skimmer and Backacter, Ruston 
3VRHN Diesel Engine. New 1955. 

19RB 5g cu. yd. EXCAVATOR, Dragline and Skimmer 
+ at Ruston 4VROHN Diesel Engine. New 

Several hundred Trianco type ‘‘B" FLOOR CENTRES. 

Large quantity Douglas Fir TIMBER BAULKS, 
10in.. x 10in., 12in. x 12in., 14in. x 14in. 

PORTASILO, Model P201, 20-ton Cement Containers, 


250ib. Mechanical Weighman. New 1955. 
WHITLOCK DINKUM DIGGER, 18in. Bucket, syd. 
Loading Shovel, Cab, etc. New 1956. 


CONCRETE PUMP CO. PC4 4in. CONCRETE PUMP. 
electricaly powered, approx. 1,000ft. of Piping. 
New 1958. 

MUIR-HILL 3yd. Diesel DUMPER, Ford Diesel Engine. 
New 1954. 


A.E.C. PASSENGER/GOODS HOIST, 20/30cwt., 
six 18ft. Sections of Rail, electrically powered. 
New 1956. 


FURTHER DETAILS: 
Abbey House, Victoria Street, London, 
Telephone: ABBey 5152 (4 lines). 
oR SALE. 
654cwt. Stothert and Pitt VIBRATORY ROLLER, 


petrol-driven, in good order. 
Greens Griffin Petrol-driven VIBRATORY 
Road, 


S.W.1. 


8cwt. 
ROLLER, hire fleet maintained. 
WILLIAM G. SEARCH, LTD., Whitehall 
Leeds, 12. Tel. 639081 (10 lines). 
Crs es HERE SPBECRBALISTS 
Lower Bristol Roao, Bath. 
Consult G. W. SPARROW AND SONS, LTD. 
with all your lifting problems. 
Lifts up to 50 tons; Jib Extensions to 170ft. 
COUNTRY WIDE SERVICE. 
‘Phone: Bath 78158-78450. 


FGOR SALE, 20-ton Herbert Morris Goliath Type 
OVERHEAD TRAVELLING CRANE, 400/440/3/50, 


3S5ft. span, with S-ton Auxiliary Hoist. — R. a 
BRITTON, LTD., Memorial Road, Hanham, Bristol. 
Telephone: Bristol 67-4817. 





‘OR SALE, 19RB EXCAVATOR, 10700 Series, c/w 

Dragline Equipment.—HEAVERS PLANT HIRE 

(CHICHESTER), LTD., Shopwyke Road, Chichester, 
Sussex. Tel.: Chichester 2929. 


MECHANICAL ROAD SWEEPERS 


available 


on weekly or monthly terms 


FOR SALE 


WALKERS MECHANICAL CLEANSING 


ROCKINGHAM ROAD, MARKET HARBOROUGH 


TEL: 3168 
















formerly 


OIL ROAD ROLLERS LTD. 
and W. T. PALMER & CO. (LEICESTER) LTD. 


LEICESTER 


MELTON ROAD, THURMASTON 
SYSTON 3357-8 


ST. HELENS 


HAYDOCK LANE, HAYDOCK 
TEL. ASHTON-IN- 7284 


MAKERFIELD 
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Advertisements on pages 961-968 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 





ROCOCK AND DAY (PLANT HIRE), LTD. 


OFFER FOR SALE: 
David Brown 1952 ITD30 BULLDOZER, new 
recently fitted, £500. 
Whitlock DINKUM DIGGER MAJOR and Power 
Shovel, 1958, £1,750. 
International TD18A ANGLEDOZER and 9 cu. yd. 
Scraper, excellent condition, £2,500. 
BITUMEN BOILERS, various. From £50. 
VIBRATING ROLLER, 13in, roll, as new, £80. 
New ROB-ROY MIXERS, DUMPERS, PUMPS. 
New Bristol Portable AIR COMPRESSORS. 
Armstrong-Whitworth PNEUMATIC TOOLS. 
FOR HIRE: 
BULLDOZERS, COMPRESSORS, EXCAVATORS, 
TRENCHERS. We are giving free demonstrations 
of the Whitlock Dinkum 60 Excavator and 10-ton 
DD70 Dumper. 
Write or telephone for further details: 
GROCOCK AND DAY (PLANT HIRE), LTD., 
Rowsley Street, Leicester. Telephone 36566. 


Fo SALE by civil engineering contractor, due to 
completion of work on a large contract: Several 
3 cu. yd. Muir-Hill DUMPERS, petro! and \. 
driven, in quite reasonable condition and working at 
present. No reasonable offers, subject to our approval, 
refused. Dumpers could be sold singly or as required. 
Write Box P.3055, ‘ The Contract Journal." 


| er HIRE In Leicestershire and adjacent counties: 
Coles and Hydrocon MOBILE CRANES and J.C.B. 
EXCAVATORS.—CREESE PLANT HIRE, Thurmaston, 
Leicester. Syston 2932/3. 


OR SALE, Onions 4yd. SCRAPER, B8M4/379. 

KINGS NORTON EXCAVATORS, LTD., Dormston 
Trading Estate, Burton Road, Upper Gornal, near 
Dudley. Tel.: Sedgley 2513. 


Warten. Good 38RB. 


Telephone: 
KINGSTON PLANT 
HANWORTH °- MIDDX. 


ror MOBILES anpd 


ALL PLANT HIRE 
FELTHAM 4084 


HERGARTH 


3 Distributors 


engine 


Elgar 7475. 


York C.8., E. and N.R. Yorkshire, and Lincs. 


Backed by... 


New J.C.8. 4 Hydraulic EXCAVATOR £2,525 
New HOWARD SUPER TRENCHER, s} 


Shovel ey 
1.C.8. Hydraulic EXCAVATOR and 


Shove! a .... £950 
1959 HOWARD SUPER TRENCHER, as new 
£1,880 


DINKUM DIGGER 


All Reconditioned Machines sold under 
guarantee. 


PART EXCHANGE AND HIRE PURCHASE. 


Main Distributors for SHAWNEE POOLE: 
York and £—. and WN.R. Yorks. 


HERGARTH of YORK 


Fel.: York 5$5161/2 (after hours—York 59184) 








ALES PLANT REGISTER, LTD. 
OFFER FOR IMMEDIATE SALE: 
EXCAVATORS: 
10RB, 18000/20000 Series, any one equipment, very 
good condition. From £1,950. 

10RB, 13400 Series, Skimmer and Backacter, £1,050. 

PRIESTMAN Wolf 1118, Dragline or F/S, 1956, good 
working order, £1,500. 

19RB, 21000 Series, Skimmer and Backacter, in good 
working order, £3,900. Alternative Equipments 


available. 
19RB, 18000 Series, any one equipment, good 
working order, £3,250. 

NCK205, Backacter, new 1955, £1,950. 
SMITH 21, 17600 Series, C/S or Skimmer 
Backacter, 1950/51, £2,500 each. 
22RB, 20000 Series, F/S, excellent condition, £4,550. 
NCK304, F/S Equipment, 1955, very good condition, 


£3,250. 

24RB, 15000 and 20000 Series, F/S Equipment, good 
working order. Price on application. 

a Series, Dragline, good working order, 


37RBs, "3000/9000 Series, Draglines, various. 
38RB, 19000 Series, F/S, very good condition, 


43RB, 18300 Series, Dragline and F/S, new August, 

1954, very good condition, £9,250. 
LIMA 1201, Dragline or Crane, 5000 and 320900 

. Price on application. 
17000 Series, Dragline or F/S, 
condition. Price on application. 

Further details: 14 Lower Grosvenor Place, London, 
S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 
‘OR SALE, International TD18 TRACTOR, complete 
with Winch and Bulldozer. Engine just recon- 
ditioned by Bannisters of Brighton. New tracks and 


rollers. in first-class condition. Price £1,500. 
— SAWMILLS, Faygate, Sussex. Tel.: Faygate 


and 


excelent 


FOR SALE 


HT4 TRAXCAVATOR, Ii'ayd., fitted Tractor- 
vision Cab. First-class order £1,90 


D4 ANGLEDOZER, L.P.C., fitted P.C.U., 
Winch, Series 75 ......... eR 
D4, L.P.C. Dozer Equipment 
D4 HYSTER WINCH, P.C.U. 


SPARES for Jones Super 20s and Muir-Hill 
2yd. Dumpers. 


cosh ene 


PLANT HIRE AND SALES, LTD., 


Millbrook Point Road, Southampton. 
Telephone: Southampton 75271. 
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OR SALE. 
Double Drum Steam WINCHES by British 
Piling Co. Choice of three. Type 4 
71gin. x 10in.; capacity 2 tons. Ex Minis 
unused but weathered. Offers invited, try, 
Portable AIR COMPRESSORS by C.P.T, Choice 
two. Size 125 c.f.m. With Caterpillar D4 Engin . 
Good working order. £250 each, or near ‘ofe: 
DEREK CROUCH (CONTRACTORS), ‘itp, ** 
Eye, near Peterborough. ‘Phone: Eye 347, 


LOGGETTS PLANT HIRE. — For COMPRESSON, 
TRACTORS; DINKUM DIGGERS: DOZERS; Caip. 
DOZERS: CRANES: ROAD ROLLERS: FLoog 
CENTRES; Acrow PROPS: PAINT SPRAYERS 
MOBILE SITE OFFICES; PUMPS; HOISTS, 8/15en: 
ROADFORMS, ‘Sin. to 10in., Light and. Het 
All’ CONTRACTORS’ PLANT, tong or shoj 

— 2 Burtons Road, Hampton Hill, 
Teddington Lock 1138/9. : 


' 
Tel.: ’ 
W ELOING PLANT 
Also: 
COMPRESSORS. 


MOBILE CRANES. 
LIGHTING PLANTS. 
RYE-ARC, LTO., Plant Hire Division, 
Stivertown Works, North Woolwich Road, London, £.16 
"Phone: ALBert Dock 4381 (10 lines), 
OR HIRE.—Available Immediately. 1201 LIMA. 
fitted with genuine American § 100ft. Crane 
Boom, Back Haul Gear, Bridle, etc., and in first-class 
condition. —- PLANT SALES, LTD., 25 Castlereagh 
Street, London, W.1. Tel.: Paddington 2663/5, 
OR HIRE, Lima 802 Crawler CRANE, with jib 
up to 120ft.; also 20ft. Jury Jib if required, 
ROADS AND RUNWAYS; telephone ABBey 4905 o- 
Bridgend 4163. 


ANTED, 2'2/4yd. Double Rope GRAB.—R. G 
WINDER, 58 Exeter Gardens, Stamford 2680, 


NEAL'S (PLANT Hire) L” 
SERVE THE SOUTH 


Immediately available for hire on the 
South 


fee 


Excavators, Tracto- Shovels, 
Mobile Compressors, 
—— Mobile Cranes, 
10 BD 3 c.y. Diesel Dumpers, 
Petrol and Diesel Rollers, 
Concrete Mixers, etc., etc, 
All enquiries promptly dealt with 
Phone - + Chichester 377744 


remaeaee. 
FOR 


DESIGNER /DETAILERS 


REINFORCED CONCRETE 


THE 


MODULAR CONCRETE CO. 


LTD. 


have vacancies in their engineering department for Designer 
/Detailers on interesting reinforced concrete work, both 


in situ and 


recast. Previous experience with specialist 


firm in this field desirable, but not essential. Working con- 
ditions are first-class. Basic salary up to £1,100, according 
to experience. Profit-sharing bonus scheme after a pro- 
bationary period. Superannuation scheme. Subsidised can- 
teen. 5-day week. Positions are progressive and offer ex- 
cellentexperiencetoenergetic men interested in developing 
up-to-date techniques of design and construction. Please 
apply in writing, stating age, training, experience, and 
present salary to: 


Personnel Manager, 1258/60 London Road, Norbury, S.W.16 


— 


M5. ORROSE ™ "Ne" "=" BIPELINE EQUIPMENT 


CLEANING, PRIMING, COATING & WRAPPING MACHINES, EARTH AUGER BORERS 


SOLE AGENTS 
AND DISTRIBUTORS: 


RECOre... Loed TAe Pron ; 


AND ANCILLARY EQUIPMENT 


A. LONG & Co. Ltd., 45 PARLIAMENT STREET, S.W.I. 


WHITEHALL 
5064-5, 6577 


RECORD TOWER CRANES 
56 VICTORIA STREET, LONDON, S.W.! 
PHONE: VICtoria 4583 








CZ 
= 
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Our range of industrial engines are a practical proposi- 
tion for many types of industrial equipment used by the 
contractor . . . road surfacers, road rollers, dumpers, 
graders, bitumen spreaders, road sweepers, cranes, 
compressors, drills, generators, pumps and many 
others. Siraple design, modern flow-line production 
methods and common interchangeable parts contribute 
to the low cost of these high efficiency engines. And 
remember, every engine is fully backed by a World- 
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POWER 


for 
contracting 
equipment 


wide Parts and Service Organisation. Take your 
choice from a wide power range . . . Diesel 20 to 86 
b.h.p. and Petrol 11 to 87 b.h.p. (12-hr. rating). 
DIESEL ECONOMY 

—have you considered the replacement of existing 
power units in your equipment and trucks with the 
famous 4D Diesel engine? You'll have the unique 
advantages of economy, long-life and low running 
costs .. . plus the best service in the World! 


ji we wm Wok ae we 


Wherever you are, whatever your problem, 





Boom 


MOTOR COMPANY LIMITED - ENGLAND 
are at your service 


For further details of our 


INDUSTRIAL 
ENGINES 


and the equipment they power, 
send the coupon to your nearest Ford Dealer 
or direct to 


Please send me technical brochures of your *PETROL/DIESEL 
Industrial Engines. The maximum B.H.P. required is 
iii hated At...........::..R.P.M. Also, please send details of 
the following equipment powered by your engines. 


* Delete where not applicable 
Seeaeaseeeeeeeeeeeeeeeeeeeeseeeeeeeeaeeaeeaeeeaae 


FORD MOTOR COMPANY LIMITED 


PARTS DIVISION (G51) AVELEY DEPOT - 


SOUTH OCKENDON 


ROMFORD ESSEX - ENGLAND 
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we 


- There’s more in plant and machinery 
rami & transportation than meets the eye, 
lif For instance, the Crane 45/60 ton 
mobi Lil V.... 










low loader illustrated has had many 
years of trailer engineering experience 
built into it. The two short axles 
in-line at the rear are readily detach. 
able for easy loading and unloading, 
whilst superb craftsmanship ensures 


a lifetime of trouble-free service. 


The range of 1 
CRANE peste 
TRAILERS | ee 


caters for any load from 2 to 200 tons 


Leaflet 854 free on request gives details. 






CRANES (Dereham) LTD., DEREHAM, NORFOLK 


Telephone: Dereham 278/9 PUSANE: 
LONDON OFFICE, SICILIAN HOUSE, SICILIAN AVENUE, W.C.! p z 


Telephone: HOLborn 0496 
TRAILERS 


The Gld Problem ...... 


of the CONVEYANCE & DISPOSAL of EFFLUENT 


can usually be solved by installing 


‘ 
444i 


THE “HOCKRIDGE” EFFLUENT DIRECTOR SYSTEM 


Architects, Engineers and Surveyors should send us their enquiries and are most welcome 
to discuss their problems on 


STAND 429 


MUNICIPAL & PUBLIC WORKS EXHIBITION - NOVEMBER 14th - 19th 













129-143 Woolwich Road 
Greenwich, London, S.E.10 
Greenwich 6333-454 
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FIRST 
CHOICE 
FOR 
FORESTRY 


Full details and 


specification from 
Re n= = ee DB zs 5O your nearest Fordson 

Main Tractor Dealer... 

or write direct to us. 


COUNTY COMMERCIAL CARS (SALES) LIMITED - FLEET - HANTS - ENGLAND 
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MN ed 
equipment will be carned 
SURVEYS - CLEARANCE - WELDING a MOU AL 
CUTTING - CONSTRUCTION 
MAINTENANCE 
Teams of expert diver engineers with specialised 
equipment are on hand to operate anywhere in 


the United Kingdom ... or the world. Write 
for full details, or put your problems direct. 


Diving Equipment, Welding Generators, ee * e e * 
©ee0eee® 


Compressors and other plant for HIRE. 
RUBBER BY-PRODUCTS 


UNDER WATER WELDERS (WARWICKSHIRE) LIMITED 
& REPAIRERS LTD. 


ROATH BASIN + CARDIFF Dept. Cl. 66 Holes 
Telephone: 29631-2-3 (After Hours: Gobion (Mon) 200 or Penarth 58131) R. B . PF irmingham | 
Scottish Office: 3 Royal Street, Gourock, Renfrewshire Tel: MiDland 3475 


Telephone: Gourock 31635 


MOBILE COMPRESSORS - PORTABLE COMPRESSORS 
CONTACT EXCAVATORS * MECHANICAL SHOVELS * DUMPERS 
TRAXCAVATORS * BULLDOZERS - ROAD ROLLERS 


CONCRETE MIXERS * WELDING MACHINES 
@ MODERN DIESEL-DRIVEN MACHINES 
@ EXPERIENCED OPERATORS 
F ( i F N | 6 @ HOURLY, DAILY OR WEEKLY RATES 


Co. LTD. 


il 


Fie : 

ee 
oe ate 
ai _ 

ES US ff ~ 


PHONE: | porn : 


RIPPLEWAY 2408 & 1245 FRESH WHARF - HIGHBRIDGE RD- 
way BARKING ° ESSEX 
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PUBLIC WORKS AND MUNICIPAL SERVICES EXHIBITION 


BP all ‘ 


ae what Mintex 
can do 
on 


_Stand No. 653 


Pore sla 


> gs 


For 
sheer 


reliability 


there’s nothing like 


MINTEX 


FRICTION LINERS 


BELFAST 128, Cromac Street, 2. Tel. 312652 

BIRMINGHAM 8324/5, Bradford Street, 5. Tel: Midland 7557 (5 lines) 
BRISTOL 140a, Victoria St. Tel. 2-4620 & 2-8655 

CARDIFF 14, Tudor Road. Tel. 30333 (2 lines) 

CLECKHEATON St. Peg Mill, St. Peg Lane. Tel. 8311 (3 lines) 
DUBLIN 46, South William Street. Tel. 70163 

EDINBURGH 28/28a Dundas Street, 3. Tel. Waverley 7558 (2 lines) 
GLASGOW 353, Argyle Street, C.2. Tel. Central 2604 (2 lines) 
IPSWICH 17, Cavendish St. Tel. 56601 (2 lines) 

LEEDS St. Peters Buildings, York St., 9. Tel. 3-4311 (3 lines) 
LONDON 57/59, Southwark Street, S.E.1. Tel. Hop. 1475 (4 lines) 
MANCHESTER 11, Dyche Street, 4. Tel. Deansgate 8248 (2 lines) 
MIDDLESBROUGH 253, Newport Rd. Tel. 3256 (2 lines) 

NEWCASTLE UPON TYNE 16/18, Westgate Road, 1. Tel. 2-1285 & 2-5895 
NOTTINGHAM 140, Hucknall Rd. Tel. 62261 (2 lines) 

SOUTHAMPTON 12/14, Carlton Place. Tel. 25501 (2 lines) 

STAINES 35, Clarence Street. Tel. 54208 (2 lines) 

SUNDERLAND 21, Norfolk Street, Tel. 58454 

SWANSEA 2, Walter Road. Tel. 56676 


SERVICE DEPOTS 


WINTEX DIVISION OF BRITISH BELTING & ASBESTOS LIMITED - CLECKHEATON - YORKSHIRE - Tel: CLEGKHEATON 3222 - Grams: MINTEX, CLECKHEATON 





eae THE CONTRACT JOURNAL November 17 1969 


A large and comprehensive 
fleet of plant, in first-class 
condition, supported by a 
field maintenance service 
second to none. Thus, your 
worries are over when you 


Hire from 
ALLEN 


Our fleet comprises : 


@ Graders & Rollers 


of all types. Beane ; 
graph by courtesy We can quickl 
@ Michigan Shovels of Alexander Finley & Co. quickly supply 

: Ltd., Motherwell. Redwood Weatherboard 
@ Truck mounted 


Excavators Site Huts in standard 
@Dumpers @ Pumps sizes, or to your own 
@ Small Trenchers . : : ERY specification, as already 

. NGLAND used by many leading 
May we have YOUR enquires ? WALES contractors. 


JOHN ALLEN & FORD @fli 4 


(Oxford) LTD. 
Long Lane, Littlemore, OXFORD 
Tel: 78241/2/3 0 
Wokingham Depot Tel: 75 & 55! 


@ Compressors, etc. 


SHEEPSCAR CORNER, LEEDS 7 
Tel: 31509 & 25637 


POTTERS BAR TUNNEL 


STEEL MOULDS 
for 
CONCRETE 


View of completed linings of the new 
Potters Bar Tunnel opened last year as 
part of British Railways, Eastern Region, 
Modernisation Scheme. Our contract in- 
cluded the design and fabrication of the 
special precision moulds for the segments 
shown and for the invert segments to the 
requirements of the Main Contractors 
Messrs. Charles Brand & Son Ltd. Consult- 
Illustration by kind permission of British Railways, Eastern Region. ing Engineers: Sir Wm. Halcrow & Partners 


JOSEPH WESTWOOD & CO. LTD. narier varo, MILLWALL, LONDON, E.14 


Contractors to H.M. Government Departments. Crown Agents for the Colonies. British Railways (British Transport Commission) etc. etc. Bridge and Constructional 
Engineers, Manufacturers of Mechanical Grabs, Pressed Steel Troughing and Sheet Metal Equipment. Steel Stock Holders. 


Phone: EASt 1043 Cables: Westwood, London. Grams: Westwood, Easphone, London. 
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Moving spoil at Hucknall Colliery 


East Midlands Division, No. 6 A ‘i 
N.C.B. Bestwood (East Midlands — setae 


Division, No. 6 area) originally ordered 


8 Fowler ‘Challenger 33’ tractors. 


They have just ordered another 4 ese further proof of 


CHALLENGER 33 supremacy! 


Send for brochure—then see what ‘Challenger 33’ can do on a demonstration! 





Sole distributors in the United Kingdom SALES & SERVICE DEPOTS: 
Sheffield 26311 
THOS. W. WARD LTD § isi. senses 
Briton Ferry 3166 
ALBION WORKS - SHEFFIELD + TELEPHONE: 26311 Grays, Thurrock 4764 & 4806 
London Office: Brettenham House, W.C. 2. Telephone: TEM 1515 Coventry, Bedworth 2441/2 


CH38 
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~ 





P= 


5 


HOUR RELIABILITY 


THWAITES DUMPERS stay on the job... save 
on the job. Thwaites Dumpers are rugged, reliable, 


built by practical engineers to a specification that 
ensures dependability on site—whatever the conditions. 
Thwaites Dumpers are backed by ‘same-day’ not 
‘some-day’ service. Capacities from 15 cwt to 12 cu yds. 


Built by the diesel dumper specialists 


R > mo hoe, THWAITES ENGINEERING CoO. © ¥5. 


CUBBINGTON . Nr. LEAMINGTON SPA 
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MILLS SCAFFOLD ©O LTD.., A subsidiary of Guest, Keen & Nettlefolds, Ltd., Head Office: Trussley Works, Hammersmith Greve. London W.6&. (RIVerside 3011) 
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HERE TOO 


the 
th 


Know 
ea secret 


of instant 
Starting 


Here, and at other building sites all over the 
world, diesel engines leap to life at one pull of 
a lever. Bryce Handraulic Starter is the secret 
of their instant starting. It is completely flame- 
proof in operation, reliable in all temperature 
conditions, free from any wear-and-tear factor 
and, most important, it acts instantly... 
every time. 

There’s no longer the need to waste time and 
money on obstinate diesel engines. The Bryce 
Starter can be fitted to most existing engines 
or easily incorporated in new designs. Main- 
tenance is simple, and servicing is available on 
a world-wide basis. 


For Cranes; Hoists; Locomotives; Tractors; 
Earth moving equipment; Stationary engines; 
Auxiliary engines on large ships; Main engines 
on lifeboats and similar craft, etc. 


Hunterston nuclear generating station, being built by G.E.C. 
for The South of Scotland Electricity Board. Mowlem 
(Scotland) Ltd., Civil Engineering and Building Contractors. 


BRYCE 


HANDRAULIC 
STARTER 


Full details from: 
BRYCE BERGER LIMITED - HUCCLECOTE - GLOUCESTER 


Manufacturers of Fuel Injection, Governing and 
Starting Equipment for the Diesel Engine Industry 


Service agents throughout the world 


Visit our Stand No. 444/445 at the Public Works and 
Municipal Services Exhibition, 14-19 November, 1960 
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COAL 
BUNKERS 


SINGLE OR MULTIPLE UNIT 


ADAPTABLE TO your own requirements 


The finest fuel storers for the private house and the housing estate. 
Any number can be laid end on end, saving space and imparting 
neatness to back premises. These Alborough Prefabricated Con- 
crete Bunkers last for years—they’re soundly constructed in 
concrete, with steel bar reinforcements for additional strength. 
All sizes from 5 to 30 cwt....they’re as low in cost as they’re 
high in value and omg 


Sin wa ot son 
Tel. ELMbri: 1 © 6591/3. 
SURFACING 


AND 
FOUNDATION CONSTRUCTION 


ASPHALT SURFACING TO B.S.S. 
BITUMINOUS MACADAM 
TARRED MACADAM 
TARSPRAYING, ETC. 
MASTIC ASPHALTS 
ROADS — DRIVES — CAR PARKS 


WAYWARDEN 


LTD. 
LARKSWOOD 5451-2 
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SHH meen 


7 STAR’ LOGICAL CLOAKROOM 


JAMES SIEBER Equipment Co ao 
Africa House, Kingsway, _ 


HOLborn 4534/5] 


When the job is 


EARTH MOVING 
SITE PREPARATION 


Write to: 


Wilmslow 
PLANT HIRE CO. LTD. 


BLUE BELL CORNER, MANCHESTER ROAD, WILMSLOW, 
CHESHIRE. Telephone: 3421 & 3542 


CONTRACTORS’ PLANT SPECIALISTS: 
EXCAVATORS, TRACTORS WITH DOZERS AND SCRAPERS 
TRAXCAVATORS, CRANES, COMPRESSORS, DUMPERS 


ps GRADED CLINKER 


Y Speciality: Washed and Graded Clinker Filter Media 


Largest Screening Plant in London, output 100,000 tons per annum 


R G. 


PALMER & SONS A 


O Ferndale Works, Manorway, East Ham, E.6 


A Established 1869 


DEPOTS AND WHARVES: BARKING, POPLAR AND KINGSTON-ON-THAMES | 


Ring Albert Dock 3464 (4 lines) 


D ASHES & BREEZE | 


SOUTHALL 5601/2 & 3814 
SOUTHAMPTON 48864 


COMPRESSORS 
Portable 

Mobile 
EXCAVATORS 
TRACTORS 


TRACTOR SHOVELS 


DUMPERS 
MIXERS 
RAMMERS 


SALES 


SERVICE & SPARES 
Distributors 
BARFORD 
“75” & “150” 
DUMPERS 
and 


full range of 
MIXERS 


THE WESTERN sihts Co ae CANAL YARD, HAYES ROAD, SOUTHALL, MIDUx 
¢ @ 101-103 STATION ROAD, SHOLING, SOUTHAMPTON 
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FOR 
EARTHMOVER 
RETREADS 


A division of the ‘Blue Peter’ factory is devoted exclusively 
to retreading earthmover tyres of all makes. 


VE PE> 
oy “p 






You can rely on‘ BLUE PETER’ RETREADS because 


7 en gers 1. ‘BLUE PETER’ are one of the 





a ‘ X ; a most experienced tyre-retreaders 

. in the country. 

2. ‘BLUE PETER’ have invested 
in the world’s most modern and 
efficient machinery for this 
highly important division. 


3. ‘BLUE PETER’ laboratories are 
constantly testing and 
experimenting, providing strict 
control over all compounding 
and retreading processes. 


You can rely too on ‘BLUE PETER’ SERVICE 


“BLUE PETER’ Service facilities are without 
rival. Local ‘BLUE PETER’ Distributors 
provide prompt and willing help, supported 
by the Company’s specially designed 
transport vehicles, and Company 
Technical Representatives keep a watching 
brief on the performance of the product. 
Tyres for repair and/or retreading are 
collected and thoroughly examined at the 
‘BLUE PETER’ factory under conditions 
which cannot be matched on site. 

If a particular tyre should prove unfit 

for process a report is issued and 

the tyre returned. No charge is made 

for these services. 


‘BLUE PETER 


RETREADS 


BLUE PETER RETREADS LTD - BASINGSTOKE - HANTS - TELEPHONE BASINGSTOKE 404/5/6 








SUPPLEMENT 


For MIXING or PUMPING use ‘ROCKCLIFFE’ 


P.T.O, DRIVEN 
TRACTOR MOUNTED 


MIXER 
~ for FOOD 


Discharges both sides 


P.T.O. DRIVEN 
TRACTOR MOUNTED 


SLUDGE 
PUMP 


for 
Liquid manure, 
water, cesspits, 
sandy water, 
dilute lime, 
semi-solids, 
excavations, ‘ 
2in. and 3in. “3 
from 


£44-10°0 delivered 
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All engines* 
start 

first time 
with... 


One shot of EASY START in the air intake gives instant 
starting in the coldest weather—one shot of EASY START 


Price £66°10°0 delivered 


2in. x 3in. Suction and Delivery Hose. Also Petrol and Electric drives 
See your dealer today or contact 


ARTHUR SMART & SONS LIMITED 


ROCKCLIFFE WORKS, HAMILTON ST., MANCHESTER 9? 
Telephone: COLlyhurst 1901 (4 lines) 


saves money, time and trouble. 
*petrol, diesel, paraffin, gas and oil. 


EASY START in the press button pack 15/- RETAIL from 
Garages and Motor factors. 


Bradville Ltd., 6 Stratton Street, London, W.1, 





12 TON RATCHET 
JACKS 
HEAD and TOE 
LIFT 


COMPLETE WITH 
HANDLES 


BRAND 
NEW 
r £12 each 


L. W. VASS LIMITED 
AMPTHILL, BEDFORD. Tel: AMPTHILL 32554 


Telephone GRA 8401-3 


ARTHUR FOSTER jest om LTD. 


STEVENAGE ROAD, EAST HAM, E.6 





FOR HIRE—ERECTION | 
PLANT AND TACKLE TO — ee > 
LIFT UP 100 TONS 





OFFICE: 

293 BALLARDS LANE - 
Phone: HiLIside 5068-9 
Plant Manager : Mr. E. G. H. Parnell 


FINCHLEY - N.12 


oe 


Sean Gnas ROYSTON OFFICE: Phone: ROYSTON 3007 


Phene WATERBEACH 57! 


Scotney made timber buildings are Britain’s best in design, construction and 
appearance. 


We at Scotney’s do not look upon a timber building, whatever its requirement, # 
just another temporary affair to fill a gap before a permanent building is 


All our buildings are architect designed not only to fit in with local surroundings, 
but to be suncuonal. Thvuugh we do supply many for temporary use, today you 
can see throughout the country many permanent Scotney buildings, for 
shops, factories, schools, etc., that have been constructed by most up~ 
methods, incorporating the widest use of timber and other materials. 
Scotney buildings can be erected quickly, saving much 
time and capital outlay. 
You are invited to use the facilities offered by 
our special advisory department for i 
ative timber construction in conj 
with modern materials. 


SCOTNEY MADE 
TIMBER BUILDINGS 
ARE BRITAIN’S BEST 


“TOM M. SCOTNEY LTD 


Office Block for 
Messrs. Fisons Pest 


Control Ltd. BUILDING DIVISION, DESIGNERS, TIMBER ENGINEERS 


Dept. 132, ST. IVES, HUNTS. Telephone 2421 (4 line!) 
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FOR HIRE 


| ae 
co Portable 















also a 
SCREED VIBRATORS 


a AY ee a 





| MORE Bata 
| ESL 





CONTACT US FOR SERVICE 


UTA SY St Sa 


65 EFFRA ROAD, LONDON S.W.2 TELEPHONE BRIXTON 408! 
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DIVING SPECIALISTS POURING 






DIVERS, 
FROGMEN r 
AND PLANT Bottom or side discharging, 
HIRED IF both styles In sizes 10, 15 and 
PREFERRED 27 cu. ft. 
Orsizes to customers’ requirements. 
Rates from 
£7 7s. per day. the finest 


on the market today — 
and the 


UNDERWATER CONSULTANTS keenest prices in the field 


Immediate and efficient teams available anywhere in the world. 





Full particulars from the actua manufacturers: 


AUDAX 
CENTRAL AVENUE, WEST MOLESEY, SURREY. Telephone: Molesey 6071 (5 lina), 


For Diving Contracts, consult: 
MARTIN WELDING AND CUTTING CO. LTD. 


Tel: (day) Dartford 24139 DARTFORD, KENT. (night) Farningham 2452 


“<“CARTRUK” 
“THEY'RE ON SITE EVERYWHERE” 
— Mobile Trailer Vans to suitall applications. 10’, 12’, 18’ and 22’ x 7’ 6’. au Tt ti 1 my, 


ee SCAFFOLDING & CONTRACTORS’ 
ENGLISH Tn 


ten ee Re ig 2d tI 























PLANT FOR HIRE OR SALE 


Also Huge SALES STOCKS of Tools, Equipment 
lothing for IMMEDIATE DELIVERY 

soLe * E. AGENTS FOR BENFORD CONCRETE 

> | | MIXERS & DIESEL DUMPERS 


BD Lara om Request 
a H. B. RAYLOR & COMPANY LIMITED 
Iustrated 16’ x 7’ 6” Standard Model YORK STOCKTON-ON-TEES 
CARTRUK LIMITED, BEEHIVE MILL, STOCKPORT Thomas Street Works, Hull Road \ Haverton Hill Road 
Telephone: 5227/8 "Phone: 5566! (5 Lines) \ "Phone: 65681 (3 Lines) 





FOR SALE AND HIRE — NEW!! 
TRACK-MARSHALL CRAWLER TRACTORS 


New Industrial Machines always in stock, or Available for Hire 
Sales - Hire - Exchanges - Service - Spares 
HAVE A DEMONSTRATION ON YOUR SITE 


Telephone: YAXLEY 521-2 NOW!! 
THE DADDY OF THEM ALL ! ! 


A. J. SAUNDERS (TRACTORS) LIMITED 
YAXLEY, NEAR PETERBOROUGH 












NOW AVAILABLE WITH 


—— Roller Shutter Doore! TT 


@ Any number in one block. 

@ Free advisory service available. 

@ Hinged or ‘Up & Over’ Doors. 

e@ Extensive free delivery area. 

@ Erection service available. 

@ Purchased by over 300 Councils. 
e@ 3 years’ Guarantee. 

e Attractive Deferred Terms. 
Batley Multiple garages provide an unequalled 
investment — ideal for Housing Estates, Public 
Utilities, Hotels, Private lock-ups, etc. Send for 
fully descriptive CAT 
ERNEST BATLEY eee ree 
141 Colledge Road, Holbrooks, Coventry. Tel. 8924 
141 New Islington, Manchester, 4. Collyhurst 3087 
123 Shepperton Road, London, N.!. Canonbury 6793 


ne — 
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Back to back in 
one block 





Roof slopes tofront 
or rear 
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THE MORGAN CRUCIBLE COMPANY LTD. 


AND 


BRITISH BELTING & ASBESTOS LTD. 


announce the formation of 


MORGAN-MINTEX LIMITED 


——SS—_ 


Morgan-Mintex Ltd., will manufacture 
“SINTERLINK”, sintered friction 
materials, hitherto manufactured by 
The Morgan Crucible Company Ltd. 
“SINTERLINK” will be marketed by the 
Mintex Division of British Belting & 
Asbestos Ltd. Cleckheaton, Yorkshire, to 
whom all enquiries should be addressed. 


BO 


MORGAN-MINTEX LIMITED 
POINT PLEASANT, WANDSWORTH, LONDON, S.W.18 


Registered Office: Northfields, Wandsworth, S.W.18 
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rippers 


rammers 


AW av wy AY itty, san ag Ny ’ 7a > aw 
for portability 


vit 


eee 

* The Pegson Ripper needs no compressor, 
air lines or towing lorry — gets to the site 
quickly and on with the job. 

* Controlled jump, greater impact, increased 
coverage and lower operating costs put the 
Pegson streamlined Rammer well ahead of 
competitors. 

* Pegson offers fullest range of Pumps for 
the contractor — centrifugal, self-priming 
centrifugal, diaphragm and plunger — in 
capacities from 3,000 to 250,000 gallons 
per hour. 


PEGSON LIMITED - COALVILLE - LEICESTERSHIRE 
Telephone: 1234 (10 lines) 


London Office: Iddesleigh House, Caxton Street S.W.1. Tel: ABBey 2373 
Scottish Office: 7 Lister Road, Hillington Industrial Estate, Glasgow. Tel: Halfway 1800 


Built within the Bentley Group by | 


DON’T WASTE TIME 


YOU ARE SURE TO GET IT AT 


SPARKS 


THE LARGEST STOCKISTS IN THE COUNTRY 
SPARE PARTS AND SERVICE 


FOR ALL CURRENT MODELS OF 


‘DORMAN DIESEL ENGINES 


STOP EXPENSIVE DELAYS —It really pays to use our UNIT EXCHANGE SCHEME 
SEND FOR BROCHURE OF SERVICE EXCHANGE ENGINES AND MAIN UNITS 


JOHN A. SPARKS & CO. LTD. 


SOUTHERN & WESTERN CONCESSIONAIRES FOR DORMAN DIESEL ENGINES 


STREATHAM HILL * LONDON ° S.W.2 Tulse Hill 3434 (ins) 


WESTERN DEPOT: 36 TUDOR ST., CARDIFF. Phone: Cardiff 32342 
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The Wakefield 120 


comes to town 


... to Stand 52, PUBLIC WORKS EXHIBITION 


The Wakefield 120 Motor Grader, most powerful in the Wakefield range, is being exhibited at the 
, Public Works Exhibition. In the Grand Hall, you can inspect it closely, together with 
| its small brother, the 603. 
ed This is the first public showing of the 120 since it took on its new 


he 
f look, with many new developments. 











ce 


Wakefield Motor Graders are busy at work in most countries, 
including far away and out-of-the-way places. 
Wherever they go, their versatility makes 
makes them invaluable when there’s 
earth to be levelled or 

roads to be made. 






WAKEFIELD 120 


Weight 25,040 Ib. 130 b.h.p. 





Features include: 


Snowplough - Cabs, etc. 24v electrics 


Large tyres all round 


* High-arched continuous frame 
* Massive 5ft. circle, 12ft. mold- 
board 
* Full hydraulic operation, with 
finger-tip control 
Optional Extras include %* Chain or gear Tandem Drive 
; Hydraulic Shiftable ** Heavy duty constant mesh 
Moldboard transmission 
Scarifier - Bulldozer * Leaning Front Wheels 
* 
* 


motor graders 


made by CONSTRUCTION MACHINERY LTD., WAKEFIELD, YORKSHIRE 





WF-6072 
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HYDRAULIC 


—a new mixer by Stothert & Pitt 


The S & P 7T Hydraulic is a machine 
which has quickly set new high standards 
for small tilting mixers. Easily transport- 
able, the 7T Hydraulic produces high 
quality concrete quickly and at economical 
cost. Outstanding features of this revo- 
lutionary mixer are:— 

Patented hydraulic drum transmission 
gear. Built-in weigh batching mechanism. 
Fingertip skip control. Meter for accurate 
water control. Exceptionally high angle 
skip discharge. High drum discharge. 
Scoop gear with easily erected jib. Three 
point support with Ackerman steering. 
Please write for a fully descriptive leaflet. 


S & P 3}T small tilting 


S & P Vibroll 28W 
mixer. power propelled hand 


Technical Details 

Mixed batch capacity=7 cu. ft. Approx. 
output per 8 hour day at 30 batches per 
hour=62 cu. yds. Water meter graduated 
O-10 galls. Hand or semi-automatic opera- 
tion. Discharge height=3ft. 6ins. Height 
of back of skip above ground level=rft. 3in. 
Approx. weight of machine (with diesel 
engine) 35 cwts. Approx. diesel oil con- 
sumption per 8 hour day=4 gallons. 
The 7T Hydraulic incorporates all the 
requirements of B.S.S. 1305. 


S & P 7NT concrete 
mixer with dragline 


guided vibrating roller. scoop. 


STOTHERT & PITT LTD - BATH 


London Office: 38 Victoria Street, S.W.1 





1960 


: 
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Now/ extra payload for the 





Extra payload is the highlight of the Mark II version 
of Scammell’s latest 4 x 2 Dump Truck—the 9/11 cu. yd. 
capacity, 22 tons g.v.w. Sherpa. Though comparatively 
light in unladen weight, the Sherpa is robustly con- 
structed to withstand rough usage of ‘on site’ operation. 
Compared with its companion model, which has now 
been well proved in service and continues in production, 
the Mark II version has an extra 14-2 ton payload, and 
a new design body mounted direct on the chassis, 
without sub-frame, giving a lower centre of gravity 
and greater stability. 





Se DPI 20 Pee ee 


CAMMELL 


SHERPA 


DUMP TRUCK 


Leyland 11.1 litre 6-cyl. diesel 


Scammell heavy duty double reduction 
epicyclic driving axle 


6-speed constant mesh gearbox 


Air pressure power braking with separate 
circuits for front and rear axles 


Hydraulic power steering 


All steel cab with excellent front and 
rear visibility 


Heavy duty all steel body with forward 
extending cab guard 


Telelever hydraulic tipping gear giving 70° 
angle of tip in 15 seconds 


WE... and as always extra economy with the 


SCAMMELL 
SCARAB 


6 CU. YD. REFUSE COLLECTOR 


Extreme manecuvrability—turning circle is 
under 20ft.—which saves hours in congested 
traffic and narrow alleyways . . . simplicity 
of operation and low running and main- 
tenance make the Scammell Scarab the most 
economical of any vehicle employed on 
Refuse Collection. This latest model has 
four side-loading ports fitted with steel 
shutters, and triple expansion hydraulic 
tipping gear giving a 42° tip for discharging 
loads through rear door. Access to cab is 
only 15” from kerb level, and the driver can 
enter and leave from either side. A 4-cylinder 
diesel is fitted, with the option of a Scammell 


SCAMMELL LORRIES LTD. 


petrol engine if desired. 


Head Office and Works: WATFORD - HERTS : Tel: Watford 25231 & 25691 
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There’s always a job for 


The Sie 
@renpor < 


by appointment to 
Public Works Contractors 


aoa - = ae 
ene. a 2 


a . ” sei The shuttering and supporting structure of the Lune Bridge, weighing 364 tons, 
Ground-clearing, hauling, loading, lifting or was removed by ten T35 machines. 


lowering the powerful TIRFOR machine gives 
a controlled reversible pull over any distance. 


It can be used anywhere. 
It is carried and operated by one man. 


Pre-cast concrete slabs being handled in stockyard. 
THE TIRFOR 113, with a mechanical advantage of 43, 
lifts a ton. 


THE TIRFOR T35, with a mechanical advantage of 85, 
lifts 3 tons. 


‘TIRFOR LIMITED 


ONE OF THE SIMM ENGINEERING GROUP 
27 BROOMGROVE RD. SHEFFIELD 10. Phone: 64436 


London: ’Phone, Terminus 6558. Scotland: ’Phone, Kirkintilloch 2468. S.Wales: Phone Bridgend 406. 
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Road Machines offer you a cholce 

of three basic units which 

can be easily adapted to give you the right 
Plant for your job. Each of the three 

types is ROADMAC-engineered on the unit 
construction principle—that means they 


are fabricated by Road Machines in 


3 BASIC TYPES 
MULTIPLY INTO BRITAIN’S 


BIGGEST RANGE 


units which are easily transported and quickly 
erected, lowering costs whilst increasing 
efficiency to a new all-time high. 

Road Machines are Masters of modern 


methods on accurate batching. 


That’s 
the Roadmac 
‘Efficiency Plan’ 
for R.M.C. Plant 


os ae — 


BG mcm aru 


A90 cu. yd. hopper with an 
80-ton silo designed to supply 
accurately proportioned 
naterials to charge either 
truck-mixers or agitators in one 
complete batch. This plant 

$s designed to be fed at ground 
evel by a luading shovel. 


ion, le. 


TT aU 


A low price plant, comprising 
a 42 cu. yd. hopper with an 
integral 30-ton silo, supplying 
accurately proportioned 
materials to charge either 
truck-mixer or agitator in one 
complete batch. This plant 

is fed by either bucket 
elevator or belt conveyor. 


ae 


RBC Om Cem aU CLO A Cl 


This plant, designed 
to meet the demand for 


equipment having overall 
low-level dimensions, 

is ideally suitable for use 
where heights are restricted. 
It can be supplied 

either mobile or static. 


ROAD MACHINES BATCHING PLANT—THE HEART OF QUALITY CONCRETE PRODUCTION 


* —y 
To Road Machines (Drayton) Ltd., West Drayton, ! 
Middlesex. We should like more information on the ; 
way in which the Roadmac Batching Plant can ; 
raise our job-efficiency, 


NAME a 


CHINES (oravrow) LTD, 


West Drayton, Middlesex. Telephone: West Drayton 3721 
Telegrams: ROADMACH, West Drayton, 


TO Xela NTS 


ADDRESS —____.__. 
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TRENGHMASTER 


io Level Secor 
ON ROUGH 
GROUND 


ry ero ow peo PY 
1 a, 
* ee ~ : 
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Every day, everywhere, working with maximum efficiency 
and minimum fuss the TRENCHMASTER power rammer is 
proving itself an invaluable aid to faster, cheaper site 
preparation. 


Falling with an impact force of 9,000 Ib. through 20” fifty times 
a minute it swiftly and solidly compacts earth, hardcore, 
rubble and every other type of loose material. 


Simple to operate and cheap to run it brings to site 
preparation all the advantages of heavy rolling at a fraction of 
the cost. Robust, easily transportable and requiring 
minimum maintenance, it is the ideal tool for all compacting. 


Find out more about the cost-cutting TRENCHMASTER A Pelapone Demonstration Unit ready to operate on site. A all 
to PELAPONE will bring this unit to your site to demonstrate 
the TRENCHMASTER'S ability to operate under all conditions. 


DIRECT-FUEL INJECTION ENSURES PERMANENT, TROUBLE-FREE PERFORMANCE 


PELAPONE LIMITED 


SALES DIVISION: 38/40 BRUTON STREET, LONDON, W.!. CABLES “PELAPONE-LONDON” TELEPHONE MAYFAIR 203 
WORKS: P.O. BOX 4, DERBY TELEGRAMS ‘“*PELAPONE-DERBY”’ TELEPHONE DERBY 45436 
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and a very high degree of efficiency. and reliability 


BUTTERS perricks 


% These are some advantages of Butters Derricks in comparison with cranes of other 
types and similar performance. 


And, of course, operational speed is high, with complete safety and ease of control. 
Supplied in sizes, power and jib length to requirements. 


At the nuclear power stations 


The picture shows two standard 10-ton travelling derricks with jibs 
120-ft. long, on 80-ft. towers with self-travelling bogies 


Supplied to Messrs. Taylor Woodrow Construction Ltd. for use in 
building Hinkley Point Power Station, these cranes were delivered 
and erected by us at the site and handed over ready for operation. 


BUTTERS CRANES served or are serving at CALDER HALL, CHAPELCROSS, DOUNREAY, HINKLEY POINT, 
BERKELEY, BRADWELL and HUNTERSTON 


BUTTERS BROS. & CO. LTD., Maclelian Street, Glasgow, S.| 


LONDON: THE CRANE WORKS, LONG LANE, HILLINGDON, MIDDLESEX 
AND AT BIRMINGHAM & NEWCASTLE 
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LOCKFIELD AVENUE, BRIMSDOWN, ENFIELD, MIDDX. pose te) eek eet ey 


THE “SPLIT DRUM” MIXER 


oe : ’ 
m «etna ags ease - 
Photograph by courtesy of R. R. Dalton Esq., B.Sc., M.Inst.M. & C.E., A.M.I.Struct.E., M.R.San.!., County Surveyor of Kesteven, Lincs. 


The illustration shows a S.G.M.E. Concrete Mixing and Batching Plant working at Messrs. Robert 
McGregor & Sons, Ltd., Grantham By-Pass Contract. The Plant consists of a $.G.M.E. “Split Drum” 
Mixer, a 28-ton capacity Cement Silo, two 2-compartment Aggregate Bins, four short Conveyors and 
an Aggregate Weighbatcher. The equipment is automatic and all operations are controlled by one man 
from the Mixer Platform. The installation is very simple, it is easily and quickly erected, it has a large 
output (average 500 cu. yds. per day), rt is equally suitable for dry-lean and high grade concrete and 
the switch over from one type of concrete to another is instantaneous. This Plant is one of a large 
number of installations working up and down the country on roads, runways and factories and in 
ready mixed concrete works to-the fullest satisfaction of the users. 


PUBLIC WORKS EXHIBITION, STAND No. 632-3, EMPIRE HALL, Ist FLOOR 


USL aay Len 


LOCKFIELD AVENUE, BRIMSDOWN, ENFIELD, MIDDX. TELEPHONE: HOWARD 4063-5 
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ASTER 


-more easily - 
 -more economically 


with the 


The International T.D.9 (92 series) Drott has 
already proved its worth and is now available here 
in quantity. Its smooth constant power is drawn 
from the DT.282 turbocharged, 6 cylinder diesel 
engine which has unmatched economy and all- 
weather direct push button starting. With the 
popular 4 in 1, 14 cu. yd. bucket and longer track 
frames, this outfit is extremely stable and easy to 
operate under all conditions, offering unlimited 
scope in its applications and presenting real value 
for money at its current price. 

It is backed by the unrivalled service from Cripps 


who will gladly send you full particulars on request. 


Come and see it at Olympia, 14th-i9th, 
November. Stand Nos. 2ii & 223 


CRIPPS 


For Constructional Equipment — the finest on tyres and tracks 
INTERNATIONAL 
R. CRIPPS & COMPANY LIMITED Wa eanveauen 


NOTTINGHAM Tel: 71161. MANCHESTER Tel: Trafford Park 1658. SHILDON Tel: 261 


ESTABLISHED 1891 — CONTRACTORS TO H.M. GOVERNMENT ° YOU CAN RELY ON OUR SERVICE —FROVED OVER 60 YEARS 
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COMPANY LIMITED : 





FOUR WHEELED 
SITE TRAILER 


announce the 
appointment of 
Power Unit Engineering Ltd. 
0S distributors 
in the East & West Riding 
Of Yorkshire & the Lindsey area 
of Lincolnshire 
for their range of 
Portable Air Compressors 
Paving Breakers, Jackhamers, 
Diggers, Sump Pumps, bien 
Backfill Tampers 
and Accessories 
for Civil Engineering 
and 
Public Works Contractors, 
County & City Councils & 
Plant Hire Operators Pesca 








POWER UNIT ENGINEERING LTD. 


Se 25 Sump Pump TORRE ROAD « LEEDS 9 : YORKSHIRE * TEL: 21751 
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See the 


6 cu. yd. Winget concrete mixer 
on the a 


AEG, MARSHAL 


STAND Nos. 62 & 63 


GRAND HALL, PUBLIC WORKS EXHIBITION, OLYMPIA, LONDON 












6 x 4 chassis 
capable of taking 
a fully laden 
B cu. yd. truck mixer 
on British roads. 


Built-in provision for Fitted with fully artic- 
ulated double-drive 


from crankshaft . bogie and rubber 


hydraulic mixer drive 











and/or gearbox. suspension for improv- 
ed stability on tough 


construction sites. 





A,E.C. LIMITED - SOUTHALL - MIDDLESEX 






























































































































































































































































































































































































































































































































































































































































































































































































































































































































































































































89? SUPPLEMENT 
CONTRACTS 
GLOUCESTERSHIRE COUNTY COUNCIL. 





BOURNSTREAM IMPROVEMENT. 





i e VE- 
RS are invited for WORKS on the ABO 
MENTMONED SCHEME, which consists of Fencing, 
Walling, Earthworks, Drainage and ancillary Works. 
Length of Scheme, 620yd. The completion date is 
arch, 1961. y 
aE mors are situated at Bournstream, approxi- 
mately %4-mile north of Wotton-under-Edge on B.4060, 
Chipping Sodbury-Lower Cam Road. Tender documents 
can be obtained from the County Surveyor, Quay 
Street, Gloucester, on payment of a deposit of = 
made payable to the Gloucestershire County Council, 
which will be refunded on receipt of a bona-fide Tender 
bsequently withdrawn. is 
not inders, in plain sealed envelopes endorsed ‘Tender 
for Bournstream Improvement,"’ must be received by 
the County Surveyor, Quay Street, Gloucester, not 
later than 10 a.m. on WEDNESDAY, 7th December, 
0. 
"Ths Council does not bind itself to accept the 
r any Tender. 
— ; GUY H. DAVIS, 
Clerk of the County Council. 
Shire Hall, 
Gloucester. 
October, 1960. 


BOROUGH OF BROMLEY. 
ERECTION OF FLATS. 


ENDERS are invited for the ERECTION of a 
THREE-STOREY BLOCK of 15 OLD PEOPLE'S FLATS 
at CHATTERTON ROAD, Bromley. 

Drawings and Conditions of Contract (R.1.B.A. Form 
specially adapted for the use of local authorities) may 
be inspected upon application to the Borough Engineer, 
Municipal Offices, Bromley. , es 

Contractors should apply for Bills of Quantities and 
Forms of Tender not later than FRIDAY, 25th 
November, 1960, to the Borough Engineer. 

When applying for Bills of Quantities, contractors 
who have not previously carried out work for the 
Council should also submit details of similar schemes 
undertaken by them, together with the names of two 
independent persons to whom reference can be made 
concerning such schemes. : 

Tenders must be submitted in the envelopes provided 
to the undersigned not later than the date indicated 
on the Form of Tender. 

The Council does not bind itself to accept the 


| r any Tender. 
sii tac ac LIONEL KAYE, 
Town Clerk. 
Municipal Offices, 
Bromley, 
Kent. 


SHEPPEY RURAL DISTRICT COUNCIL. 


MINSTER HIGH LEVEL SEWER. 


TENDERS are invited for the LAYING of 1,728 
lin. yd. of 12in, diameter and 271 lin. yd. of Qin. 
diameter SPUN-CONCRETE SEWER, together with the 
Construction of 35 Precast Concrete Manholes. 

Specification, Bills of Quantities and Tender docu- 
ments may be obtained from, and Drawings seen at, 
the office of the Surveyor to the Council during usual 
office hours. A fee of £2 is payable, and is returnable 
on receipt of a bona-fide Tender not subsequently 
withdrawn. : 

Tenders, in plain sealed envelopes, not bearing the 
name or mark of the sender, endorsed ‘‘Minster High 
Level Sewer,’ must reach me not later than 12 Noon 
on_7th DECEMBER, 1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 

R. E. GRAY, 


Clerk of the Council. 
Council Offices, 


395 Minster Road, 
Minster-in-Sheppey, 
Kent. 
4th November, 1960. 


HATFIELD RURAL DISTRICT COUNCII 
RE-ADVERTISEMENT. 
DIXONS HILL ROAD SEWERAGE. 


FIXED-PRICE TENDERS are invited for the CON- 
STRUCTION of approximately 250 lin. yd. Qin. and 
S40 lin. yd. Gin. SEWERS, with 12 M.Hs. and 450 
lin. yd. of 4in. diameter DRAIN CONNECTIONS. 

Specification, Bill of Quantities and Form of Tender 
on payment of £2 2s. deposit, returnable after receipt 
of a bona-fide Tender, from the Engineer and Surveyor, 
North Place, 82 Great North Road, Hatfield, where 
Drawings and documents may be inspected during 
office hours. 

Tenders to be submitted, in the envelope provided, 
to the undersigned not later than 12 Noon on MON- 
DAY, 28th November, 1960. 


The Council do not bind themselves to accept the 
lowest or any Tender. 
S. F. JAGO, 


, ! f th il. 
Council Offices, Clerk o e Council 


16 St. Albans Road, 
Hatfield, 
___Herts. 


DUNMOW RURAL DISTRICT COUNCIL. 
CONTRACT NO. 15A. 


GREAT EASTON AND DUTON HILL SEWERAGE 
EXTENSIONS. 











TENDERS are invited on a Fixed-price Basis in 
accordance with the Ministry of Housing and Local 
Government Circular No. 31/57, for the CONSTRUC- 
TION of SEWERAGE EXTENSIONS at Great Easton 
and Duton Hill (being completion of a contract started 
by a contractor who has gone into voluntary 
liquidation). 

The Sewerage comprises, in all, the Laying of about 
3,000 lin. yd. of Gin. dia. S.G.W. Sewer, together 
with 4in. and Gin. dia. S$.G.W. House Connections 
the Construction of Seven Brick Manholes and 24 
Precast Concrete Manholes, and ancillary works. 

General Conditions of Contract, Specification, Bills 
of Quantities and Drawings may be obtained from 
the Council's Consulting Engineers, MESSRS. J. D. 
AND D. M. WATSON, MM.1.C.E., 67 Tufton Street, 
Westminster, S.W.1, on and after 21st November. 
1960, on payment of a deposit of Ten Guineas. 
refundable only to contractors who submit bona-fide 
Tenders and return all documents and Drawings. 
Deposit cheques should be made payable to Dunmow 
Rural District Council. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

Tenders must be returned in envelopes which do 
not bear any name or mark indicating the sender, 
endorsed ‘ Tender for Sewerage Contract No. 15A," 
and delivered at the Office of the undersigned not 
later than 9 a.m. on 19th DECEMBER, 1960. 

F. A. RENNISON, 


Clerk of th 1 
Dunmow R.D.C., e Council 


Council Offices, 
Dunmow, Essex. 





THE CONTRACT JOURNAL 


CONTRACTS 
NOR FOLK COUNTY 


HIGHWAYS DEPARTMENT. 
The Norfolk County Council invites TENDERS for 
the FOLLOWING:— 7 

Hire of Mechanical Haulage Vehicles. 

Supply and Delivery of_ Roadstone. 

Supply and Delivery of Tar and Bitumen Coated 
Stone and Cold Asphalt. 

Supply of Gravel and Sand. 

Supply of Tar, Tar Bitumen 
Bitumen Emulsion. 

Supply of Ready Mixed Concrete. 

Supply of Motor Fuels and Lubricants. 

Surface Dressing of Roads. 

Supply and Laying Bituminous Gravel Mixes. 

Dense Tar Surfacing (Supplying and Laying). 

Laying of Plastic White Lines. 

Fixing of Reflecting Roadstuds. 

Supply of Road Tools and Implements. 

Mechanical Gully Emptying. 

Full details and Specifications are contained in the 
Tender Forms, which may be obtained from_ the 
County Surveyor, County Offices, Thorpe Road, 
Norwich, Norfolk, NOR. 47A. 

Tenders must be submitted, in duplicate, in the 
envelope which will be supplied, and must _ be 
delivered not later than 12 Noon on 7th DECEMBER, 
1960, to the CLERK OF THE COUNTY COUNCIL, 


COUNCIL. 


Compounds and 


County Offices, Thorpe Road, Norwich, Norfolk, 

NOR. 47A. 

COUNTY BOROUGH OF HUDDERSFIELD. 
WATERWORKS DEPARTMENT. 


PERIOD CONTRACTS FOR PIPES AND CASTINGS. 

TENDERS are invited for the SUPPLY of ANY or 
ALL of the FOLLOWING PIPES and CASTINGS for 
the period of 12 months ending 31st December, 1961: 


PERIOD CONTRACT “A."'—British Standard 
Cast-Iron Pipes. 

PERIOD CONTRACT ‘'B."'—British Standard 
Special Castings. 

PERIOD CONTRACT ‘'C."' — Special Castings. 

PERIOD CONTRACT ‘D.''—Surface Boxes. 


The Conditions of Contract, Specification, Schedule, 
Drawings and Form of Tender may be obtained, on 
application, from the Waterworks Engineer, 24 Ramsden 
Street Huddersfield. 

Tenders, properly endorsed, must be received by 
the undersigned not later than 10 o'clock on the 
Sth DECEMBER, 1960. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

HARRY BANN, 


Town Clerk. 
Town Hall, 


Ramsden Street, 
Huddersfield. 


COUNTY BOROUGH OF SOUTHAMPTON. 


QUOTATIONS are invited from specialist contrac- 
tors for (a) METAL WINDOWS and PATENT 
GLAZING, (b) TUBULAR STRUCTURAL STEEL 
FRAME at COLLEGE OF TECHNOLOGY, to be Sub- 
contractors to Main Contractor (R.1.B.A. Contract plus 
Supplemental Conditions available for inspection). 

Forms and Particulars from Borough Architect on 
written application by 24th NOVEMBER, 1960. 

Quotation to the TOWN CLERK, Civic Centre, 


— by 12 Noon on the 19th DECEMBER, 


EGHAM URBAN DISTRICT COUNCIL. 
WIDENING OF STATION ROAD (B.388)—PART 1. 


TENDERS are invited for the CONSTRUCTION of 
CARRIAGEWAY, FOOTPATHS, SURFACE WATER 
SEWER and MANHOLES. 

Works to be completed by 31st March, 1961. 

Contract documents may be obtained from the 
Engineer and Surveyor's Office, Fire Station Buildings, 
High Street, Egham (Telelephone: Egham 3011). 

Sealed Tenders, in a plain sealed envelope endorsed 
“Tender for Station Road—Part 1," must. be 
delivered to the undersigned not later than 12 Noon 
on MONDAY, Sth December, 1960, and any Tenders 
received after the prescribed time will not be 
considered. 

The Council does not bind itself to accept the 
lowest or any Tender. 

H. R. H. SMITH, 


Clerk of the Council. 
Council Offices, 


15S High Street, 
Egham, Surrey. 


ALFRETON URBAN DISTRICT COUNCIL. 
TENDERS—STREET LIGHTING. 


TENDERS are invited for the INSTALLATION of 
134 LIGHTING UNITS, including 140-W Sodium 
Atlas Lamps_and Stanton Concrete Columns. 

Forms of Tender, Specifications and Bills of Quan- 
tity may be obtained from the Engineer and Surveyor 
upon a deposit of £2 2s., which will be refunded on 
receipt of a bona-fide Tender. 

Tenders must be deposited not later than 12 Noon, 
SATURDAY, 26th November, 1960, addressed to me, 
in a plain sealed envelope and endorsed ‘' Tender for 
Street Lighting." 

The Council do not bind themselves to accept the 
lowest or any Tender. 

H. TAYLOR, 


Clerk of the Council. 
Council Offices, 


Nottingham Road, 
Alfreton, Derbys. 


RURAL DISTRICT COUNCIL OF 
ROCHFORD. 


TO BUILDERS AND CONTRACTORS. 





The Council are prepared to receive TENDERS for 
the CONSTRUCTION of TWO PAIRS of THREE- 
BEDROOM HOUSES at OAKLEIGH AVENUE, Hull- 
bridge, and ONE PAIR of TWO-BEDROOM BUNGA- 
LOWS at_HIGH ELMS ROAD, Hullbridge. 

The General Conditions of Contract may_ be 
inspected, and copies of the Form of Tender, Plans 
and Specification may be obtained from, the Engineer 
and Surveyor at these Offices on payment of a deposit 
of Two Pounds, which will be refunded upon receipt 
of a bona-fide Tender, together with the return of 
all documents. 

Sealed Tenders, addressed to the undersigned and 
endorsed ‘‘ Tender for Contract No. 285,"" are to be 
ae to this Office by Noon on 21st NOVEMBER, 

No Tender will be received except in the special 
envelope provided, which shall not bear any name or 
mark indicating the sender. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


S. C. HARRIS, 
Clerk of the Council. 


Council Offices, 
Rochford, Essex. 
3rd November, 1960. 


November 17 1969 






CONTRACTS 


CAMBRIDGESHIRE COUNTY COUNCH, 
ROADS AND BRIDGES DEPARTMENT, 
PROPOSED BRIDGE AT HISTON, CAMBRIDGE. 

SITE INVESTIGATION. 


TENDERS are invited for the DRILLING of EIGHT 
TEST BOREHOLES and for the SAMPLING AND 
TESTING of SUBSOIL on the SITE of the Proposed 
New Bridge at Histon, Cambridge, and for th 
SUBMISSION of a COMPREHENSIVE REPORT AND 
RECOMMENDATIONS. 

Forms of Tender, Conditions of Contract ang Bill 
of Quantities may be_ obtained from the Count 
Surveyor, Shire Hall, Castle Hill, Cambridge, Y 

Tenders, on the official form, must be receiveq fot 
later than 10 a.m. on SATURDAY, 10th December 
1960, in the envelope provided, which must not bea; 
any indication of the sender's identity. , 

The Council do not bind themselves to accept the 
lowest or any Tender. 


CHARLES PHYTHIAN, 
Clerk of the Council, 
Shire Hall, 
Castle Hill, 
Cambridge. 
November, 1960. 


BOROUGH OF MOSSLEY 


WORKS OF SEWAGE DISPOSAL— 
CONTRACT NO. 2. 


TENDERS are invited for the CONSTRUCTION of 
a_MAIN STORM OVERFLOW, a 1Sin. dia. GLAZED 
STORM WATER OUTFALL approx. 40 lin. yd. ip 
length, and the ALTERATION of the existing 
DETRITUS TANKS, at the MOSSLEY SEWAGE Dis. 
POSAL WORKS, in accordance with the Drawings, 
Specification, and Bills of Quantities prepared by tha 
Engineers, MESSRS. A. H. S. WATERS AND 
PARTNERS, of 25 Temple Row, Birmingham, 2. 

The Drawings may be seen at, and the Conditions 
of Contract, Specification, Bills of Quantities, ang 
Form of Tender may be obtained from the Offices of 
the Borough Engineer and Surveyor, or of the 
Engineers, on or after 21st November, 1960, on 
payment of a deposit of Two Guineas, which will be 
refunded upon receipt of a bona-fide Tender and 
the return of all documents. 

Sealed Tenders, on the form supplied and in the 
endorsed envelope provided, are to be delivered to me 
at my _ Offices not later than Noon on 9th 
DECEMBER, 1960. 

The Council does not undertake to accept the 
lowest or any Tender. 

Vv. C. PROCTER, 


Town Clerk. 
Town Clerk's Office, 
38 Manchester Road, 
Mossley, Lancs. 
Sth November, 1960. a. 
URBAN DISTRICT COUNCIL OF 
TYLDESLEY. 
PUBLIC SWIMMING) BATHS. 


TENDERS are invited for the PROVISION and 
INSTALLATION at the UNION STREET BATHS of a 
FILTRATION CHLORINATION and WATER HEATING 
PLANT. 

Further particulars can be obtained on application 
to the Engineer and Surveyor, Town Hall, Tyldesley, 

Tenders, in plain sealed envelopes, marked ‘Tender 
for Baths," to be sent to the undersigned not later 
than First Post, 10th DECEMBER, 1960. 

No undertaking is given to accept the lowest or 


any Tender. 
RICHARD F. WILSON, 
Clerk of the Council. 
Town Hall, 
Tyldesley, Lancs. 
9th November, 1960 


HATFIELD RURAL DISTRICT COUNCIL. 


WELHAM GREEN RELIEF SEWER. 

FIXED-PRICE TENDERS are invited for the CON- 

STRUCTION of approx. 240 lin. yd. of 15Sin. dia. 
SEWER. 

Specification and Bill of Quantities upon receipt 
of a deposit of £2 2s., from the Engineer and 
Surveyor, North Place, 82 Great North Road, Hatfield, 
where the Drawings and documents may be inspected 
during office hours. 

Tenders, in the envelope provided, must_reach the 
undersigned not later than 12 Noon on WEDNESDAY, 
30th November, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

S. F. JAGO, 


Clerk of the Council. 





Council Offices, 
16 St. Albans Road, 
Hatfield, Herts. 
4th November, 1960. 


CHORLEY RURAL DISTRICT COUNCIL. 


SEWERAGE. 


TENDERS are invited on a_ fixed-price basis from 
experienced contractors for EITHER or BOTH of the 
FOLLOWING CONTRACTS:— 

1. Anderton — and Heath Charnock 
comprising the Construction of:— . 

(a) Approx. 3 miles of Gin. and Qin. Sewers, 

with Manholes and appurtenant works. | 

(b) poms small Pumping Stations and Pumping 
ains. 

(c) Approx. 134 miles of 4in. and 6in. House 

Drains. L 

2. Clancutt Lane, Coppull, Sewerage, comprising 

the Construction of:— L 

(a) Approx. 1 mile of Sewers varying in size 
from Qin. to 18in., together with Manholes 
and appurtenant works. 

(b) A Main Line Railway Crossing to be carried 
out by specialist sub-contractors. 

(c) Approx. '2-mile of 4in. and 6in. House 
Drains. 

Drawings may be inspected and the contract docu 
ments obtained at the Offices of the Engineers, 
Messrs. CHARLES J. LOMAX AND SON, Chartered 
Civil Engineers, 68 Barton Chambers, Barton Arcade, 
Deansgate, Manchester, 3, on payment of a deposit 
of Five Guineas for each contract (cheques only, 
made payable to Chorley Rural District Council) 
which will be refunded on the receipt of a bona-fide 
Tender, not subsequently withdrawn. . 

Sealed Tenders, endorsed ‘‘Tender for Sewerage, 
or ‘ Tender for Sewerage at Clancutt Lane, Coppull, 
as the case may be, must be returned to the under 
signed not later than Noon on TUESDAY, November 
29th, 1960. 

The lowest or any Tender will not necessarily be 


accepted. 
DAVID CLARKSON, 
Clerk of the Council. 





Sewerage, 


Council Offices, 
Gillibrand Street, 
Chorley. 
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CONTRACTS 


COUNTY BOROUGH OF _ BOLTON. 


re invited for the SUPPLY of POLICE 
TEND CLOTHING, CAPS, HELMETS, WATER- 
UNIFORM SHIRTS, TIES, GLOVES, and POLICE- 
PROOFS gs STOCKINGS for 1961. 
wee ifcations and Forms of Tender may be obtained 
Specie Chief Constable, Central Police Office, 
from “and Tenders must be delivered to the Town 
of Bolton, in a plain sealed envelope endorsed 
Clerk ee for Police Uniform Clothing,” but bearing 
" Tentication of the sender, no later than 12 Noon 
no ATURDAY, the 10th December, 1960. 
on $ PHILIP S. RENNISON, 
Town Clerk. 


Town Hall, 
Bolton. 


poROUGH OF CAMBERWELL. 


SURFACE WATER 
SYDENHAM HiLL, 


SEWER— 
S.E.23. 


TENDERS are invited for LAYING approx. 462yd. 
gin. G.S.W. SEWER and incidental works. 
ot rawings. Specification and contract documents 
ptainable_ from BOROUGH ENGINEER AND SUR- 
VEYOR Town Hall, Peckham Road, S.E.S5. 

Vevenders returnable by TUESDAY, December 6th, 


1960. est = sian a 7 — 
poROUGH OF MANSFIELD. 
MANSEIELE SEWAGE NTR C ION 


TENDERS are_invited for the SUPPLY of approx. 
140 tons of STEEL REINFORCING BARS (square 
and round), sizes gin. to tin. Details of requirements 
and Forms of Tender can be_ obtained from the 
Borough Engineer and Surveyor, Carr Bank, Mansfield. 

Tenders must reach the undersigned, in the envelope 
provided, not later than MONDAY, the Sth December, 
"Ne Council, — not bind 

n ender. 
salle A. C. SHEPHERD, 
Town Clerk. 


itself to accept the 


Carr Bank, 
Mansfield. 


CITY OF CAMBRIDGE. 
PROPOSED TENNIS COURTS AT NEWMARKET 
ROAD. 


TENDERS are invited for the CONSTRUCTION of 
TWO ALL-WEATHER TENNIS COURTS, comprising 
some 1,230 sq. yd. of Bituminous Surfaced Playing 
Area, together with 12ft. high Stop-netting and 
Playing Equipment. 

Tender documents may be obtained from the City 
Surveyor, The Guildhall, Cambridge, on receipt of 
a deposit of Two Guineas, returnable only on sub- 
mission Of a bona-fide Tender by 3 p.m. on FRIDAY, 
25th November, 1960. 

The Council does not bind 
lowest or any Tender received. 


ALAN H. I. 


itself to accept the 


SWIFT, 
Town Clerk. 
Guildhall, 
Cambridge. 
city OF BIRMINGHAM 
DEPARTMENT. 


The SALVAGE COMMITTEE intend to ERECT a 
NEW SEPARATION AND INCINERATION PLANT 
FOR REFUSE DISPOSAL PURPOSES at CASTLE 
BROMWICH, Birmingham, 34. 

TENDERS are invited for. the SUPPLY and 
INSTALLATION of ali the REFUSE HANDLING 
PLANT, together with Grit and Smoke Control, as 
well as the Construction of the Chimney. 

Further details of this Plant may be obtained from 
the General Manager of the Salvage Department, 
Civic Centre, Birmingham, 1. 

The design of the main building (together with all 
roadways and yard work) will be carried out by the 
City Architect in consultation with the successful 
tenderer. 

Tenders, in plain sealed envelopes marked ‘* Tender 
for Refuse Handling Plant—Castle Bromwich,"’ must 
be delivered to me not later than 12 Noon on 23rd 
JANUARY, 1961. 

Ve W. 


SALVAGE 


PARKINSON, 


Town Clerk. 
Council House, 


Birmingham, 1. 


HORSHAM URBAN DISTRICT COUNCIL. 


INDUSTRIAL SITE—REDKILN WAY, HORSHAM. 
ROADWORKS—STAGE Il. 


The Council will shortly be inviting TENDERS for 
the ABOVE CONTRACT, which comprises the Re- 
shaping and Surfacing to 4,000 sq. yd. of existing 
Hardcore Carriageway, and the Construction of 
Footways and Verges. 
Contractors wishing to be included in the list of 
Tenderers must notify the Surveyor to the Council not 
oe First Post on MONDAY, 28th November 
The Council do not bind themselves to include all 
applicants on their selected list. 
S. ASHTON STRAY, 


Clerk of the Council. 
Council Offices, 


Horsham Park, 
Horsham, Sussex. 


(CIRENCESTER RURAL 
COUNCIL. 


REGIONAL WATER SUPPLY—EASTERN AREA. 


DISTRICT 


TENDERS are invited for the CONSTRUCTION of 
Sout 15,600 lin. yd. of SPUN-IRON WATER MAINS 
seve: and Gin. in dia., a REINFORCED CONCRETE 
4 CE RESERVOIR, BOOSTER STATION, and inci- 
ental works, in accordance with the Drawings, 
precification and Bills of Quantities prepared by the 
PARTS MESSRS. A. H. S. WATERS AND 
THNERS, of 25 Temple Row, Birmingham, 2. 
Contnietawings may be seen at, and the General 
ti Itions of Contract, Specification, Bills of Quan- 
Of. and Form of Tender may be obtained from the 
the of the undersigned, or of the Engineers, on or 
o Paist November, 1960, on payment of a deposit 
q sn Guineas, which will be refunded upon receipt 
Sealee nce Tender and the return of all documents. 
endorsed Tenders on the form supplied and in the 
me Sed envelope provided, are to be delivered to 

at_my Office not later than Noon on 16th 

ER, 1960. 
he Council does not 


undertake 
lowest or any Tender. 


to accept the 
A. WALTER, 


Clerk of the Council. 
5 Dyer Street, . : 


Cirencester, 
Gloucestershire. 


8th November, 1960. 


THE CONTRACT JOURNAL 


CONTRACTS 


URBAN DISTRICT OF MERTON AND 
MORDEN. 


TO BUILDING CONTRACTORS. 


TENDERS are invited for the ERECTION of a 
VEHICLE AND PLANT STORE at a new Parks Nursery 
at PEACOCK FARM, LOWER MORDEN LANE, 
Morden. 

Forms of Tender, Bill of Quantities and Specifica- 
tion may be obtained, and Drawing and Conditions 
of Contract inspected, at the Office of the Engineer 
and Surveyor, Morden Hall, S.W.19, during normal 
office hours. 

Sealed Tenders, in the envelope provided, bearing 
no mark indicating the sender, must be delivered to 
me not later than 10 a.m. on FRIDAY, 25th 
November, 1960, endorsed ‘‘ Peacock Farm." 


SYDNEY ASTIN, 
Clerk of the Council. 
Morden Halil, 
S.W.19. 


BUCKLEY URBAN DISTRICT COUNCIL. 


PRIVATE STREET WORKS. 


TENDERS are invited for the CONSTRUCTION of 
330 lin. yd. of CARRIAGEWAYS, with Surface Water 
Drains and certain ancillary works in TABERNACLE 
STREET and BISTRE AVENUE. 

Tender documents may be obtained from, and Plans 
and Sections inspected at, the Offices of the Council's 
Surveyor, Council Chambers, Buckley, Flintshire, on 
the payment of a fee of £2 2s. (cheques to be made 
payable to the Buckley Urban District Council), 
returnable on receipt of a bona-fide Tender. 

Completed Tenders, in a plain sealed envelope 
endorsed ‘‘ Private Street Works,"’ must be received 
by the undersigned not later than 12 Noon, 
TUESDAY, the 6th December, 1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 

STEVEN E. LIGO, 
Clerk of the Council. 

Council Chambers, 

Buckley, 
Flintshire. 


(CHURCH STRETTON URBAN DISTRICT 
COUNCIL. 


CHURCH STRETTON WATER SUPPLY. 
CONTRACT 1. 


The Council invite TENDERS from experienced public 
works contractors having substantial previous experi- 
ence of such works, for the LAYING of approx. 
2,050 lin. yd. of 8in. SPUN-IRON WATER MAINS 
and 1,950 lin. yd. of 3in. SPUN-IRON WATER 
MAINS, together with Fittings and other incidental 
works. ‘ 

The Drawings can be inspected at, and copies of 
the Specification, Bills of Quantities and Form of 
Tender can be obtained from the Engineers, MESSRS. 
WILLCOX, RAIKES AND MARSHALL, 33 Great 
Charles Street, Birmingham, 3, on or after 21st 
November, 1960, on application, accompanied by a 
statement of previous similar works executed and a 
cheque for Five Guineas drawn in favour of the 
Council as a deposit, which will be refunded after 
delivery of a bona-fide Tender and the return of all 
documents supplied. 

Tenders, on the form supplied, are to be delivered 
to the undersigned not later than 12 o'clock Noon on 
MONDAY, 19th December, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

Dated this 8th day of November, 1960. 


H. J. B. WILLIAMS, 
Clerk of the Council. 
Council Offices, 
Church Stretton, 
Shropshire. 


FAILSWORTH URBAN _ DISTRICT 


COUNCIL. 
ERECTION OF 50 HOUSES—BRIERLEY AVENUE. 
PHASE Il. 


The Council invites TENDERS for the ERECTION 
of 50 DWELLINGS on the ABOVE SITE. 

The Scheme consists of: 21 pairs of Two-bedroom 
Houses; Two Four Blocks of Two- and Three-bedroom 
Houses: 450 lin. yd. Dwarf Garden Walls one brick 
thick. 

Forms of Tender, Bills of Quantities and Specifica- 
tion may be obtained from the Office of the Engineer 
and Surveyor, Town Hall, Oldham Road, Failsworth, 
near Manchester, upon the receipt of a deposit of 
Five Guineas, which will be refunded on the receipt 
of a bona-fide Tender. 

Drawings and Conditions of C 
inspected at the above Office during normal 
hours. ; i 

Tenders must be enclosed in a _ plain sealed 
envelope endorsed ‘‘ SO Dwellings—Brierley Avenue 
(Phase 1I1),"" and delivered to the undersigned not 
later than 12 o'clock Noon on SATURDAY, the 10th 
December, 1960. ; 

The Council Be not bind 
lowest or any Tender. 

JOHN WALTON, 
Clerk of the Council. 


Contract may be 
office 


itself to accept the 


Town Hall, 
Oldham Road, 
Failsworth, 
Near Manchester. 
7th November, 1960. 


WELTON RURAL DISTRICT COUNCIL. 


WATER SUPPLY IMPROVEMENTS— 
CONTRACT NO. 2. 


TENDERS are invited for the PROVISION and 
CONSTRUCTION of approximately 1,750 lin. yd. of 
4in. diameter CLASS “B" ASBESTOS - CEMENT 
WATER MAINS at COLD HANWORTH and approxi- 
mately 3,600 lin. yd. of Sin. diameter CLASS “B” 
ASBESTOS-CEMENT WATER MAINS at CHERRY 
WILLINGHAM and REEPHAM, in the Welton Rural 
District of Lincolnshire. 

Contractors wishing to Tender should apply for the 
documents and Drawings to the Council's Consulting 
Engineers, JOHN H. HAISTE AND PARTNERS, 
Belmont House, 20 Wood Lane, Headingley, Leeds, 6, 
enclosing a deposit cheque value Three Guineas, made 
payable to the Welton R.D.C., such deposit to be 
refunded on receipt of a bona-fide Tender and the 
return of all the documents. 

Tenders, with the Bills of Quantities priced In ink. 
are to be submitted to the undersigned not later than 
12 Noon on THURSDAY, 1st December, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender they may receive. 

L. H. KING, 
Clerk to the Council. 

Council Offices, 

31 Clasketgate, 
Lincoln. 


SUPPLEMENT 


CONTRACTS 
COUNTY BOROUGH OF ST. HELENS. 


CONTRACT 2160—75 DWELLINGS—GREENBANK 
NO. 2 REDEVELOPMENT SITE, ST. HELENS. 


The ST. HELENS CORPORATION invite TENDERS 
for the ER-CTION and COMPLETION of the ABOVE 
7S HOUSING UNITS. The units are planned in the 
form of five Multi-storey Blocks, traditional in 
Construction, each block composed as _ follows: 
No. 3—Four-storey Blocks each containing 12 
Maisonnettes and three Flats; No. 2—Three-storey 


Blocks containing 12 Flats in t 
ine cee one Block and 18 Flats 


The development 
St. Helens. 
he Bills of Quantities and Form of Tender may 
- Ps ag om ao ,incerstaned on the payment 
+ Which wi e returned 
bona-Ade ‘Tender upon receipt of a 
Working Drawings and Conditions of Contract can 
be inspected at the Architectural Office, No. 5 
pes Street, St. Helens. 
enders must be delivered, sealed in the envelope 
Provided, to the Town Clerk, Town Hall, St. Helens. 
ee than 2 ae FRIDAY, 16th December, 1960. 
e Corporation do not bind themselv 
the lowest or any Tender. oe eee 
M. WARD, M.1.Mun.£., M.T.P.1., 
Borough Engineer and Surveyor. 


fronts on to Glover Street, 


Town Hall, 


OF 
TENDERS are invited for the 
FIFTY-NINE PERMANENT BEACH CHALETS, BO 
PAVILION and PUBLIC SHELTERS in Srickwork ‘ena 
Reinforced Concrete, with Cantilever Roofs. 
Applications to Tender must be received by the 
Borough Engineer and Surveyor by 10 a.m. on Friday, 
9th December, 1960. From such applications a 
selected list of tenderers will be made, to whom Bills 
of Quantities and Forms of Tender will be forwarded 
OF Caer enan 2nd January, 1961. Drawings and Form 
y be seen i 
Suryevor's omey at the Borough Engineer and 
Pplications to Tender must be accompani 
deposit of £3 3s., which will be refunded to My 
pein oa hy fg ee of a bona-fide Tender, 
© may be. e Counci i 
to accept the lowest or any —— a anise 
_ renders, on forms supplied, addressed to the under- 
signed in a sealed envelope endorsed “Tender for 
Beach Chalets, etc.,"" must be delivered not later than 
10 a.m. on MONDAY, 23rd January, 1961. 
JOHN E. STEVENS, 
Town Clerk. 


ERECTION of 


Town Hall, 
Hove, 3. 


SUNBURY - ON - THAMES 
DISTRICT COUNCIL. 


TENDERS invited by Noon, 5th DECEMBER, 1 
WATER SERN S —— FOUL and SURFACE 
» etc., at 
OAKHALL, ‘Sunbery-on-Thamen eee 
Specification, Form of Tender, etc., obtainable from 


the ENGINEER AND SURVEYOR i 
Sunbury-on-Thames, Middlesex. ee eee 


PONTYPRIDD URBAN _ DISTRICT 
COUNCIL. 


YNYS CORRWG HOUSING SITE, 
HAWTHORN, PONTYPRIDD. 


ADVANCE PREPARATION CONTRACT. 


The Council invite FIRM-PRICE TENDERS for the 
None CONTRACT, which involves the FOLLOWING 
2,000 cu. yd. Excavation; 350yd. of 18in. and 
21im. Concrete Tubes; 900 lin. yd. 6in., Qin. 

and 12in. diameter Sewers; 2,500 sq. yd. 
Hardcore and Tarmacadam to Carriageways, 

together with Fences and appurtenant 

Works. 

Plans may be seen, and Conditions of Contract, 
Specification, Bills of Quantities and Form of Tender 
obtained, from MR. W. CECIL EVANS, Engineer and 
Surveyor, Municipal Buildings, Pontypridd, on payment 
of a deposit of Two Guineas, which will be returned 
to the tenderer after the Council have entered into a 
Contract on the Tenders received, provided he shall 
have sent in a_ bona-fide Tender (and returned al! 
documents supplied in connection therewith) and shail 
not have withdrawn same. 

Tenders, in addressed envelope provided for that 
Purpose, sealed and endorsed ‘‘Advance Preparation 
of Housing Site at Ynys Corrwg," and bearing no mark 
indicating the sender, must be received by the under- 
signed not later than Noon on MONDAY, the Sth 
December, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

BERNARD M. MURPHY, 
Clerk of the Council. 


URBAN 


Municipal Buildings, 
Pontypridd. 


STROUD URBAN DISTRICT COUNCIL 
PURCHASE OF TRACTOR-DRAWN GULLEY EMPTIER. 


TENDERS are invited for the SUPPLY of the ABOVE 
PLANT. Details of requirements may be obtained 
from the Engineer and Surveyor. 

Tenders are to be sent by the 7th DECEMBER, 
1960, to the undersigned In a plain sealed envelope 
bearing no indication as to the identity of the sender 
and marked ‘‘Tender for Gulley Emotier." 

The Council do not bind themselves to accept the 
lowest or any Tender. 

H. S. GIBBONS, 


Clerk of the Cowncil. 


Council Chambers, 
High Street, 
Stroud, 
Glos. 


MIDHURST RURAL DISTRICT COUNCIL. 


ROAD AND SEWER WORKS— 
NEW ROAD, MIDHURST. 


TENDERS are invited, on a FIXED-PRICE BASIS. 
for the CONSTRUCTION of 283 lin. yd. of Gin. and 
Qin. diameter SOIL and SURFACE WATER SEWERS, 
590 sq. yd. of TARMACADAM LAY-BY and FOOT- 
WAY, together with ancillary Works, at NEW ROAD, 
Midhurst. 

Genera! Conditions, Specifications, Bills of Quantities. 
Drawings and Form of Tender may be obtained from 
the Engineer and Surveyor, Council Offices, Midhurst, 
upon the payment of £2 2s. deposit, which will be 
refunded on receipt of a bona-fide Tender. 

Tenders must be enclosed in a plain sealed envelope 
endorsed ‘“‘Road and Sewer Works—New Road," and 
be delivered to the undersigned by MONDAY, 12th 
December, 1960. 

The Council _ does not bind 
lowest or any Tender. 

D. L. BLAY, 


Clerk of the Council. 


itself to accept the 


Council Offices, 
Midhurst, 





SUPPLEMENT 


CONTRACTS 


SUFFOLK COUNTY COUNCIL. 
“V.C.P. SCHOOL— 
ALTERATIONS AND EXTENSIONS. 


uncil propose to invite FIRM-PRICE 
TENDERS trom selected builders for ALTERATIONS 
to the EXISTING BUILDING and the ERECTION of 
EXTENSIONS of some 1,600 sq. ft. floor area. 
Drawings, prepared under the direction of MR. 
E. J. CUNDLIFFE, A.R.I.B.A., County Architect, can 
be seen at the County Hall, Ipswich, between 9 a.m 


and 4 p.m. ; 
Building contractors wishing to_ tender should 
ames to the COUNTY ARCHITECT, 

pew Yoel Ipswich, before the 1st DECEMBER, 


t Hall, 
1960.” From the names submitted, a number of 


i ished 
builders will be selected, and these will be furnis 
with Bills of Quantities, Drawings, etc., on or about 
the 9th December; builders not selected will be 


notified at the same time. 
Tenders are required by the 2nd JANUARY, 1961. 


METROPOLITAN, BOROUGH OF 
FINSBURY. 


BOROUGH COUNCIL _ invite 
UNDERMENTIONED ae 
rit, 


FAS! 


The FINSBURY 
TENDERS for the 
bt during the 12 months commencing 1st 
1961:— 

Aggregates, Sand and Ballast 

Asphalt Paving Repairs. 

Brooms and Brushes, etc. 

een. 

Chandiery. 

Drain and Sewer Construction, Maintenance and 
Repair. 

Fuel Oils. ae 

Granite Kerb and Chippings. , 

Highways Maintenance and Repairs. 

Motor Lorries on Hire and Removal of Rubbish 


etc. 
Motor Oils and Paraffin. 
Stone Dressing. 
Tools and General! Plant. 
Uniform Clothing, etc. 
Windows, etc., Cleaning. 
York and Artificial Paving. 
Forms of Tender may be 
Borough Engineer, Finsbury 
Rosebery Avenue, E.C.1. : : 
Intending contractors must sign a declaration and 
undertaking (which will accompany the Tender Form) 
as to observance of trade union conditions. Only those 
firms who sign and return such undertaking will be 
considered for acceptance. be 
All Tenders will be subject to the Council's General 
Conditions of Contract, a copy of which will be 
attached to the Tender Form. k 5 
Tenders a be oe a me, NUARY oe 
rovided, not later an 2n ’ 
lh HENRY A. DAVEY, 
Town Clerk 


from the 
Annexe, 


obtained 
Town Hall 


Finsbury Town Hall, 
Rosebery Avenue, E.C.1. 


BOROUGH OF _ CASTLEFORD. 


CONTRACT NO. 157— 
SUPPLY OF J.C.B. 4 HYDRAULIC EXCAVATOR 


TENDERS are invited for the SUPPLY and 
DELIVERY of One J.C.B.4 Hydraulic EXCAVATOR 
with Equipment. : 

Copies of the Contract documents, comprising Form 
of Tender, General Conditions of Contract, Specifica- 
tion and Schedule of Equipment to be provided, may 
be obtained from the Office of the Borough Engineer 
and Surveyor, Town Hall, Castleford, on the payment 
of a deposit of £2 2s., which will be refunded only 
upon receipt of a bona-fide Tender not subsequently 
withdrawn. 

Tenders, in plain sealed envelopes endorsed 
“Supply of J.C.B.4 Hydraulic Excavator—cContract 
No. 157," but otherwise bearing no mark or indica- 
tion of the sender, must be received by the under- 
signed not later than 9 a.m. on MONDAY, the 
5th December, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

ERNEST HUTCHINSON, 
Town Clerk. 

Town Hall, 

Castleford, 
Yorks. 


JHE RURAL DISTRICT COUNCIL OF 
TRURO. 


PORTLOE SEWERAGE SCHEME. 


TENDERS are invited from experienced contractors 
for the CONSTRUCTION of approximately 1,300 lin 
yd. of Gin. $.G.W. and PITCH FIBRE PIPE, together 


with the necessary Manholes. The Contract includes 
the Construction of a Heading approximately 90yd. 
one together with the Construction of a Disintegrator 
tation. 

Plans, General Conditions of Contract, Specifications 
and Bills of Quantities, together with instructions to 
tenderers, may be obtained from the Council's 
Consulting Engineers, MESSRS. OSMAND AND LANE, 
Trevemper Lodge, Trevemper Bridge, Newquay, to 
whom all inquiries with regard to the above Contract 
should be addressed. 

Applications for Tender documents should be accom- 
panied by a deposit of £3 3s., made payable to the 
Truro Rural District Council. This deposit will be 
refunded upon the submission of a bona-fide Tender 
and the return complete to the Council of all requisite 
Plans and Contract documents. 

Tenders, with the envelope endorsed ‘Contract 
T.76,"" should be sent to the undersigned, to arrive 
not later than WEDNESDAY, 21st December, 1960. 

R. W. BARRATT, 
5 Clerk of the Council 

Rural Council Hall, 

River Street, 
Truro, 
17th November, 1960. 


CAISTOR RURAL DISTRICT COUNCIL. 
TENDERS FOR HOUSING. 


The above Council invite contractors who are 
desirous of submitting TENDERS for the ERECTION 
oo of SIX HOUSES at NETTLETON 

nd in eir names to the Architects, MESSRS. 
WM. SAUNDERS AND PARTNERS, of 24 Castle Gate. 
Newark-on-Trent, Notts, or 57 Upgate, Louth. 
Lincolnshire, from whom copies of the Specifications 
and Bills of Quantities and Conditions may be obtained 
on payment of £3 3s., which will be returned on 
receipt of a bona-fide Tender. 

The Council do not bind themselves to accept the 
—. re! ay Tender received, and acceptance Is 

° e approval of the Min 
-~ a Government. seilinialascisstied 
ea'ed and endorsed Tenders, on forms supplied 
must reach the undersigned not later than 12 Noon 
on FRIDAY, the 9th December, 1960. 
c Sana, 
‘ ; 
Council Offices, ee ee 
Caistor, Lincs. 


10th November, 1960 


THE CONTRACT JOURNAL 


CONTRACTS 
COUNTY BOROUGH OF ST. HELENS. 


CONTRACT NO. 2161—105 DWELLINGS— 
BURROWS LANE SITE, ECCLESTON, 
NEAR ST. HELENS. 


The ST. HELENS CORPORATION invite TENDERS 
for the ERECTION and COMPLETION of the ABOVE 
105 HOUSING UNITS, consisting of Seven Four-storey 
Blocks in_ traditional construction, _each Block 
containing 12 Maisonnettes and three Flats. 

The Bills of Quantities and Forms of Tender may 
be obtained from the undersigned on payment of 
£2 2s., which will be returned upon receipt of a 
bona-fide Tender. 

Working Drawings and Conditions of Contract can 
be inspected at the Architectural Office, No. S Cotham 
Street, St. Helens. 

Tenders must be delivered, sealed in the envelope 
provided, to the Town Clerk, Town Halli, St. He'ens, 
not later than 9 a.m., FRIDAY, 16th December, 1960. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 


M. WARD, M.1.Mun.€., M.T.P.1., | 
Borough Engineer and Surveyor. 
Town Hall, 
St. Helens. 


COUNTY BOROUGH OF BURY. 
SUPPLY OF OVERALL CLOTHING. 


TENDERS invited for SUPPLY of OVERALL 
CLOTHING for Employees of Cleansing Department. 

Form of Tender, Conditions of Contract and 
Schedule of the Clothing Required may be obtained 
from Director of Public Cleansing, Town Hall, Bury, 
where specimens of types of overall required may be 
inspected. ; 

Tenders, in plain sealed envelope endorsed ‘Tenders 
for Overalls—Cleansing Department,’’ must reach me 
not later than 26th NOVEMBER, 1960. 

EDWARD S. SMITH, 
Town Clerk 
Town Hall, 
Bury. 
Sth November, 1960. 


BOROUGH OF COLNE. 
ROAD IMPROVEMENT—KEIGHLEY ROAD (A.6068). 


TENDERS, on a Fixed-price Basis, are invited for 
the ABOVE WORK, comprising Formation of Embank- 
ment requiring approx. 22,000 cu. yd. of Fill, Kerbing, 
and Construction of Carriageway in Waterbound 
Macadam with Bituminous Macadam Surfacing 
(approx. 4,500 super. yd.), together with Drainage 
and Construction of Ancillary Retaining Walls. 

Tender documents, incorporating the Ministry of 
Transport Specification for Road and Bridge Works, 
may be obtained from the Borough Engineer, Town 
Hall, Colne, Lancs., on receipt of £5 deposit (return- 
able on receipt of a bona-fide Tender) and must be 
returned in a plain sealed envelope endorsed ‘ Road 
Improvement—Keighley Road,"’ to the TOWN CLERK, 
Town Hall, Colne, not later than 9 a.m., WEDNESDAY, 


30th November. a 
BOROUGH OF WIDNES. 


EDUCATION COMMITTEE. 


FIXED-PRICE TENDERS are_ invited for the 
ERECTION of the ADDITION of FOUR CLASSROOMS 
and Ancillary Accommodation at OAKFIELD COUNTY 
PRIMARY SCHOOL. The structure will be Steel- 
framed; floor area approx. 5,500 sq. ft. 

Conditions of Contract and Drawings may be 
inspected, and Bil'’s of Quantities obtained from the 
Borough Architect, Brendan House, Widnes Road, 
Widnes, on receipt of a returnable deposit of £2 2s. 

Tenders to be received not later than 10 a.m. on 
MONDAY, Sth December, 1960. 

The Council do not bind themselves to accept the 


lowest or any Tender 
FRANK HOWARTH, 
Town Clerk. 
Town Hail, 
Widnes. 
November, 1960. 


BOROUGH OF EPSOM AND EWELL. 


CONSTRUCTION OF FOOTPATHS, KERBING 
AND SURFACING WORKS. 


The CORPORATION invite TENDERS from experi 
enced public works contractors for the CONSTRUC- 
TION of FOOTPATHS, KERBING, SURFACING 
WORKS TO CARRIAGEWAY, and ancillary works, at 
RUXLEY FARM HOUSING ESTATE, West Ewell. 

Copies of the Conditions of Contract, Specification, 
Bill of Quantities, Conditions and Form of Tender 
may be obtained from the Office of MR. COLIN 
COBBETT, M.1I.C.E., M.!.Mun.£., Borough Engineer 
and Surveyor, Town Hall, Epsom, during working 
hours, upon payment of a deposit of £2 2s. Deposits 
will be returned to contractors submitting a bona-fide 
Tender not subsequently withdrawn. 

Tenders must be delivered to me at the address 
mentioned below not later than Noon on MONDAY, 
Sth December, 1960, and no Tender will be received 
and considered unless it is enclosed In a plain sealed 
envelope endorsed ‘‘ Construction of Footpaths— 
Ruxiey Farm."’ This envelope must not bear any mark 
or name indicating the sender. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

EDWARD MOORE, 
Town Clerk 
Town Halil, 
The Parade, 
Epsom, Surrey. 
November, 1960. 


Ctr OF B A T H 
EDUCATION COMMITTEE. 
NEW TECHNICAL COLLEGE. 


Contractors desirous of TENDERING for _ the 
ERECTION of the SECOND INSTALMENT of THIS 
COLLEGE, comprising approximately 14,000 sq. ft. of 
Workshop Accommodation, 52,000 sq. _ ft. of 
Laboratories and Classrooms and a Caretaker'’s House, 
should submit their names to the Architects, MESSRS. 
FREDERICK GIBBERD, 19 The Rows, Stone Cross, 
Harlow, Essex, by 26th NOVEMBER, 1960. 

Applications must be accompanied by a cheque for 
£3 3s., made payable to the Bath Corporation, which 
will be returned on receipt of a bona-fide Tender. 

Bills of Quantities and Form of Tender will be 
a a aaeoon as pee after the 

» when instructions regardin li f 
Tenders will be notified. = are 
asm ~~ mnopected at Pm offices of the 

. or a e offices of the Quantity Surveyors, 
MESSRS. W. E. UNDERWOOD AND SON, 21 Gay 
Street, Bath, by appointment. 


JARED E. DIXON, 


Guildhall, Town Clerk 


Bath 


November 17 196y 


CONTRACTS 
BOROUGH _~ OF 
HIGHWAYS ant, 59, _PRIV. 


ABINGDON, 


1959, PRIVATE 
CODE OF 1892), > REET Works 


NORTH AVENUE AND WEST AVENUE. 


TENDERS, Ot Se ER cece BASIS, are invited 
for the A - ° TH AVE ‘ 
AVENUE, Abingdon. | NUE ‘and West 
he Work involves the Construction of . 
3,500 sq. yd. of Carriageway and Footwan matey 
Surface Water Drainage Works. » With 
‘ender ocuments may be obtain 
Contract Drawings inspected at, the omio™, and 
Borough Engineer and Surveyor, The Abbey qi the 
a gerne ee cae hours. Ouse, 
orms oO ender an ontract docum 
returned in the envelope provided endorees my be 
for HW/7,"" which must not in any way indicae ae 
name of the sender, so as to reach the unders| = 
not later than Noon on FRIDAY, 2nd December Teen 
The Council does not bind itself to accept . 


lowest or any Tender. 
E. W. J. NICHOLSON, 
The Abbey House, own Clerk, 
Abingdon, 
Berks. 
8th November, 1960. 


BOROUGH OF MIDDLEToy 


WORCESTER ROAD CHILDREN'S PLAYPaARK. 


TENDERS are invited for the CONSTRUCTION o 
the ABOVE-MENTIONED PLAYPARK, 

The works comprise Excavation for, and Construc. 
tion of, Footways, Sandpit and Flagged Area; and 
Cultivation and Seeding of Grassed Areas, together 
with the necessary Drainage Works. 

Drawings may be inspected, and copies of the 
Conditions of Contract, Specification and Form 9 
Tender may be obtained at the Office of the Borough 
Surveyor, Town Hall, Middleton, subject to a deposit 
of £2 2s., which will be returned on receipt of a 
bona-fide Tender. 

Tenders, in plain. sealed envelopes marked 
‘* Tender—Worcester Road Playpark,”’ are to be 
delivered to the undersigned not later than Noon 
on SATURDAY, 10th December, 1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 

F. JOHNSTON, 


Town Clerk. 
Town Hall, 
Middleton, 
Near Manchester 
9th November, 1960. 


CITY OF BIRMINGHAM, 


SALVAGE COMMITTEE. 


TENDERS are invited for the SUPPLY and 
DELIVERY to the Works of the Salvage Department, 
situate at ROTTON PARK _ STREET, LADYWOOD, 
Birmingham, 16, of TWO OVERBAND MAGNETIC 
TIN SEPARATORS. : 

Full details of the requirements of the Corporation 
may be obtained from the General Manager, Salvage 
Department, Civic Centre, Broad Street, Birmingham, |. 

Closing date for Tenders, Noon, THURSDAY, is 


December, 1960. 
T. H. PARKINSON, 
Town Clerk. 
Council House, 
Birmingham, 1 


CITY OF BIRMINGHAM. 
SALVAGE COMMITTEE. 


TENDERS are invited for the SUPPLY and 
DELIVERY to the Works of the Salvage Department, 
situate at MONTAGUE STREET, Bordesley, Birming- 
ham, 9, of ONE HORIZONTAL MILLING MACHINE. 

Full details of the requirements of the Corporation 
may be obtained from the General Manager, Salvage 
Department, Civic Centre, Broad Street, Birmingham, |. 

Closing date for Tenders, Noon, THURSDAY, ‘1st 


December, 1960. 
T. H. PARKINSON, 
Town Clerk. 
Council House, 
Birmingham, 1. 


AMERSHAM RURAL DISTRICT COUNCIL. 
ENGINEER AND SURVEYOR'S DEPARTMENT. 


NEW ROAD, LITTLE KINGSHILL— 
DRAINAGE SCHEME. 


The Council will shortly be inviting TENDERS for 
the ABOVE SCHEME, which comprises the Construc- 
tion of 491yd. of Gin. diameter Sewer in Flexibly 
Jointed Concrete Pipe, Lateral Connections to 
Property Boundaries, together with permanent. re 
instatement and all other ancillary Works. Plans 
and documents will be available in three to four 
weeks’ time. : 

Contractors who wish to Tender for this work 
should forward their names and addresses, together 
with a payment of £2 2s., which will be returned or 
receipt of a bona-fide Tender, to MR. J. GODBEHERE. 
A.M.1.Mun.E., Engineer and Surveyor, Amersham 
Rural District Council, 42 High Street, Amersham. 

Application should be made before FRIDAY, 25th 
November, 1960. 

H. E. BUXTON, 


Clerk to the Counc! 
Eimodesham House, 
42 High Street, 
Amersham, 
Bucks. 


BASILDON DEVELOPMENT 
CORPORATION. 


ROAD 6—PHASE II. 
CONTRACT E.136. 


The Corporation invites TENDERS for the cor 
STRUCTION of approximately 134 MILES of DUA 
CARRIAGEWAY ROAD, comprising 62,000 sq. va. 0 
8in. Reinforced Concrete Carriageway, together yer 
Cycle Track, Footway, Surface Water Sewers, @ 


ancillary Works. . 
Plans may be and_ Bills of Quegils. 
Specification and Form of Tender . obtained, 0 
application to the Chief Engineer, Basildon Develo 
ment Corporation, Gifford House, Basildon, Essex, 
payment of a deposit of £5 5s., which will be ree 
on receipt of a bona-fide Tender on the form. provide’, 
together with a Priced Bill of Quantities fully Ld 
pleted. The deposit will not be returned if the Te 
is subsequently withdrawn. ided 
Tenders, enclosed in the official envelope prov 5 
must reach the undersigned not later than Noon 
MONDAY, the Sth December, 1960. the 
The Corporation does not bind itself to accer 


lowest or any Tender. 
NIFACE, 
~ Sonera! Manager. 


seen, 


8th November, 1960. 
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CONTRACTS 
city oF €CAR Di BF. 


CORPORATION WATERWORKS. 


TENDERS FOR THE CONSTRUCTION OF THE 
LLANDEGFEODD IMPOUNDING RESERVOIR. 


the date for receipt of TENDERS for the CON- 
sTRUCTION of the ABOVE WORKS has been extended 
sim the 22nd NOVEMBER, 1960, to the 2nd 


9 R, 1960. 
psceMBE S. TAPPER-JONES, 
Town Clerk. 


city Hall. 
Cardiff. : 
FAILSWORTH URBAN _ DISTRICT 
COUNCIL. 


ERECTION OF 20 GARAGES—DAY DRIVE SITE. 


The Council invite TENDERS for the ERECTION 
of 20 GARAGES in Two Blocks of 12 and 8. 

The Garages will be of Brick and Concrete Block 
Construction with up-and-over type doors, together 
with all Site and Approach Roadworks. 

Conditions of Contract, Specification and Bill of 
Quantities may be obtained from the Engineer and 
Surveyor, Town Hall, Failsworth, on receipt of a 
deposit of One Guinea, which will be refunded on 
receipt Of a Bona-fide Tender and return of all the 
documents. 

Drawings may be Inspected at the above address 
during normal working hours. 

Tenders, in plain sealed envelopes endorsed 
“Tender—Day Drive Garages,’ must be received by 
the undersigned not later than 12 o'clock Noon on 
SATURDAY, the 10th December, 1960. 

The Council do not bind themselves to accept the 
jowest or any Tender. 


JOHN WALTON, 
Clerk of the Council. 
Town Hall, 
Failsworth. 
8th November, 1960. 


WANTAGE RURAL DISTRICT COUNCIL. 


CHADDLEWORTH SEWERAGE SCHEME. 


TENDERS are invited for the CONSTRUCTION of 
approx. 1,000yd. of Gin. PITCH FIBRE PIPE SEWERS, 
Lateral Connections and Manholes. 

Specification, Bills of Quantties, Drawings and 
Form of Tender may be obta!ned from the Eng'neer 
and Surveyor, Belmont, Wantage, Berks., upon pay- 
ment of Three Guineas, which will be retu-ned upon 
receipt of a bona-fide Tender not subsequent y 
withdrawn and the return of all documents. 

The Tender is to be delivered, in the envelope pro- 
vided, to the undersigned by not later than 
SATURDAY, the 17th December, 1960. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
L. WOODGATE, 
Clerk of the Council. 
Council Offices, 
Belmont, 
Wantage, Berks. 
November, 1960. 


WEST CORNWALL WATER BOARD. 


CONTRACT NO. 13—-MADRON WATER SCHEME. 
PIPELAYING. 


The Board invite FIXED-PRICE TENDERS from 
experienced contractors for EXCAVATING’ FOR, 
SUPPLYING, LAYING, JOINTING, 2nd the MAIN- 
TENANCE of about 34-mile of SPUN-IRON PIPES with 
Tyton Joints, together wth Va'ves and F'ttings, etc., 
and the SUPPLY and ERECTION of TWO BOOSTER 
PUMPS and SWITCHGEAR, etc. 

The General Conditions, Specificat'on, B'll of 
Quantities and Form of Tender for this Contract, 
preoared by the Engineers, HERBERT LAPWORTH 
PARTNERS, 25 Victoria Street, Westminster, S.W.1, 
may be obtained from the undersigned on or after 
Monday, the 21st November, 1960, on receipt of 
a cheque for £5, made payable to the West Cornwall 
Water Board, which sum will be returned on receipt 
of a bona-fide Tender. 

Tenders, together with all documents received, are 
to be enclosed in a sealed cover endorsed ‘' Medron 
Water Scheme—Tender for Contract No. 13—Pipe- 
laying," and addressed to the undersinned and 
delivered not later than 10 a.m. on MONDAY, 19th 
December, 1960. 

Only Tenders from firms experienced in this type 
of work will be considered. 

The Board do not bind themselves to accept the 
lowest or any Tender. 

E. O. WHEALE, 


2 Clerk to the Board. 
Municipal Buildings, 
Penzance. 


____11th November, 1960. © ; 
WEST CORNWALL WATER’ BOARD. 


DRIFT WATER SCHEME. 
CONTRACT NO. 8, 


LUDGVAN AND TREVELYAN SERVICE 
RESERVOIRS. 


The Board invite FIYED-PRICE TEXINERS from 
exoerienced contractors for the CONSTRUCT'ON of 
TWO CONCRETE SFRVICE RESERVOIRS: Ludovan, 
with a capacity of 599,9NO aalions: and Treve'v>n, 
CommaaiaPacity of 150,000 gallons, on sites in West 


Tenders will be accepted for either or both 
reservoirs. 

<u reservoirs are of similar desian, being 
Ww nee ar in plan, w'th normally Reinforced Concrete 
he Co'umns and Flat Slab Roof. 
Bi ¢ General Conditions of Contract, Soecification, 
C of Quantities and Form of Tender fre this Contrert, 
PAnTine by the Engineers, HERBERT LAPWORTH 
Hn TNERS, 25 Victoria Street, Westminster, S.W.1, 
Y be obtained from the undersianed on or after 
amnday, the 21st November, 1960, on receipt of 
mente cation Stating the reservoir for which docu- 
£ S are required, and payment of a deposit of 





be by cheque for each reservoir, made payable to 
retur est Cornwall Water Board, which sums will be 
Tegt On receiot of a bona-fide Tender. 

enders, together with all documents received, are 


Were enclosed in a sealed cover endorsed ‘ D-ift 
addres Scheme—Tender for Contract No. 8," and 
than ao to the unders'oned and delivered not later 
Only eee on MONDAY, 19th December, 1960. 
a enders from firms experienced in this type 
> oe be considered. 
°o not bi 
lowest os ee Mees: bind themselves to accept the 


of 


E. O. WHEALE, 


lerk to the Board. 
Municipai Buildings, me 
Penzance. 


11th November, 1960. 


THE CONTRACT JOURNAL 


CONTRACTS 


METROPOLITAN BOROUGH OF 
WANDSWORTH. 


CONTRACTS. 


TENDERS invited for SUPPLY of MATERIALS and 
EXECUTION of WORKS for the three-year period 
commencing 1st April, 1961:— 

(a) Refuse Bins for Flats. 
(b) Cement. . ’ 
(c) Cleaning Rags and Oilman’s Sundries. 
(d) Coal. 
(e) Coke. 
(f) Diesel Oil for Motor Vehicles (Derv). 
(g) Dustbins. : 
Electric Lamps—Metal Filament and Electric 
Discharge. 
i) Electrical Works. 
) Fine and Coarse Aggregates. 
k) Granite Chippings and Dust. 
(1) Hire of Road Rollers. 
(m) Horticultural Sundries. 
(n) tron Castings. 
(o) Lubricating and other Oils. 
(p) Manhole Covers and Frames. 
(q) Mortar. 
(r) Paraffin and Fuel Oils. 
(s) Petroleum Spirit. 
(t) Polishes and Disinfectants. 
(u) Ready Mixed Concrete. 
(v) Refuse Storage Containers. = 
(w) Removal and Disposal of Street Sweepings. 
(x) Removal and Disposal of Surplus Materials. 
(y) Salt Glazed Ware. 
(z) Soaps and Bath Cubes. . 
(aa) Surface Dressing Carriageways with Bitumen 
and Tar. 
(bb) Toilet Paper. , 

Tender Forms, obtainable from Borough Engineer, 

must reach me by 10 a.m., 16th DECEMBER, 1966. 


J. NOEL MARTIN, 
Town Clerk. 


=~ 
> 


Municipal Buildings, 
Wandsworth, S.W.18. 


BOROUGH OF ACTON. 


RECONSTRUCTION OF SEWER. 


The COUNCIL invites TENDERS for RECON- 
STRUCTION WORK on secticn of 4ft. OUTFALL 
SEWER at PUMPING STATION, WARPLE WAY, 
Acton, W.3, including Installation of Penstock, Flume 
and Flow Recording Apparatus. Form of Tender 
may be obtained from the Borough Engineer, and 
must be returned to the TOWN CLERK, Town Hall, 
Acton, W.3, by 2nd DECEMBER, 1960. 


JTLONGDENDALE URBAN DISTRICT 
COUNCIL. 


PRIVATE STREET WORKS—H'!GHWAYS ACT, 1959. 


TENDERS are Invited for the MAKING-UP of 
MOORFIELD STREET and K'NG_ STREET, two 
adjacent streets in HOLLINGWORTH. 

The work comorises avorox. 1,859 sq. yd. of 
Tarmacadam Surfacing, Kerbing, and other incidental 
works. 

Drawings may be insovected, and Tender documents 
may be obtained on application to the Engineer and 
Surveyor at the undermentioned Offices, on payment 
of a deposit of £?, which will be refunted on receiot 
of a bona-fide Tender not subsequently withdrawn. 

Tenders, in plain sealed envelope endorsed ‘* Tender 
for Private Street Works," must reach the uncer. 
sianed not later than MONDAY, the 19th December, 
1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

W. SARGENT, 


Clerk of the Council. 
Council Offices, 
Ho'lingworth, 
Near Manchester. 
12th November, 1960. 


PDORKING URBAN DISTRICT COUNCIL. 


CLEANING AND DREDGING MILL POND. 


TENDERS are invited from exverienced contractors 
for EXCAVATION, OREDG'NG and CLEANING 
WORKS. Approx. area of pond 2'2 acres. 

Particulars from Engineer 2nd Surveyor. Tenders 
to be submitted to the undersigned «~ © *9 rearn 
him not later than 12 Noon on MONDAY, 19th 


December, 1960. 
F. G. SUTHERLAND, 
Clerk of the Council. 
Pipobrook, 
Dorking, Surrey. 
8th November, 1960. 


PDORKING URBAN DISTRICT COUNCIL. 
DEMOLITION—CLEARANCE AREAS. 


TENDERS are invited for the DEMOLITION of 
the FOLLOWING:— 
Church 


(1) 27 Proverties at 
Barley Mow Gardens. 
(2) Six Properties at Orchard Road. 
Particulars from Engineer and Surveyor. Tenders 


to be submitted to the undersigned so as to reacn 
him not later than 12 Noon on WEDNESDAY, 


7th December, 1960. 
F. G. SUTHERLAND, 
Cierk of the Council. 


Gardens and 


Pipobrook, 
Dorking, Surrey. 
8th November, 1960. 


LINCOLNSHIRE RIVER BOARD. 
SEA DEFENCE WORKS AT WINTHORPE AVENUE, 
SKEGNESS. 


TENDERS are invited from civil engineering 
contractors for the CONSTRUCTION of a NEW SEA 
WALL aovprox. 2,730ft. long and E'GHT SHEET 
ASPHALT GROYNES at Winthorpe Avenue, Skegness. 

The Sea Wal! consists of Reinforced Concrete 
Stepwork protected with a Toe of Steel Sheet Piling 
and surmounted with a Wave Return Wall. The pro- 
posed works also involve the Extensions to two 
Existing Timber and Grouted Stone Groynes and the 
Placing of approx. 100ft. of Gabion Work at the 
southern end of the new wall. 

Drawings, Specification, Bill of Quantities and 
Form of Tender may_be obtained from the Engineer 
to the Lincolnshire River Board, SO Wide Bargate, 
Boston, Lincs., on the payment of a deposit of £5 5s., 
which will be refunded on receipt of a bona-fide 
Tender not subsequently withdrawn, and the return 
of the documents. 

Tenders, sealed in a _ p'tain sealed envelope and 
endorsed ‘‘ Sea Defence Works at Winthorpe Avenue, 
Skegness," must be delivered to the undersigned not 
later than Noon on MONDAY, 19th December, 1960. 

G. E. PH'LLIPPO, 
Clerk of the Board. 

SO Wide Bargate, 

Boston, 
Lincs. 
November, 1960. 


SUPPLEMENT 893 


CONTRACTS 


BOROUGH OF COLWYN BAY. 
STREET LIGHTING CONVERSION SCHEME. 
CONTRACTS NOS. 1—7. 


TENDERS -re invited for the FOLLOWING WORKS 
and MATERIALS: 
CONTRACTS NO. 1.—Class “A” Lighting: Supply 
and Installation of 99 Class “A” Concrete 
CONNIAAS, together with Sodium Lanterns, 
etc. 
CONTRACT NO. 2.—Supply of 480 Class “BB” 
Concrete Columns. 
CONTRACT NO. 3.—Supply of 480 Sodium 
Lanterns, 60-W Sodium Lamps, and Control 


ear. 
CONTRACT NO. 4.—Suppiy of 270 Time 
Switches. 
CONTRACT NO. 5.—Erection and_ Installation 
of 480 Class “B" Lighting Units complete. 
CONTRACT NO. 6.—Laying of Cable Ducts. 
Coney NO. 7.—Removal of existing Gas 
mps. 

Separate Tenders are required for each Contract, 
and documents may be obtained from . le 
WILMAN, A.M.1.C.E., Borough Engineer and Sur- 
veyor, Whalley Range, Lansdowne Road, Colwyn Bay. 
Suppliers should note that the offer of alternative 
equipment for _each Contract will be welcomed, but 
that separate Tender documents will be required for 
each a'ternative; they must therefore state clearly 
the Contracts for which they require documents, and 
the number of documents required. 

Tenders, in plain sealed envelopes endorsed 
“* Street lighting Conversion Scheme, Contract No. 

," must be delivered to the undersigned not 
later than 12 Noon on SATURDAY, 3rd December, 














1960. 
HAROLD E. BRAITHWAITE, 
Town Clerk. 
Town Hall, 
Colwyn Bay. 
os 7th November, 1960. Yee a ee 
"THURROCK URBAN DISTRICT 


COUNCIL. 
ENGINEER AND SURVEYOR'S DEPARTMENT. 


DEMOLITION WORK—67/83 (ODD), 74/76 (EVEN), 
26/32 (EVEN), ST. CHAD'’S ROAD, AND 72/80 
(EVEN), CHRISTCHURCH ROAD, TILBURY. 


TENDERS are invited for the TAXING-OUT and 
DISPOSAL of REINFORCED CONCRETE FOUNDA- 
TIONS, inc'uding incidental works thereto, to the 
ABOVE PROPERTIES. 

Copies of the Form of Tender, Specification and 
Drawing may be obtained from the Eng'neer and 
Surveyor, Council Offices, Whitehall Lane, Grays. 

Tenders, accompanied by Specification, in a plain 
sealed envelope endorsed ‘ Demolition Works— 
Tilbury,"". must be delivered to the Clerk of the 
Council by not later than 12 Noon on TUESDAY, 
22nd November, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

A. E. POOLE, 


Clerk of the Council. 











Council Offices, 
Whitehall Lane, 
Grays. 


LEATHERHEAD URBAN DISTRICT 
COUNCIL. 


TENDERS are invited for ROAD JUNCT'ON 
IMPROVEMENT WORKS at LOWER ROAD, Great 
Bookham, including 130 lin. yd. Kerbing, 213 sq. yd. 
Footpath and 140 sq. yd. Lean-mix Concrete. 

_ Tender documents obtainable, and Plans may be 
inspected at the Engineer and Surveyor’s Department, 
Red House, Leatherhead. 

Tenders, in envelopes provided, to the undersigned 

by Noon, 24th NOVEMBER, 1960. 


J. EDE, 
Clerk of the Council. 


EAST KESTEVEN RURAL DISTRICT 
COUNCIL. 


EXTENSIONS TO ANW'CK SEWAGE DISPOSAL 
WORKS. 





CONTRACT NO. 1. 


TENDERS are invited for the CONSTRUCT'ON of 
EXTENSIONS to the SEWAGE D'SPOS4SL WORKS at 
Anwick, near S'eaford, Lincolnshire. The Extens’ons 
consist of new Settlement and Humus Tanks, Filter 
Beds, Sludge Drying Beds, and a Pumping Station 
with Storage Tanks, together w'th the Laying of 
some 280yd. of Qin. dia. SEWER from a nearby 
factory. 

Contractors wishing to tender should appiv to the 
Counc'l’s Consulting Engineers, MESSRS. JOHN H. 
HAISTE AND PARTNERS, 44/46 Bridge Street, Peter- 
borough, enclosing a deposit cheque value Three 
Guineas, made payable to the East Kesteven Rural 
District Council, such deposit to be refunded on 
receipt of a bona-fide Tender and the return of the 
documents. 

D-awings may be Inspected at elther the Council 
Offices or the Consulting Engineers’ Office. 

Tenders should be submitted to the undersigned 
not later than 12 Noon on WEDNESDAY, 14th 
December, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


A. P. HAZELTON, 
Clerk of the Council. 





Council Offices, 
18 Northgate, 
Sleaford, Lincs. 
8th November, 1960. ee 


FYLDE WATER 


TENDERS are invited for the FOLLOWING:— 
(a) Sulphate of Alumina. 
(b) Hvdrate of Lime. 
(c) Asbestos-Cement Pipes and Fittings. 
(d) Cement. 
(e) Gunmetal Ferrules. 
(f) Cast-lron Surface Boxes. 
Full particulars from the ENGINEER TO THE 
BOARD, Sefton Street, Blackpool. 
Tenders, bearing the appropriate title, but no 
other name or mark, must be delivered not later than 
DECEMBER 9th, 1960. 


FYLDE WATER BOARD. 
COLERIDGE ROAD DEPOT, BLACKPOOL. 


R re invited from exoerienced contractors 
for ene SUPOLY, DELIVERY and ERECTION of a 
PATENT ALUMINIUM CURTAIN WALLING for the 
ABOVE DEPOT. 

Further particulars and Tender documents from 
the ENGINEER TO THE BOARD, Sefton Street, 
lackpool. 
ee to be received not later than 13th 
DECEMBER, 1960, 
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CONTRACTS 
COUNTY 


COUNCIL. 
ROAD- 


DEVON 


TENDERS are invited for the SUPPLY of 


EN'S TOOLS during 1961 
” Forms of Tender and full particulars from COUNTY 


SUPPLIES OFFICER, Pinhoe Road Trading Estate, 


Whipton, Exeter. . 
EAS! SUFFOLK COUNTY COUNCIL. 


PRIVATE STREET WORKS. 


CONTRACT NO. 38. 


TENDERS are invited for MAKING-UP WINDRUSH 
ROAD, KESGRAVE, from its junction with the Trunk 
Road A.12 for a distance of approx. 519 lin. yd. 
in a southerly and easterly direction to its junction 


with Ashdale Road. , 
The works include a 16ft. Carriageway: Precast 


Concrete Kerbing; Footways; Surface Water Drainage; 
nd ancillary works. 
. The works will be subject to the 1.C.E. Conditions 
of Contract, Form of Tender, Specification, Bills of 
Quantities and Site Plan may be obtained from the 
County Surveyor, County Hall, lpswich, upon deposit 
of a sum of £2 2s., which will be refunded upon 
receipt of a bona-fide Tender which is not subsequently 
withdrawn, and return of all documents. The Drawings 
may be inspected at the County Surveyor'’s Office 
during normal working hours. 

Tenders, in plain sealed envelopes endorsed 
“Private Street Works—Kesgrave,"’ and bearing no 
mark or indication of the sender, should be delivered 
to the undersigned not later than 10 a.m. on 
MONDAY, 5th December, 1960. 

The Council do not bind themselves to accept the 


lowest or any Tender. 





G. C. LIGHTFOOT, 
Clerk of the County Council. 
County Hall, 

Ipswich. - 
ETON RURAL DISTRICT COUNCIL. 
HORTON AND WRAYSBURY PUBLIC 
WATERCOURSES. 

The above Council invite TENDERS for 


TRIMMING BACK and CLEARING THE BANKS of, 
and Removing Suckers, Weeds, Silt and Rubbish from 
the Bed of the ABOVE WATERCOURSES, and the 
CUTTING BACK and REMOVAL of LOW LIMBS or 
BRANCHES OVERHANGING THE STREAM, and the 
REMOVAL of DEAD and DYING TREES. The Water- 
courses have a combined length of about 400 chains 
of varying widths, depths and conditions. — , 

Particulars of the route and other information 
relating to the Watercourses, together with Form of 
Tender, may be obtained from MR. G. W. FROGGATT, 
B.Eng., A.M.I.C.E., Enaineer and Surveyor to the 
Council, at the Council Offices, Windsor Road, Slough, 
during ordinary office hours, on receipt of £1 1s., 
which will be refunded on receipt of a bona-fide 
Tender not subsequently withdrawn. 

Tenders are to be submitted in sealed envelopes 
(provided by the Council) endorsed ‘* Tenders for 
Watercourses,”” and are to be delivered to the under- 
signed by not later than 12 Noon on MONDAY, 
12th December, 1960. ; 

Contractors must submit particulars of their experi- 
ence in similar works and be prepared to furnish 
security for the fulfilment of the Contract. 

The Council do not bind themselves to accept the 
lowest or any Tender and will not be responsible for 
any expenses incurred by those tendering. 

G. L. BRIDGER, 
Clerk to the Council. 

Council Offices, 

Windsor Road, 
Slough, Bucks. 
17th November, 1960. 


BELFORD RURAL DISTRICT COUNCIL. 


TENDERS are invited from competent contractors 


for the FOLLOWING WORK:— 
(i) Regional Water Scheme—Glororum:— 
(1) Construction of a 120,000-gallon R.C. 
Reservoir at Glororum, near Bamburgh. 
(2) The Laying of approx. 2 miles of 4in. 
and Gin. dia. Spun-lron Main and other 
ancillary works to Bamburgh. 
(ii) Sea Outfalls at Seahouses:— 
Tidal Repair Work to the Surround and 
Supports of Two 12in. dia. Cast-Iron 
Pipe Outfalls across the rocks, each 
approx. 32S5yd. long. 
The contractor may tender for both 
schemes. 
Forms of Tender, Specification and Bills of Quan- 


either or 


tities for each scheme_may be obtained from_ the 
Council’s Consulting Engineers, Messrs. WATER- 
HOUSE AND ROUNTHWAITE, 165 Westmorland 


Road, Newcastle upon Tyne, 4, on payment of a 
deposit of Five Guineas, which sum will be refunded 
on receipt of a bona-fide Tender. 

Conditions of Contract and Drawings may he seen 
at the above Office and at the Council Offices in 
Belford during normal office hours. 

Tenders must be delivered to the undersigned not 
later than First Post, 10th DECEMBER, 1960. 

The Council. does not bind itself to accept the 
lowest or any Tender. 

(Signed) R. J. HOGG, 
J Clerk to the Council. 

Council Offices, 

54 High Street, 
Belford, Northumberland. 


STAFFORDSHIRE POTTERIES WATER 
BOARD. 


TITTESWORTH RESERVOIR SCHEME. 


271N. DIA. MAIN—LADDEREDGE TO 
STOCKTON BROOK. 


rs SIXED-PRICE ee are invited from manu- 
cturers experienced in the FOL 1 
oF ene en LOWING CLASSES 

(1) CONTRACT NO. 44.—Supply and Delivery 
of approx. S,060yd. of 27in. nominal dia. 
Steel Pipes and Specials. 

(2) CONTRACT NO. 46.—Supply and Delivery 
of 12 Sluice Valves, Gin. to 21in. dia., 
and 10 Air Valves. 

The General Conditions of Contract, Specification 
and Form of Tender for each of the above Contracts 
may be obtained from the undersigned. 

The completed Forms of Tender must be returned 
not later than 12 Noon on MONDAY, Sth December, 
1960, in the envelope provided, not bearing any 
name or mark indicating the sender, and endorsed 

Tender for 27in. dia. Steel Pipes and Specials— 
Contract No. 44," and ‘‘ Tender for Sluice Valves and 
Air Valves—Contract No. 46," respectively. 

Cc. V. BROWN, M.1.C.E., M.1.Mech.E., 
E M.1.W.E., 
Engineer and Manager and 

: Clerk to the Board. 

Engineer and Manager's Office, 

Albion Street, 

Hanley, 
Stoke-on-Trent. 


THE CONTRACT JOURNAL 


CONTRACTS 
BOROUGH OF EVESHAM. 
STREET LIGHTING. 





TENDERS are invited for the SUPPLY and 
INSTALLATION of the FOLLOWING: 

(a) 33 200-W Sodium Discharge Lighting Units, 
together with Auxiliary Equioment and 
Tubular Steel Columns, mounting height 
30ft., on Trunk Road A.435. 

(b) 20 Existing Steel Columns converted to 
200-W Sodium Discharge Lighting Units, 


together with Auxiliary Equipment, on 
Trunk Road A.433. 

(c) 41 140-W Sodium Discharge _ Lighting 
Units, together with Auxiliary Equipment 


and Tubular Stee! Columns, mounting height 
25ft., on Main Road A.44. 

Plans and Conditions of Contract may be inspected 
at, and Specifications, Bills of Quantities and Forms 
of Tender mav be obtained from, the Borough Sur- 
veyor, 106 High Street, Evesham, on receipt of a 
deposit of £2 2s., returnable after receipt of a 
bona-fide Tender not subsequently withdrawn. 

Tenders, in plain sealed envelopes endorsed “' Street 


Lightina,"” must be received by the undersigned not 
ae than Noon on WEDNESDAY, 7th December, 
1960. 


The Council do not bind themselves to accept the 
lowest or any Tender. 
N. F. DAVIES, 


Town Clerk. 
Town Clerk's Office, 
110 High Street, 
Evesham. 
3rd November, 1960. 


BOROUGH OF "NEWCASTLE-UNDER- 
LYME. 
SECONDARY MODERN 


BRADWELL COUNTY 
SCHOOL. 


SURFACE WATER SEWER AND TENNIS COURTS. 


TENDERS are invited for the CONSTRUCTION of 
avorox. 250 lin. yd. of 1S5in. dia. CONCRETE PIPE 
SURFACE WATER SEWER, Manholes, and incidental 
works, and FIVE TENNIS COURTS at the ABOVE 
SCHOOL. 

The work on the Tennis Courts comprises Excava- 
tion and Grading, Land Drainage Work, the Provision 
and Consolidation of Burnt Colliery Shale, Bituminous 
Macadam Surfacing and Chain Link Fencing. 

Plans may be inspected and Tender documents 
obtained from the Office of the Borough Engineer and 
Surveyor, Lancaster Building, High Street, Newcastle- 
under-Lyme, Staffs. 

Tender Forms (in duplicate) and Bill of Quantities 
must be completed and returned to me not later 
than 12 Noon on MONDAY, Sth December, 1960, 
in a plain sealed envelope endorsed ‘‘ Tender— 
Bradwell County Secondary Modern School——Surface 
Water Sewer and Tennis Courts."* 


Cc. J. MORTON, 
Town Clerk. 


CATERHAM_ AND __WARLINGHAM 
URBAN DISTRICT COUNCIL. 


RESURFACING OF CARRIAGEWAYS AND 
FOOTPATHS TO VARIOUS ROADS AT 
WARLINGHAM. 


TENDERS are invited from road surfacing contrac- 
tors for the CARPETING of approx. 8,300 sq. yd. 
of CONCRETE CARRIAGEWAYS, 3,545 sa. yd. of 
TARMACADAM CARRIAGEWAY and 2,800 sq. yd. 
of FOOTPATHS, together with Repairs to Kerbs and 
Carriageways, Resealing of Joints in Concrete Roads, 
and other minor works. 

The surfacing material is to be machine-laid and 
shall be either of a proprietary specification or in 
accordance with the relevant British Standard Speci- 
fications, and shall be to the approval of the Engineer 
and Surveyor. 

Forms of Tender, Specification and Bills of Quan- 
tities may be obtained, and Conditions of Contract 
inspected, on application to the Engineer and Surveyor, 
Council Offices, Caterham. 

Sealed Tenders, in the envelope provided, are to be 
returned to the undersigned not later than 4 p.m. 
on FRIDAY, 9th December, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

B. J. SMERDON, 


Clerk of the Council. 


Council Offices, 
Caterham. 


HALE URBAN DISTRICT COUNCIL. 
ROAD RECONSTRUCTION WORKS. 


FIXED-PRICE TENDERS are_ invited for the 
FOLLOWING RECONSTRUCTION WORKS: 

(a) Chapel Lane (Wicker Lane to Tithebarn 
Road)—approx. length 950ft. 

(b) Grove Lane (Meadow Way to near Wellfield 
Lane)—approx. length 830ft. 

Tendering documents and _ further information 
regarding either or both of the above obtainable from 
the Engineer and Surveyor on payment of £2, which 
will be returned on receipt of a bona-fide Tender not 
subsequently withdrawn. 

Tenders must be in plain sealed envelopes endorsed 
** Tender—Roadworks,"" and reach me by _ ist 
DECEMBER, 1960. 

R. W. HORSFALL, 


Clerk of the Council. 

Council Offices, 
Hale, 

Cheshire. b 

N ORTH DEVON WATER- BOARD. 


CONTRACT NO. 102. 
CONSTRUCTION OF STIBB CROSS WATER TOWER 


TENDERS are invited from experienced contractors 
for the CONSTRUCTION of a REINFORCED CON- 
CRETE WATER TOWER to contain 10,000 gallons at 
THORN MOOR, near Stibb Cross, in the Parish of 
Buckland Brewer, at a point approx. seven miles 
S.S.W. of Bideford. 

Copies of the Specification, Bill of Quantities and 
Form of Tender may be obtainéd from the_ Chief 
Engineer (North), Grenville House, 9 Boutport Street, 
Barnstaple (at whose Office the Drawings may_ be 
inspected), upon payment, by cheque only, of Two 
Guineas deposit, which will be repaid upon receipt of 
a bona-fide Tender and the return of all documents 
and Drawings supplied. 

Tenders, in plain 
‘Tender for Contract No. 
undersigned not later than 
DECEMBER, 1960. 

The Board does not bind 

R. T. SHEARS, 


lowest or any Tender. 
Clerk to the Board. 


sealed envelopes endorsed 
102,"" to be sent to the 
12 Noon on the 12th 


itself to accept the 


4 Barnfield Crescent, 
Exeter, 





November ]7 1960 








CONTRACTS 
N.A.T.O. COMMON IN FRASTRUCTURE 
SLICE VIII. 
NAVAL BASE INSTALLATIONs. 





Final notice is hereby given that | 

COMPETITIVE BIDS. will be ‘invited CRNATIONAL 

28th December, 1960, for the SUPPLY ‘ang fy tbout 

LATION of JETTY OIL FLOW-BOOM ‘EQuiNSTAL: 

at a_ P.O.L. Storage Depot to be built ent 

CAMPBELTOWN area of Scotland. In the 

@ approx. cost of the i 

and will comprise: — contract will be £32,099, 
ne complete Oil Flow-Boom Equi 

Seven 10in. Hose Co i Hment tor 

Th one Light Derrick, eS OMS aNd including 

_ The work will be carried out as : 

will be undertaken as a sub-contract ati which 

ack = bal contract for the constructt® 

epot. s th we 

invited shortly. | aM COMtract Will be 


It should be noted that the importati 
from sources outside of the United "Tiel labour 
be subject to restriction, and that permis: or cen 


in any case only be given on an Undertaking “oud 


the contractor would pay rates of 
hours and conditions of tabour not ton te Savane 
than those established for U.K. labour for theo 
or industry in the same area. © trade 
e closing date for the i i i 
28th FEBRUARY, 1961. Tt a. 
Firms wishing to bid must 
desire by application to the 
28th NOVEMBER, 1960. 
omen es Week after the 
pt of applications to bid, firms i 
invited must forward the following Tato tte 
(i) Statement of financial resources and Cridence 
a ot financial stability. widence 
ii etails of recent major contra 
for work of a comparable mata ~~ 
an indication of the value of each. 
Inquiries regarding bidding should be addressed 
Director - General, Navy Works, ADMIRAL y 
Chamberlain Way, inner, Middlesex, England aun, 
nfra - ¢ 
Equipment). (Sub-Contract —Flow-Boom 
a 
N.A.-T.O. COMMON INFRASTRUCTURE. 
SLICE Vill. 
BASE INSTALLATIONS, 


formally Notify 
address below i 


Closing date for the 





NAVAL 





Final notice is hereby given that IN 
COMPETITIVE BIDS will be invited on vaTONAL 
28th December, 1960, for the SUPPLY and INSTat’ 
Sones on ha age EQUIPMENT at a P.O.L. 

pot to oW 
area of cone e built in the CAMPBELTOWN 
e approx. i 
sat ai Brox. cost of the contract will be £32,000, 
(a) nor uty, on furnace fuel 
ree team Turbine driven ¢ 
Pumps about 1,100 cubic metres ne 
hour capacity each. 
One Steam driven Reciprocating Pump about 


oil:— 


80 cubic metres per hou t 
(b) For duty on white oils:— ie eae 
Three Electric Motor driven Centrifugal 


Pumps about 50 cubic me 
Th oer each. oe a ee 
ree lectric Motor driven Centrifugal 
Pumps about 22 cubic metr en 
Capacity each. —- 
(c) For duty on ballast:— 

One Electric Motor. driven Screw Displace- 
ment Pump about SO cubic metres 
per hour capacity. 

(d) For duty on water:— 
One Electric Motor driven Centrifugal Pump 


about 41 cubic metres 
capacity. e per hour 
One Diesel Engine driven Ditto Ditto. 


The work will be carried out as one contract, which 
vada be undertaken as a sub-contract within the 
ao ee ee on contract for the construction 
c . ids fo 
invited. shortly. r the main contract will be 

t should be noted that the importati 
from sources outside of the Unhod " Kinoten ae 
be subject to restriction, and that permission could 
io any case only be given on an undertaking that 
the contractor would pay rates of wages and observe 
hours and conditions of labour not less favourable 
than those established for U.K. labour for the trade 
or ve ay, in = same area. 

e closing date for th i i 
28th FEBRUARY 196). the receipt of bids will be 

Firms wishing to bid must 
desire by application to the 
28th NOVEMBER, 1960. 

Within one week after the 
receipt of applications to bid, firms wishing to be 
invited must forward the following information:— 

(i) Statement of financial resources and evidence 
_ Of financial stability. 
(ii) Details of recent major contracts completed 
for work of a comparable nature, including 
_. an indication of the value of each. 

_Inquiries regarding bidding should be addressed to 
Director - General, Navy Works, ADMIRALTY, 
Chamberlain Way, Pinner, Middlesex, England, quoting 
reference NWD /Infra/19 (Sub-Contract Pumps). 


COUNTY BOROUGH OF SOUTHEND-ON- 
SEA. 


OVERALLS. 
the SUPPLY of the 


formally notify their 
address below by 


closing date for the 


TENDERS are 
FOLLOWING: 

470 Suits of Navy Blue Drill Overalls, X3111, 
or similar quality, comprising $.B. Jacket 
and B.B. Trousers, with detachable buttons 
and with “S.S.C."’ embroidered in tin. red 
lettering on each side of jacket collar and 
at top of bib. Complete list of sizes will be 
supplied to the successful tenderer. 

Forms of Tender are obtainable from the Director 
of Public Cleansing, 95 London Road, Southend-on- 
Sea, upon application. 

Tenders, to be received by 3 p.m. on MONDAY, 
Sth December, 1960, are to be addressed to the 
TOWN CLERK, Municipal Buildings, Southend-on-Sea, 
Essex, in plain sealed envelope endorsed “ Tender for 
Overalls," and should be accompanied by a samp’ 
of the material offered. ft 

The Corporation do not bind themselves to ace? 
the lowest or any Tender. 


CITY OF MANCHESTER 


TENDERS invited for the ERECTION of a BOWLS 
PAVILION at PHILIPS PARK, BRADFORD. 50 

Bill of Quantities from CITY ARCHITECT, Po 
Box 488, Town Hall. returnable 
DECEMBER Sth. 


CITY OF MANCHESTER 


TENDERS are re-invited for the SUPPLY of Rand 
aera a during the 12 months comme! 
ist January, 1 . 

Tender Forms, returnable by 1st DECEMBER, by 
from the CITY SURVEYOR, Town Hall, Manchester 


invited for 


Tenders 
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CONTRACTS 


NGUS COUNTY COUNCIL. 


WATER SUPPLY FIRST PHASE— 
DISTRIBUTION MAINS. 


CONTRACTS NOS. 6/2, 7/1, ETC. 


shortly to be invited for the ABOVE 
TENDERS which comprise Supplying and Laying 
CONTRAT | miles of 12in. Steel and 14 miles of 
Oe gin. Gin., 4in., 3in. and 2in. dia. Asbestos- 


jem Pipes 

Cemen * wishing contract documents should 

pot, te, CoUntY , EDOInEET, again”, gaulisings 

a than 30th , i 

Forfar, not later IAN A. MACKNIGHT, 
County Clerk. 








LOCH LEE 





County Buildings, 
‘orfar. = — a a a 
ai GOMERYSHIRE COUNTY 
MONTGOM COUNCIL. 
COUNTY SURVEYOR'S DEPARTMENT. 


ntgomeryshire County Council Is prepared 
The TENDERS for the year ending 31st March, 
1962, for the FOLLOWING:— 5 
(1) ella Tarmacadam and Bituminous 
aca . 
(2) Renned Tar, Bitumen and other Compounds 
for Surface Treatment of Roads. 





(3) Glazed Socketed and Concrete Pipes, 
Concrete Kerbs and Paving Flags. 
Cement. 

% Hire of Rolling Plant. 

(6) Haulage. 


(7) Hire of Tractors and ancillary Equipment. 
specification and Form of Tender can be obtained 
on receipt of a stamped addressed envelope, on 
application to the undersigned, and applicants are 
asked to state for which item they wish to tender. 
Tenders, sealed and endorsed, must be delivered, 
in the envelope provided, to the County Clerk's Office, 
Welshpool, by the First Post on DECEMBER 12th, 


i Council does not bind Itself to accept the 


or any Tender. 
aes MEURIG |. DAVIES, 
County Surveyor. 
County Surveyor’s Department, 
County Offices, 
Welshpool. 
10th November, 1960. 


COUNTY BOROUGH OF ~ BLACKPOOL. 


TENDERS (by 2,30 p.m., FRIDAY, 2nd December) 
are invited for the IMPROVEMENT of ST. WALBUR- 
GAS ROAD, between Newton Drive and Poulton 
Road, comprising the following, together with Footpath 

rks:— 
= (a) Widening, Reconstruction § in 

Surfacing for a _ tength of 
lin. yd. 

(b) Construction of a 
ground for a 
lin. yd. 

(c) Construction 
Carriageway 
Asphalt. 


part, and 
approx. 620 


new Road through open 
distance of approx. 713 


of a 150yd. dia. Roundabout, 
Surfaced with Hot Rolled 


Provision is made in the Bill of Quantities for 
alternative form of carriageway construction. 

Particulars and Form of Tender from ARTHUR 
HAMILTON, 8.Sc., Borough Surveyor, P.O. Box 17, 
Municipal Buildings, Blackpool, on payment of £2 


deposit 

BOROUGH OF _ RAWTENSTALL, 

ASPHALT SURFACING—-BACUP ROAD (A.681) 
AND BURNLEY ROAD EAST (8.6238). 


TENDERS are invited for the LAYING of approx. 
5,030 sq. yd. of 1'2in. thick HOT ROLLED ASPHALT 
CARPET, together with approx. 105 tons of HOT 
ROLLED ASPHALT REGULATING COURSE. 

Contract documents may be obtained from the 
Careegh Engineer and Surveyor, Town Hall, Rawten- 
stall. 

Sealed Tenders, in the envelope provided, must be 
returned to the undersigned not later than 12 Noon 
on MONDAY, the 28th November, 1960. 

(Signed) COLIN CAMPBELL, 
Town Clerk. 
Town Hall, 
Rawtenstall, 
Rossendale, 
Lancs. 
November, 1960. 


BOROUGH OF WEYMOUTH AND 
MELCOMBE REGIS. 


MAIN DRAINAGE OF JORDAN VALLEY—STAGE II. 
W29/2 CONTRACT 6. 


TO CIVIL ENGINEERING AND PUBLIC WORKS 
CONTRACTORS. 


Th above Council is prepared to receive TENDERS 
from experienced contractors for the CONSTRUCTION 
of approx. 9SOyd. of small dia. SEWERS and Rising 
Main, the Construction of a Sewage Pumping Station, 
and other ancillary work. 

Particulars and Specifications may be obtained, 
and Plans may be inspected at the Offices of the 
Council's Consulting Engineers, MESSRS. HOWARD 
HUMPHREYS AND SONS, West Street, Epsom, Surrey, 
on and from. Monday, 21st November, 1960, until 
Friday, 9th December, 1960, between the hours of 
10 am. and 4 p.m., upon the payment of a deposit 
of Five Guineas, by cheque made payable to the 
Weymouth Borough Council, which deposit, after the 
Council! has reached a decision, will be returned to 
each contractor who has submitted a bona-fide Tender 
which has not subsequently been withdrawn and has 
returned all documents and Drawings. 

Tenders are to be on the official form and are to 

delivered to the undersigned, in sealed envelopes 
endorsed “* Tender for Main Drainage of Jordan Valley 
—W29/2 Contract 6," but bearing no name or other 
rae indicating the sender, not later than Noon on 

IDAY, 16th December, 1960. 

' The Council do not bind themselves to accept the 
Owest or any Tender. 


E. J. JONES, 
Town Clerk. 
Town Clerk's Office, 
Weymouth, 
—___ Dorset. ; are 
MANCHESTER CORPORATION 
WATERWORKS. 


, TENDERS invited for the SUPPLY and DELIVERY 
Of the FOLLOWING: — 

Specification No. 94.—Sluice Valves (3in. to 12in. 

diameter). 

Specification No. 95.—Cast-Iron Manhole Covers, 

5 Valve Hydrant Boxes, etc. 

Pecification No. 96.—Cast-lron Pipe Fittings to 
Tend B.S.S. Class "'C'' Schedule 
1960) er Forms (returnable by 30th NOVEMBER. 
SEcRETA Specifications, etc., obtainable from the 
M ARY, Waterworks Offices, Town Hall, 
anchester, 2. 


THE CONTRACT JOURNAL 


CONTRACTS 


FLINTSHIRE COUNTY 


PAINTING OF BRIDGES. 


Separate TENDERS are invited for CLEANING BY 
GRIT or SANDBLASTING AND WIRE BRUSHING 
and the REPAINTING of the FOLLOWING: 

(a) Queensferry Bridge, on the Dolgellau-South 
of Birkenhead Trunk Road A.494; and 

(b) Voryd Bridge, Rhyl, on the A.S48 North 
Wales Coast_ Road. 

Separate Forms of Tender and Contract documents 
may be obtained from the County Surveyor, 
Liwynegrin, Mold, Flintshire, on payment of £5 
deposit, returnable on receipt of a bona-fide Tender 
not subsequently withdrawn. 

The documents may be inspected in respect of both 
bridges at the County Surveyor’s Office, Liwynegrin, 
Mold, and in respect of Voryd Bridge, also at the 
Denbighshire County Surveyor'’s Office, Clwyd Street, 
Ruthin, during normal working hours, excluding 
Saturdays. 

Tenders, on the forms provided, must reach my 
Office by not later than Noon, 7th DECEMBER, 1960. 

W. HUGH JONES, 
Clerk of the Flintshire County Council. 

County Buildings, 

Mold. 


SURREY COUNTY _ COUNCIL. 
HIGHWAYS AND BRIDGES DEPARTMENT. 


TENDERS are invited for MAKING-UP MANOR 
LEA, MILFORD, with Tarmacadam Surfacing, Foot- 
ways, Kerbing, etc. (approx. length 270yd.). 

Documents, obtainable from Office of County 
Engineer, County Hall, Kingston-upon-Thames, where 
Drawings may be inspected, are returnable by 9th 
DECEMBER, 1960, to the CLERK OF THE COUNCIL, 
County Hall, Kingston-upon-Thames. 

No Tender will be received except in a plain sealed 
envelope bearing the words ‘‘ Tender for Manor Lea, 
Milford.” 


COUNTY BOROUGH OF BOURNEMOUTH. 
BOROUGH ENGINEER'S DEPARTMENT. 
DECK CHAIRS, CANVAS, ETC. 
invited for 


COUNCIL. 





TENDERS are the SUPPLY of the 
WING:— 

ae 2,000 Wooden Deck Chairs, 17in. Turkey 

Red Canvas, or 16in. Synthetic Material 

(to be chosen_ from samples submitted). 

(2) 500 Wooden Deck Chairs, Frames_ only. 

(3) (a) 12,000yd. Cotton Deck Chair Canvas, 


1402z., 36in., 17in. wide and selvedged, 

vat-dyed — 6,000yd. Orange and 

6,000yd. Dark Green. Colours to be 

approved by the Borough Engineer. 
° 


, 
(b) 12,000yd. Synthetic Material 16in. 
wide. 

(4) 800yd. Striped Cotton Deck Chair Canvas, 
1402., 36in., 17in. wide and selvedged. 

(5) 1,000yd. Green Canvas, 1802., 36in. 
Specification, etc.,_ for chairs obtainable from 
Borough Engineer. Tender Forms are issued for 


Items (1) and (2) only. 

Price to include delivery to Beach Depot, Norwich 
Road, Bournemouth. Delivery of canvas to _ be 
completed between April and July, 1961, chairs first 
week of April, 1961. Samples must be submitted. 

The Council does not undertake to accept the 
lowest or any Tender. 

Tenders, in plain sealed envelopes, appropriately 
endorsed, but bearing no mark or name indicating the 
sender, must reach me by the 7th OCEMBER, 1960. 

A. LINDSAY CLEGG, 





Town Clerk. 
_Bournemouth. _ ae col et amaha ael 
BOROUGH OF HORNSEY. 
TENDERS are invited for the FOLLOWING:— 


(a) Supplying and Laying of Hot Rolled Asphalt 
Wearing Course (Granite or Slag Aggregate) 
1'4in. thick. Approx. 500 tons. 

(b) Supply only of Hot Rolled Asphalt Base 
Course (Granite or Slag Aggregate). Approx. 
800 tons. , 

Documents from Borough Engineer, Town Hall, 
The Broadway, N.8, to be returned to me by Noon 
on MONDAY, Sth December, 1960. 

W. B. MURGATROYD, 
Town Clerk. 


City “OF BIRMINGHAM. 
TO PUBLIC WORKS CONTRACTORS. 


The PUBLIC WORKS COMMITTEE invite TENDERS 
on a Fixed-price Basis for Measure and Value 
Contracts for the FOLLOWING: 

(a) Reconstruction of Bordesley Green (Part) 
from Blake Lane to Belchers Lane. 

(b) Kings Road Widening from Kingstanding 
Road to Queslett Road. 

(c) Aldridge Road Widening (Part) 
College Road to Canal Bridge. 

(d) Construction of Second Carriageway_ and 


from 


Sewer at The Middle Ring Road (Part), 
Ladywood, between Morville Street and 
Grosvenor Street West. 


Copies of the Specifications, Bills of Quantities and 
Forms of Tender may be obtained on payment of 
£2 2s. for each Contract at the Office of SIR 
HERBERT J. MANZONI, City Engineer and Sur- 
veyor, Civic Centre, Birmingham, 1, to whom all 
cheques should be made payable. The deposits will 
be returned on receipt of bona-fide Tenders. 

Plans for the Roadworks can be seen at Room 
339 and those for the Sewer Work in connection 
with Contract (d) at Room 39, Civic Centre, 
Birmingham, 1. 

Tenders, enclosed in the envelopes provided for the 
purpose, must be sealed and delivered to the Town 
Clerk's Office (Room No. 8.21), Council House, 
Birmingham, 1, not later than 12 Noon on WEDNES- 


DAY, 30th November, 1960, when they will be 
opened. Tenders received after that time will be 
rejected. 


The Committee do not bind themselves to accept 
the lowest or any Tender. 
T. H. PARKINSON, 


Town Clerk. 
Council House, 
Birmingham, 1. 


BENFLEET URBAN DISTRICT COUNCIL. 
PROVISION OF OMNIBUS PASSENGER SHELTERS. 


TENDERS are invited for the SUPPLY or SUPPLY 
and ERECTION of Eight CANTILEVER TYPE SMALL 
SHELTERS on various sites within the Urban District. 
Further details can be obtained from the Engineer 
and Surveyor at the address below. 

Tenders to be returned to me by not later than 


16th DECEMBER. 
D. GRUDGINGS, 
Clerk of the Council. 
Council Offices, 
Thundersley. 


SUPPLEMENT 897 


CONTRACTS 


WEST SUSSEX COUNTY COUNCIL. 


A.27_ TRUNK ROAD—IMPROVEMENT NEAR 
FORMER POLING BRICKWORKS, ARUNDEL. 


Public works contractors wishing to TENDER for 
the ABOVE ROAD IMPROVEMENT SCHEME, in- 
volving the Widening and Realignment of the existing 
Carriageway to 33ft. over a length of SOOyd., the 
Construction being either Lean-mix Concrete Granular 
Base or Premixed Waterbound Macadam Base with a 
Bituminous Surfacing, should submit their names to 
MAURICE MILNE, B.Sc., M.I.C.E., M.I.Mun.E., 
A.M.1.Struct.£., A.M.T.P.1., County Engineer and 
Surveyor, County Hall, Chichester, not later than First 
Post on MONDAY, 21st November, 1960. 

T. C. HAYWARD, 


Clerk of the Cou il. 
County Hall, nty Council 


Chichester. 
__November, 1960. 


CHESHIRE COUNTY COUNCIL. 
ROADS AND BRIDGES DEPARTMENT. 


ADSWOOD-STOCKPORT CLASS Ill ROAD— 
CHEADLE BIRD HALL LANE IMPROVEMENT. 


TENDERS are invited for the LOWERING of th 
CARRIAGEWAY under the Railway Bridge and the 
CONSTRUCTION of a REINFORCED CONCRETE 
ar aaieiee ae ee the Railway Embank- 

jacent to the Bridge, t h i 
Brainage poe gh A 4 ig ogether with incidental 
endering documents may be obtained from th 
undersigned on payment of a deposit of Two Guineas 
(£2 2s.), by crossed cheque made payable to the 
ae County Council, which deposit will be 
n on receipt of a bona- 
Sey withdrawn. ee an 
enders must be forwarded in plain sealed e 1 
endorsed ‘* Bird Hail Lane Improvement,” to the Clerk 
of the County Council, County Hall, Chester, and 
must be received by him not later than Noon on 
TUESDAY, 6th December, 1960. No Tenders received 
ne _- — — will be considered. 
€ County Council do not bind th 

accept the lowest or any Tender. —— 
DAY, 











C. G. 
10th November, 1960. County Surveyor. 


BOROUGH OF _ GODALMING. 
CLASSIFIED ROADS PROGRAMME, 1960/61. 
HURTMORE ROAD SURFACE WATER SEWER. 


TENDERS are invited from experienced contra 
for the CONSTRUCTION of a SURFACE SEWER 
within the Borough, comprising the FOLLOWING: 
oe a lin. yd. of Qin. Sait Glazed Ware 
Approx. SSS lin. yd. of 12in. Granolithic Precast 
Concrete Pipes, together with appurtenant 
— woe such as Manholes. 
rac ocuments may be obtained from th 
Borough Surveyor, Branksome, Filmer Grove, Godaim= 
ing, on Serna = ee Guineas deposit, returnable 
ona- 
withdrawn, le Tender not subsequently 
. lenders, in plain sealed envelopes endorsed 
on Road Pg nny Water Sewer,”” must be 
Oo me not later than 10 a.m. 
the 12th December, 1960. oT 
The Council does not bind 
lowest or any Tender. 











itself to accept the 


R. C. HODGINS, 


Municipal Buildings, Town Clerk. 


Bridge Street, 
Godalming. 
10th November, 1960. 


BOROUGH OF SUTTON COLDFIELD. 
HIGHWAYS ACT, 1959. 
PARK VIEW ROAD AND JERVIS CRESCENT. 


TENDERS are invited for the MAKING-UP of th 
UNADOPTED PARTS of the ABOVE ROADS. 7 
Tender documents may be obtained from the 
Borough Engineer on payment of a deposit of £2 
(Two Pounds), which is returnable on receipt of a 
bona-fide Tender not subsequently withdrawn. 
Tenders, in plain sealed envelopes endorsed “ Park 
ee eee iar A be delivered 
rsigned not later than 
Sth December, 1960. Se ae 
J. P. HOLDEN, 


Town Clerk. 











The Council House, 
Sutton Coldfield. 
9th November, 1960. 
CATERHAM_ AND WARLINGHAM 
URBAN DISTRICT COUNCIL. 
LIMPSFIELD ROAD (B.269) IMPROVEMENT. 
WARLINGHAM GREEN TO CHELSHAM. 


TENDERS are invited for the WIDENING and 
IMPROVEMENT of Limpsfield Road from Warlingham 
Green to Chelsham. 

The works include the Realignment of approx. 
1,700 lin. yd. of Kerb, 2,000 cu. yd. of Excavation, 
the Construction of 4,500 sq. yd. of new Reinforced 
Concrete Carriageway, 11,500 sq. yd. of Hot Rolled 
Asphalt Surfacing, the Construction of 3,000 sq. yd. 
of new Bituminous Macadam Footpaths, and other 
incidental works. 

Copies of the Bill of Quantities, Specification, 
Drawings and Form of Tender may be obtained on 
application to the Engineer and Surveyor, Council 
Offices, Caterham, with a deposit of £2 2s., which 
is returnable upon receipt of a bona-fide Tender. 

Tenders, in the envelope provided, are to be 
returned to the undersigned not later than 4 p.m. on 
TUESDAY, 6th December, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

B. J. SMERDON, 


Clerk of the Council. 





Council Offices, 
Caterham, 
Surrey. 


WORTLEY RURAL DISTRICT COUNCIL. 
OVER-ROOFING OF SPOONER MK. 4 BUNGALOWS. 


TENDERS are invited for OVER-ROOFING with 
INSULATION and FELTING, together with — all 
ancillary works, to 79 occupled SPOONER MK. 4 
BUNGALOWS. 

Specification, Bills of Quantities and Form of Tender 
to be obtained from the Engineer and Surveyor, 
Council Offices, Grenoside, near Sheffield. 

Tenders to be delivered to the undersigned not 
later than 12 Noon, THURSDAY, 1st December, 1960. 

ADRIAN M. KELLY, 
Clerk of the Council. 











898 SUPPLEMENT 
CONTRACTS 
STAFFORDSHIRE COUNTY COUNCIL. 
AMBULANCE SERVICE. 


TENDERS FOR UNIFORMS, ETC. 


The Staffordshire County Council invite TENDERS 
for the SUPPLY of the UNDERMENTIONED ARTICLES 
of UNIFORM to the_ approx. numbers stated:— 

(a) 250 Pairs of Trousers. 
(b) Five Skirts. 

(c) 130 Tunics. 

(d) 175 Lightweight Jackets. 
(e) 130 Caps. 

(f) 60 Greatcoats. 

(g) 45 Raincoats. 

Forms of Tender can be obtained from the County 
Medical Officer of Health, County Buildings, Stafford, 
and Tenders must be received by the undersigned 
not later than the 3rd DECEMBER, 1960. 

T. H. EVANS, 
Clerk of the County Council. 

County Buildings, 

Stafford. 


HERTFORDSHIRE ~ COUNTY COUNCIL. 


RECONSTRUCTION OF ROAD BRIDGE. 


TENDERS are invited for the RECONSTRUCTION 
of a ROAD BRIDGE over the River Colne Channel 
(generally dry), near the entrance to NORTH 
MYMMS PARK. : , 

The bridge is on an unclassified road carrying light 
trafic between the Park entrance and North Mymms 
Church. a 

The work comprises the Demolition of the existing 
Steel Girder Bridge of span 30ft. and roadway width 
12ft., and the Construction of a New Reinforced 
Concrete Slab Deck on R.S.J.s, using the existing 
Abutments, together with Road Surfacing in Gravel 
Asphalt, Kerbs, etc., and the Provision of a Temporary 
Road Diversion Structure. - 

Contract documents and Drawings may be obtained 
from the County Surveyor, Herts. County Council, 
County Hall, Hertford. 

Tenders are to be returned to the CLERK OF THE 
COUNTY COUNCIL by 10 a.m. on 14th DECEMBER, 


1960. 
The County Council does not bind itself to accept 


the lowest or any Tender. : 
BOROUGH OF EDMONTON. 


TENDERS are invited for the CONSTRUCTION of 
a NINE-STOREY BLOCK of 40 MA!SONNETTES and 
FIVE AGED PERSONS’ DWELLINGS, within the 
Borough. 

A copy of the Drawings, Conditions of Tender and 
Conditions of Contract may be inspected at the Office 
of the Borough Architect. 

Applications for Form of Tender and Bills of 
Quantities, accompanied by a deposit of Two Guineas 
(which will be refunded only on receipt of a bona-fide 
Tender and other Contract documents), must be made 
to the Borough Architect, Town Hall, Edmonton, not 
er than First Post on FRIDAY, 25th November, 
1960. 

Tenders, sealed in the endorsed envelope provided, 
must be delivered to the undersigned not later than 
12 Noon on TUESDAY, 13th December, 1960. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
H. BACKHOUSE, 


Town Clerk. 
Town Hall, 
Edmonton, N.9. 
15th November, 1960. 


CITY OF HEREFORD. 
CONSTRUCTION OF CITY MARKETS OFFICE 
BUILDING. 


TENDERS are invited for the CONSTRUCTION of 
a TWO-STOREY MARKETS OFFICE BUILDING 
having an approx. floor area of 2,200 sq. ft. 

Contract documents may be obtained from the 
Office of the City Surveyor, MR. F. MARGERISON, 
A.M.1.C.E., on deposit of Two Guineas, refundable 
on receipt of a bona-fide Tender not subsequently 
withdrawn. 

Tenders, in the envelope provided, and bearing no 
mark or indication of the sender, must be delivered 
to me not later than 9 a.m. on MONDAY, 28th 
November, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

J. A. WESTON, 


Town Clerk. 
Town Hall, 
Hereford. 
November, 1960. 


‘THE URBAN DISTRICT COUNCIL OF 
ABERDARE. 


(1) CONCRETE APRONS AND CANOPIES. 
(2) FENCING. 


TENDERS are invited from experienced contractors 
for (1) CONSTRUCTING CONCRETE APRONS and 
CANOPIES to DWELLINGS: and (2) ADDITIONAL 
FENCING at MORIAH PLACE HOUSING SITE, 
LLWYDCOED, under the supervision of MESSRS. T. 
ALWYN LLOYD AND GORDON, Architects, Cardiff. 

Tender documents may be obtained on payment 
of a deposit of £1 for each of the works to the 
Engineer and Surveyor, Vestry Hall, Aberdare. 

Tenders, in plain sealed envelopes bearing no mark 
or indication of the sender, but endorsed ‘‘ Aprons 
and Canopies "’ or ‘‘ Fencing—Liwydcoed,"’ must reach 
me on or before 9th DECEMBER, 1960. 

D. lear 
erk of th . 
Town Hall, the Council 
Aberdare. 
10th November, 1960. 


ORPINGTON URBAN _ DISTRICT 
COUNCIL. 


SURFACE WATER DRAINAGE SCHEME—PART 2. 


FIXED-PRICE TENDERS are invited for the 
CONSTRUCTION of the ABOVE SCHEME, comprising 
approx. 3,677yd. of 4S5in. down to Qin. dia. Concrete 
and Salt Glazed Pipes. About 962yd. of this will be 
constructed in tunnel. 
ot aetee eee ae had considerable experience 

y work; also the i ipeli 
- funnel construction of pipeline 
ontractors desirous of tendering for this wo 
should submit their names to me not later than he 
3rd DECEMBER, 1960. Applications should be accom- 
panied by a deposit of £2, which will be returned 
on receipt of a bona-fide Tender, together with all 
documents supplied, and not subsequently withdrawn. 
L. W. eee 
ave ngineer ° 
Civic Offices, , ae 
The Walnuts, 
High Street, 
Orpington, Kent. 


10th November, 1960. 


THE CONTRACT JOURNAL 


CONTRACTS 
BOROUGH OF LUTON. 
LEAGRAVE HIGH STREET IMPROVEMENT. 


for IMPROVEMENT WORKS, 


TENDERS invited 
including approx. 5SO0yd. Qin. Surface Water Sewer, 
1,000 cu. yd. Excavation, 800 sq. yd. Widening to 


Carriageway, and 1,200 sq. yd. Footpath Construction. 
Tender documents from Borough Engineer, Town 
Hall, Luton, on payment of £2 2s. deposit, returnable 
after receipt of bona-fide Tender not subsequently 
withdrawn. Cheques payable Luton Corporation. 
Tenders to TOWN CLERK, Town Hall, Luton, by 
Noon, MONDAY, 28th November, 1960. 


BOROUGH OF LUTON. 
CHALTON TRUNK SEWER. 
CONTRACT NO. 16. 


TENDERS invited for CONSTRUCTION of approx. 
2,960 lin. yd. 39in. dia. CONCRETE SEWER IN 
TUNNEL, 133 lin. yd. 39in. dia. CONCRETE SEWER 
IN TRENCH, 655 lin. yd. twin 21in. dia. CAST-IRON 
SEWER IN TRENCH, 19 Concrete Segment Manholes 
and an Entrance Chamber to an_ Inverted Siphon. 
Works to be carried out between Leagrave Common 
and Chalton Village, five miles N.W. of Luton. 


General Conditions of Contract, Specification and 
Bills of Quantities obtainable from the Council's 
Consulting Engineers, MESSRS. J. D. AND D. M. 


WATSON, MM.I.C.E., 67 Tufton Street, Westminster, 
S.W.1, on or after 21st November, 1960, on payment 
of a deposit cheque (payable Luton Corporation) of 
Ten Guineas, refundable only to contractors who 
submit bona-fide Tenders and return all documents 
and Drawings. 

Tenders to TOWN CLERK, Town Hall, 
Noon on MONDAY, 2nd January, 1961. 


BOROUGH OF WREXHAM. 


DEMOLITION OF GLYNN CINEMA, STABLES AND 
WALL, AND CONSTRUCTION OF CAR PARK. 


TENDERS are invited for the ABOVE in the 
FOLLOWING ALTERNATIVES:— 
(a) Demolition of Glynn Cinema. 
(b) Demolition of Stables and 
Construction of bao Park. 
r 


Luton, by 


Wall, and 


(c) Demolition of Giynn Cinema. Stables and 
Wall, and Construction of Car Park. 


Applications for Specification, Tender Forms, etc., 


from the BOROUGH ENGINEER AND SURVEYOR, 
“Bodhyfryd,"”” 31 Chester Street, Wrexham, enclosing 
deposits of £1 1s. for each contract. 

Closing date for receipt of Tenders, 12 Noon, 
9th DECEMBER, 1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 

Guildhall, 

Wrexham. 
November, 1960. 
WOODBRIDGE URBAN _ DISTRICT 
COUNCIL. 


SUPPLY OF ELECTRIC PUMP AT 
WOODBRIDGE WATERWORKS. 


The Council invite TENDERS for the SUPPLY of 
ONE SELF-PRIMING CENTRIFUGAL PUMP, coupled 
with Flexible Coupling to approx. a 10-h.p. 400-V 
3-phase SO-cycles Electric Motor, mounted on a 
Cast-iron Bedplate, complete with Matching Flanges, 
Footvavie and Strainer. 

A full Specification can be obtained on application 
from the Council's Water Engineer, Eden Lodge, 
Woodbridge, Suffolk. 

Tenders, in suitably endorsed envelopes, should be 
received by the CLERK OF THE COUNCIL at the 
above address by First Post on TUESDAY, 29th 
November, 1960. 


SKEGNESS URBAN DISTRICT COUNCIL, 
LINCOLN ROAD—FOUL SEWER EXTENSION. 


FIXED-PRICE TENDERS are invited from experi- 
enced contractors for the SUPPLY and LAYING of 
283 lin. yd. 12in. dia. SPUN-IRON PIPE SEWER 
(average depth 15ft.), 100 lin. yd. Qin. dia. S.G.W. 
PIPE SEWER (average depth 8ft.), Five Reinforced 
Precast Concrete Manholes, and ancillary works. 

Specification, Bills of Quantities and Tender docu- 
ments may be obtained from, and Drawings inspected 
at, the Office of the Engineer and Surveyor, Town 
Hall, Skegness, during usual office hours. A fee of 
£2 is payable and returnable on receipt of a bona- 
fide Tender not subsequently withdrawn. 

Tenders must be delivered to the undersigned, in 
a plain sealed envelope endorsed * Lincoln Road Foul 
Sewer,"’ not later than Noon on SATURDAY, 10th 
December, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

MILTON TURNER, 
Clerk of the Council. 


Town Hall, 
Skegness. 
11th November, 1960. 
LLYN CONWY WATER BOARD. 


REGIONAL WATER SCHEME. 


INTAKE WORKS, TREATMENT WORKS AND 
RESERVOIR. 


REFERENCE C.19/2. CONTRACT 4. 


TO CIVIL ENGINEERING CONTRACTORS 
EXPERIENCED IN WATERWORKS CONSTRUCTION. 


TENDERS are invited for the CONSTRUCTION, in 
NORTH WALES, of a LAKE INTAKE, a TREATMENT 
WORKS for 9.75m,. gallons per day, and a TREATED 
WATER RESERVO'R of 150,090 gallons capacity, 


together with Access Road, Buildings, Mains, and 
other incidental works. 

Contract documents may be obtained from the 
Consulting Engineers, MESSRS. HOWARD HUM- 
PHREYS AND SONS, West Street, Epsom, Surrey 


(where Drawings may be seen or ordered), on or 
after Monday, 14th November, 1960, between 10 a.m. 
and 4 p.m., until Friday, 25th November, 1960, 
upon payment of Five Guineas made payable to the 
Liyn Conwy Water Board. This deposit will be returned 
on submission of a bona-fide Tender not subsequently 
withdrawn, 

Tenders are to be made on the official form and 
must be delivered to the undersigned, in plain sealed 
envelopes endorsed ‘*‘ Tender for Treatment Works,"’ 
1 og than Noon on FRIDAY, 30th December, 

The Council do not undertake to accept the lowest 


or any Tender. 
W. BROOKES PARRY, 
/ Clerk of the Llyn Conwy Water Board. 
Council Offices, 
34 Water Street, 
Rhyl, 
North Wales. 


November 17 1960 


CONTRACTS 


COUNTY BOROUGH OF SWANSEA 
CASWELL VALLEY SEWERAGE SCHEME— ‘ 





‘ PART |, 
ENDERS are invited for: (a) th 
LAYING of approx. 368 lin, yd, Of SAT ISION and 
WARE PIPE SEWERS from ‘Gin. dia. ton @cAZED 
162 lin. yd. of SPUN-IRON PIPE RISING"; dia., 
Gin. dia., with Manholes, Hatchboxes, etc. — MAIN 
CONSTRUCTION of a REINFORCED” cone) the 
PUMPING STATION. CONCRETE 
e rawings may be seen at 
Borough Engineer and Surveyor bs 
Swansea, from whom copies of ¢ 


ce of the 
Guildhal), 


Contract, Specification, Bills of Quansitige ditions of 


of Tender may be obtained on d and Forms 
of £5, which will be returned to bona-hde sn sum 

Tenders, in plain sealed envelopes not beg ites: 
name or mark indicating the sender, addre. earing any 
and endorsed ‘ Caswell Ssed to me 


1 Valley Se 
— ne be or by Registered snme— 
n oon A not 
1960. si TURDAY, 10th December, 


The Corporation do not bind th 
the lowest or any Tender. emselves to accept 


1ORWERTH J. WATKINS, 





The Guildhall, Town Clerk, 
Swansea. 
BOROUGH OF CHESTERFIELD. 
STREET LIGHTING, A.61 


EXETER-LEEDS TRUNK ROAD. 


TENDERS are invited for the FO 
(1) Supply and Delivery of 88 Tuba 
Columns of 25ft. mounting height po 
- One Steel Wall Bracket. _— 
upply and Delivery of 71 x 140- i 
Grown AS Medium, Angled age ty 
° ccommodate ~' i 
Pn one and jackets. 140-W Sodium 
upply and Delivery of 18 Th 
Fluorescent Lanterns, complete "with Pr 
and Auxiliary Gear for side entry mounting 
with an alternative quotation for 18 400.W 
Colour-corrected Mercury Lanterns com le 
with Lamps and Auxiliary Gear. _— 
(4) Susply one foe of 71 x 140-W Sodium 
amps an ackets, co 
and Ballast. — i Capacitors 
Contractors may tender separatel 
or all items. Conditions of Contract a Pier = 
be inspected at the Borough Engineer's Office, Town 
Hall, Chesterfield. The Specifications, Bills ot Gaon 
tities and Forms of Tender will be available at the 
some Fed a normal office hours upon cavmen 
osit o returnable on 
bona-fide Tender and return of ali documents. feng: . 
in plain sealed envelopes, endorsed “Street Lighting’ 
A.61,"" to be delivered to the undersigned not lat 
than ‘Ist DECEMBER, 1960. - 
e Council do not bind th 
waa sae tee themselves to accept the 


RICHARD CLEGG, 


Town Hall, Town Clerk, 
Chesterfield. 
BOROUGH OF DAGENHAM 





MARKS GATE COUNTY JUNIOR MIXED SCHOOL. 


Building contractors possessin i 
organisation and who are willing to TENDER an 
ERECTION of the ABOVE are invited to submit their 
names and give full details. From these names 
panel of contractors will be chosen and Provided with 
tender documents, which are expected to be availab! 
by the end of January, 1961. ee 

The building will be part 
single-storey in brick ond 
=. REP FOX. cost is £80,000. 

Pplications to reach the Borou 
later than MONDAY, 28th beoveman, ige0"" ” 


KEITH LAUDER, 
Town Clerk. 





two-storey and part 
steel-framed construction. 


Civic Centre, 
Dagenham. 


BOROUGH OF DAGENHAM 
TRANSPORT WORKSHOPS, 


TENDERS are invited from buildin 
cont 
for the ERECTION of a SINGLE-STOREY BUILDING 
consisting of a Main Workshop and Subsidiary Work- 
shops, Offices and Stores, overall size approx. 124ft 
x 77ft., at FRIZLANDS LANE. j 
The construction will be 
tone-pearing brickwork. 
rawings and General Conditions of 
be inspected during normal office — ae 
‘ Forms of Tender and Bills of Quantities obtainable 
oon tae jae on or after 17th Novem- 
’ yment o 2s., 
bona-nde eee S., refundable on receipt of a 
osing date for recei t 
DECEMBER, onan ceipt of Noon, 12th 
e Council do not bind the 
wee af eee tae emselves to accept the 
KEITH LAUDER, 








steel-framed and some 


Tenders, 








Civic Centre, —— 
Dagenham. 
URBAN _ DISTRICT COUNCIL OF 
BASILDON. 
PROVISION OF TARMACADAM PAVING IN PARKS. 
TENDERS will shortly be invited for the ABOVE 
CONTRACT, comprising approx. 1,050 sq. yd. Tar- 


macadam Paving and 615 lin. yd. Concrete Edging. 

Experienced contractors wishing to tender should 
apply for documents to the Council's ENGINEER AND 
SURVEYOR, 88 Town Square, Basildon, Essex, by not 
later than 25th NOVEMBER, 1960. 

The application should be accompanied by a deposit 
of £2 2s. (Two Guineas), which will be returned on 
receipt of a bona-fide Tender not subsequently 
withdrawn and the return of all documents. 


JFAREHAM URBAN DISTRICT COUNCIL. 
PEEL COMMON PUMPING STATION. 


TENDERS invited from contractors experienced in 
manufacture of pumping plant for sewage works pur- 
poses, for the SUPPLY and INSTALLATION of 6in. 
CENTRIFUGAL SEWAGE PUMP, Electric Motor, 
Starting Panel and Control Gear,’ to replace one of 
the existing Sin. pumps, at the ABOVE PUMPING 
STATION. 

Contract documents obtainable from Engineer and 
Surveyor, Westbury Manor, Fareham, Hants. 

Tenders to me by Noon, 21st DECEMBER, 1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 

B. W. RANDS, 


Clerk to the Council. 
Merton, 
S Grove Road, 
Fareham, Hants. 
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CONTRACTS 
MERIONETH COUNTY COUNCIL. 
HIGHWAYS AND BRIDGES DEPARTMENT. 
ANNUAL CONTRACTS, 1961-62. 


TENDERS are invited for the UNDERMENTIONED 

the financial year commencing Ist April, 1961:— 
- (a) Tarred and Bitumen Macadam. 

(b) Roadstone, Building Stone, Sand, etc. 

(c) Road Haulage and Haulage of Materials. 

(d) Hire of Rollers and Contractors’ Plant. 

(e) Road Tar, Asphaltic Bitumen and Bitumen 
Emulsion. 

(f) Concrete Kerbs, Flags and Pipes. 

(g) Traffic Signs. : 

(h) Heating and Planing of Road Surfaces. 

(j) Supply and Fixing of Reflecting Roadstuds. 

(k) Supply and Laying of Plastic Lines. 

(i) Coal for Plant. 

(m) lronmongery, Tools, Brushes, etc. 

(n) Surface Dressing of Roads. 

(0) Road and Enamel Paint. 

(p) Protective Clothing. 

(q) Fences, Posts and Gates. 

Conditions of Contract and brief Specifications may 
be obtained by sending a stamped addressed envelope 
to the County Surveyor, County Offices, Dolgellau, 
and tenderers should indicate the schedule letter for 
which forms are required. 

Tenders. enclosed in a plain sealed _ envelope, 
suitably endorsed, must reach the COUNTY CLERK, 
County Offices, Penarlag, Dolgellau, not later than 
MONDAY, the 12th December, 1960. 


COUNTY BOROUGH OF 


TENDERS are invited by 10 a.m., TUESDAY, 
6th December, 1960, for the SUPPLY and DELIVERY 
of UNIFORM CLOTHING to the various departments 
of the Corporation (including Ferries, Motor Bus, 
Borough Surveyor, Police and Fire Brigade). Full 
particulars, with Specifications, General Conditions 
and Forms of Tender, may be obtained from the 


undersigned. 
A. G. HARRISON, 
Town Clerk. 


WALLASEY. 


Town Hall, 
Wallasey. 


BOROUGH OF HY THE. 
IMPROVEMENT OF OLD LONDON ROAD—STAGE 2. 





Contractors wishing to TENDER for the ABOVE 
SCHEME, consisting of the Laying of approx. 600 
sq. yd, of Hardcore Foundations, 1,000 sq. yd. of 
Bituminous Macadam, and 300yd. of Footpath 
Construction, with ancillary works, are requested to 
submit their names to the Borough Surveyor, at the 
address below, not later than First Post, WEDNES- 
DAY, 30th November, 1960, and deposit the sum 
of £5 Ss., the refund of which will be conditional 
upon the submission of a bona-fide Tender, accom- 
panied by all the documents issued. Cheques should 
be made payable to Hythe Corporation. 

It is anticipated that copies of the Form of Tender 
and Bill of Quantities will be dispatched on or about 
the 30th November, 1960, and a date will then be 
specified by which the Tenders must be returned to 
the undersigned. 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

J. NOWELL, 


T s 
Municipal Offices, Seer Seen 


Hythe, Kent 
7 November, 1960. 
BOROUGH OF SAL E. 
PRIVATE STREET WORKS, 


TENDERS are invited for the - 

FOLLOWING STREETS: — eee 
Ima Road, length approx. 203 lin. yd. 
Mayfield Avenue, length approx. 40 lin. yd. 
Moorfield Grove, length approx. 91 lin. yd. 
Somerton Avenue, length approx. 64 lin. yd. 
Warwick Drive, length approx. 70 lin. yd. 

Specification, Bills of Quantities and Forms of 
Tender obtainable on payment of a £4 4s. deposit 
for all five streets, or £1 1s. for each individual 
street, from the Borough Engineer's Department 
Town Hall, Sale, where Plans, Sections and Generai 
Conditions of Contract may be inspected. 

No Tenders will be received except in the plain 
= weecre erevieet. endorsed ‘‘Tender—Private 
t orks, an devoi e 
indating tae semaae. evoid of any name or mark 

enders to reach the undersigned not later 
(an, on THURSDAY, 8th December, 1960. 

he Council do not bind themselves ‘to accept the 


‘owest or any Tender. 
BERTRAM FINCH, 
Town Clerk 


than 


Town Hall, 
Sale. 


City LEICESTER. 


SCRAPTOFT (THURNBY) HOUSING E _— 
CONTRACT NO. 10 er 


O F 





CONSTRUCTION OF ROADS AND SEWERS. 


in GENDERS are invited from contractors experienced 
similar work for the FOLLOWING: 

1900 sq. yd. Concrete Carriageway; 

620 lin. yd. Qin. dia. Sewer, together with 

Full ¢ Concrete Manholes. 
sor te etails and Forms of Tender are available 
Which € undersigned on payment of One Guinea 
Tende returnable on receipt of a bona-fide Tender. 
provided ‘b are to be returned in the official envelope 
1960, Y 4.30 p.m. on MONDAY, Sth December, 


JOHN L. BECKETT, M.I.C.E., 


teins Hall, City Surveyor. 
___ leicester. 

Crry OF MANCHESTER. 
TOIRNPERS invited for the ERECTION of SHOWER, 


nd DRYING RO 
DEBDALE"paRK’ NG ROOM ACCOMMODATION ai 


Box aac, Quantities from CITY ARCHITECT, P.O. 
returnable by DECEMBER 6th. 
CORPORATION OF MANCHESTER. 


HOUSING COMMITTEE. 


TENDERS invited 


BER, 1960) ¢ } 
of 239 or t 
CRE PRECAST 


TE ROOFS, at 





(returnable Noon, Sth DECEM- 

ne DESIGN, SUPPLY and ERECTION 

CONCRETE GARAGES with CON- 

locuments elsekin "tee eSthe  DINECTOR OF 
om 

HOUSING, Town Hall, Manchester, 2. cinta teed 


For Contracts received too late for 
classification see page 905 
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APPOINTMENTS VACANT 


GOVERNMENY OF EASTERN NIGERIA. 
MINISTRY OF WORK. 
VACANCY FOR ARCHITECTS. 


VACANCIES” exist for candidates who are 
Associate Members of the R.I.B.A. or have an 
equivalent Commonwealth qualification as Architects 
in the Public Service of the Eastern Region of Nigeria. 
Candidates should have at least five years’ experience 
after qualifying. Experience in hospital design and 
construction is desirable. Experience in tropical work 
will be an advantage. Candidates must not be less 
than 30 years of age nor more than 40. 

The duties connected with the post will be to 
prepare sketch plans, working drawings, specifications 
and contract documents, and to lead a team of 
Architects and Assistants under the direction of the 
Senior Architect. 

The salary for the post ranges from £1,716 p.a. 
to £2,166 p.a. The point of entry will depend upon 
experience. One credit for each year's experience 
after obtaining the specified qualification for the post 
is given. Liberal leave and passage conditions. 

For further particulars, apply to the RECRUITMENT 
OFFICER, Eastern Region Office of the Agent-General 
for Eastern Nigeria, 9 Northumberland Avenue, 
London W.C.2. 


MERIONETH COUNTY COUNCIL. 
HIGHWAYS AND BRIDGES DEPARTMENT. 
APPLICATIONS are invited for the FOLLOWING 


PERMANENT APPOINTMENTS in the County 
Surveyor's Department: 
(a) One _ Assistant Engineer—Salary Grade 
A.P.T. IV of the National Joint Council 
Scales; and 
(b) One Assistant Engineer—Salary Grade 
A.P.T. Il of the National Joint Council 
Scales. 


Applicants for appointment (a) should have had 
good experience in the design and preparation of 
road and bridge schemes, and be capable of super- 
vising the actual works whether executed by contract 
or direct labour. 

Preference will be given to candidates who are 
Associate Members of the Institution of Civil Engineers 
and/or of the Institution of Municipal Engineers. 

Applicants for appointment (b) should have had 
experience in the design and preparation of road and 
bridge schemes. 

Preference will be given to candidates who are 
suitably qualified and have had previous experience 
under a County Authority. 

Applications, on the Council's Application Form, 
must be received by the COUNTY CLERK, County 
Offices, Penarlag, Dolgellau, by not later than 
MONDAY, 28th November, 1960. 


BOROUGH OF ENFIELD. 
(Population 109,700. Area 12,400 Acres.) 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


APPOINTMENT OF JUNIOR ENGINEERING 
ASSISTANT. 


APPLICATIONS are invited for the ABOVE 
PERMANENT APPOINTMENT at a salary in accord- 
ance with Grade A.P.T. | of the National Scheme 
of Conditions of Service (£645-£815 per annum) with 
the addition of London Weighting of £15-£40 per 
annum, according to age. Commencing salary will be 
fixed at a point within the scale commensurate with 
qualifications and experience. 

Applicants should have completed their professional 
training under the Scheme for the training of Muni- 
cipal or Civil Engineers. Opportunity will be afforded 
to gain experience in all phases of Municipal 
Engineering. 

Saturday mornings are normally free of duty. 

Application Forms, obtainable from MR. H. D. 
PEAKE, M.Sc.(Eng.), M.I.C.E., Borough Engineer and 
Surveyor, 7 Little Park Gardens, Enfield, Middlesex, 
must be delivered to the undersigned not later than 
THURSDAY, 24th November, 1960. 

CYRIL E. C. R. PLATTEN, 
Town Clerk. 
Public Offices, 
Enfield, Middx. 
BILLINGHAM URBAN DISTRICT 
COUNCIL. 


APPOINTMENT OF ASSISTANT WORKS 
SUPERINTENDENT. 


APPLICATIONS are invited for the POST of 
ASSISTANT WORKS SUPERINTENDENT in the 
Department of the Engineer and Surveyor at a salary 
in accordance with Miscellaneous Grade V_ of the 
National Scheme of Conditions of Service (£685-£760). 
Housing accommodation will be provided if necessary. 

A copy of the Conditions of Appointment and 
Form of Application for the post may be obtained 
from the undersigned, to whom Forms of Application, 
duly completed, accompanied by names_ of two 
referees, must be delivered not later than First Post 
on WEDNESDAY, 23rd November, 1960. 

Canvassing, either directly or indirectly, will be a 


disqualification. 
FRED. M. DAWSON, 

Clerk of the Council. 
Council Offices, 
Haverton Hill, 
Billingham. 
THE RURAL DISTRICT COUNCIL OF 

GODSTONE. 


FELBRIDGE (GODSTONE) AND NORTH END 
(EAST GRINSTEAD) SEWERAGE AND SEWAGE 
DISPOSAL SCHEME. 


APPLICATIONS are invited from suitably qualified 
persons for EARLY APPOINTMENT by the above 
Authority as RESIDENT ENGINEER to work under 
the direction of the Council's Consulting Engineers 
on the construction of sewers and sewage disposal 
works required under the above scheme which affects 
the Rural District of Godstone and the Urban District 
of East Grinstead. 

The appointment would be for approximately 18 
months and the salary offered is at the rate of 
£1,300 p.a. The candidate appointed will be required 
to provide his own car for use in the course of his 
duties, for which he will be paid a travelling allow- 
ance on the casual user scale for a car not exceeding 
1,199 c.c. The appointment is subject to one month's 
notice on either side. 

Applications, giving full particulars of the candi- 
date’s age, qualifications, present appointment, experi- 
ence on work of a similar nature, and naming two 
referees, should reach the undersigned not later than 
25th NOVEMBER, 1960. 

M. HAWORTH, 


Clerk of the Council. 
Council Offices, 
Oxted, 
Surrey. 
7th November, 1960. 
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APPOINTMENTS VACANT 


SOUTHERN RHODESIA GOVERNMENT. 


VACANCIES—MATERIALS OFFICERS AND 
SURVEYORS DIVISION OF ROADS AND 
ROAD TRAFFIC. 


THE FOLLOWING VACANCIES exist for 
MATERIALS OFFICERS and SURVEYORS in the 
Division of Roads and Road Traffic of the Southern 
Rhodesia Government: 


Materials Officers.—These Officers will normally 
be in charge of field control laboratories 
on road constructions, and when in the field 
will receive a field allowance of 12s. 6d. 
per day. Duties normally comprise the 
surveying, testing and control of construc- 
tional materials, but also embrace associ- 
ated matters such as traffic surveying and 
the recording of technical data. 

Surveyors.—These Officers will be stationed on 
forward survey units in the field, and will 
also receive a field allowance of 12s. 6d. 
per day. Duties will comprise the surveying 
for future road construction or realignment. 


Salary Scale.—-£410 x £31 to £441 x £42 to £609 
x £63 to £672 x £105 to £882 x £63 to £945 x 
£52 10s. to £1,207 10s., and after two years to 
£1,280 x £52 10s. to £1,437 10s. per annum. 

The commencing salary will be based upon 
educational qualifications and approved previous 
experience but will not exceed £1,050 per annum. 
Previous experience in a technical capacity in engineer- 
ing, building or survey, or in a laboratory or drawing 
office, may be acceptable in assessment of salary. 

Passages are paid for recruits and their families, 
and conditions include security, good pensions, 
generous sick, vacation and occasional leave, medical 
aid, grants towards holiday travel, admirable climate, 
low income tax, and facilities for all sports and 
recreation. 

Application Forms and_ further from 
SECRETARY (R), Rhodesia House, 429 _ Strand, 
London, W.C.2. Closing date: Sth DECEMBER, 1960. 


CITY OF PETERBOROUGH. 


ASSISTANT ESTATES SUPERINTENDENT AND 
BONUS ESTIMATOR. 


A.P.T. ttl (£960, rising by five increments to 
£1,140). Car allowance £108 per year. 

oe nee 

etails from, and applications to, City Engineer 
before 26th NOVEMBER. m ' 





details 


C. PETER CLARKE, 


T Ns 
Town Hail, wae ae 


Peterborough. 
November, 1960. 


NORTHAMPTON, RURAL DISTRICT 
COUNCIL. 


APPOINTMENT OF CLERK OF WORKS. 


APPLICATIONS are _ invited from experienced 
persons for the ABOVE APPOINTMENT, which is for 


the supervision of the reconstruction of sewage 
disposal works. 
The appointment is temporary but, subject to 


satisfactory service, Is expected to last for nine 
months, terminable by one month's written notice 
on either side. 

Salary at the rate of £1,000 p.a. plus casual user 
travelling allowance for an 8-h.p. car. 

Applicants must have had wide experience in 
similar types of work and contracts. 

Applications to be delivered to the undersigned, 
endorsed ‘‘Clerk of Works,” by not later than 
SATURDAY, the 26th November, 1960, stating age, 
qualifications, details of previous experience, when 
able to take up duty, if appointed, accompanied by 
two recent testimonials and the names and addresses 


of two referees. 
CLIFFORD E. JONES, 


Clerk of the Council. 
Council Offices, 
1 Cheyne Walk, 


Northampton. 
ee: 3rd November, 1960. tial 4 = 
ABERYSTWYTH RURAL _ DISTRICT 
COUNCIL 
WORKS OF WATER SUPPLY—HEN GAER 
RESERVOIR. 


APPOINTMENT OF INSPECTOR. 


The Council invite APPLICATIONS for the 
TEMPORARY APPOINTMENT of INSPECTOR on the 
ABOVE WORKS, comprising the construction of a 
reinforced concrete service reservoir of 650,000 
gallons capacity, together with spun-iron pipework 
feed and supply mains, and ancillary works, and 
situated near Bow Street, about five miles from 
Aberystwyth. 

It is anticipated that the works will commence 
early in the New Year and will be completed early 
in the autumn of 1961. Further schemes are at 
present in hand which might, under certain 
circumstances, lead to an extended appointment. 

The successful applicant would be required to work 
under the supervision of the Council's Consulting 
Engineers, A. H. S. WATERS AND PARTNERS, of 
Birmingham, and would be directly responsible to the 
Resident Engineer. 

The salary offered will be up to £1,050 p.a., 
according to previous relevant experience. 

Applications, endorsed “ Inspector,"’ stating age, 
experience and qualifications, and giving the names 
of two persons to whom reference may be made 
concerning the applicant’s ability and character, must 
reach the undersigned not later than 3rd DECEMBER, 


1960. 
CYRUS EVANS, 
Clerk of the Council. 
Council Offices, 
18 Chalybeate Street, 
Aberystwyth, 
Cards. 


STEVENAGE DEVELOPMENT 
CORPORATION. 


A VACANCY is available in the Chief Engineer's 
Department for a keen ENGINEERING ASSISTANT 
with suitable qualifications seeking interesting and 
varied experience. 

The work includes design, construction and super- 
vision of major and estate roads, extensive cycleway 
and underpass systems, lighting, pedestrian shopping 
centres, car parks, services, sewerage and drainage. 

Salary Scale A.P.T. li/tll (£815-£1,140 p.a.). 

This appointment is likely to last for five years or 
more, and provide a sound background for further 
professional advancement. 

Housing accommodation in due course in appropriate 
case. Local Government Superannuation. 

Applications, stating qualifications and experience, 
together with the names and _ addresses of two 
referees, to CHIEF ADMINISTRATIVE OFFICER, 
Aston House, near Stevenage, Herts., by 26th 
NOVEMBER, 1960. 











SUPPLEMENT 


900 


APPOINTMENTS VACANT 


ADEN. 


DEPARTMENT OF AGRICULTURE. 


SENIOR IRRIGATION ENGINEER. 
Qualifications: Candidates, aged 35-45, must be 
A.M.I.C.E. with at least 10 years’ experience in 


investigation and assessment of water resources for 


agricultural purposes. : 7 s : 
Duties: Full range of an Irrigation Engineer's duties 
in an arid country where water is the limiting factor 
in the expansion of agriculture. Advice on certain 
matters pertaining to construction of buildings, etc., 
may be required. 
Terms of Appointment; On contract for three tours 
of 18-24 months, with gratuity of 25 per cent. 
Salary: According to age and experience, in Scale 
£1,709-£2,004 p.a., but the Scale is under review. 
Free passages; generous Education and 


hildren's allowances. 
: ‘Apply DIRECTOR OF RECRUITMENT, Colonial 


Office, London, S.W.1. Give full name, age, and brief 


leave. 


details of qualifications and experience. Quote 
8CD63/2/011/CA. 
ADEN. 





DEPARTMENT OF AGRICULTURE. 
IRRIGATION ENGINEER. 


Qualifications: Candidates, aged 35-45, must either 
have a University degree, or equivalent, recognised 
by the Institution of Civil Engineers, together with 
two years’ subsequent practical experience; or have 
paseed, or be otherwise exempt from, Parts | and I! 
of the Final Examinations of the Institution of Civil 
Engineers and have had not less than five years 
practical experience. Experience in investigation of 
water potential in arid countries and construction of 
waterworks and canals essential. 

Duties: To investigate and develop water resources, 
plan and supervise irrigation works. 

Terms of Appointment: On contract for one or two 
tours of 18-24 months with gratuity of 12'2 per cent., 
or for three tours with gratuity of 25 per cent. 

Salary: According to age and experience in Scale 
£1,232-£2,004 p.a., but this scale is under review. 
Free passages; generous leave. Education and 
children's allowances. 





Colonia! 


Apply DIRECTOR OF RECRUITMENT, 
Office, London, S.W.1. Give full name, age, and 
brief details of qualifications and experience. Quote 


BCD63/2/02/D14. ws 
STAFFORDSHIRE COUNTY COUNCIL. 


COUNTY SURVEYOR'S DEPARTMENT. 


APPLICATIONS are invited for the FOLLOWING 
APPOINTMENTS, which are in connection with the 
supervision of motorway_ contract works: 

Resident Engineers (Bridges)—Salary £1,525 p.a. 
Resident Engineer (Roads)—Salary £1,525 p.a. 
Assistant Resident Engineers (Bridges)—-Salary 
£1,200-£1,300 p.a._ 
Assistant Resident Engineers 
£1,200-£1,300 p.a. E 5 
Applicants must be qualified Engineers and 
have had the appropriate experience on the 


(Roads)—Salary 


supervision of major constructional works. 
Quantity Surveyor—Salary £1,525 p.a. 
Applicants must be qualified and fully 


conversant with the standard method of 
measurement on civil engineering contracts, 
and have detailed knowledge with regard 


to payments made on interim and final 
measurements. : 
Site Laboratory Staff—Assistants—Salary £1,200 


p.a. 
Applicants must have the necessary tech- 
nical and practical experience to deal with 
laboratory aspects of control; particularly 
the testing of soils and road materials. 
Clerk of Works—Salary £1,000-£1,100. . 
Applicants must have had previous experi- 
ence on large constructional works; prefer- 
ably of a structural character or on major 
road schemes. 

The County Council have approved a scale of over- 
time payments for week-end working in addition to 
the standard salaries. 

The appointments are superannuable and the 
County Council will, for a period of six months, grant 
a lodging allowance of 35s. per week and second-class 
return railway fare home every two months during 
that period to the successful candidate, if married 
and maintaining a home outside the geographical 
county. The Council will also consider granting 
financial assistance towards any expenses reasonably 
incurred in connection with the removal of a successful 
applicant's furniture and househo'd goods. 

Canvassing of members of the Council or any 
Committee of the Council, directly or indirectly, will 
be a disqualification. 

Applications, on the appropriate forms, which can 
be obtained from the County Surveyor, County 
Buildings, Stafford, should reach him not later than 
14 days after the date of publication of this advertise- 


ment. 
T. H. EVANS, 
Clerk of the County Council. 
County Buildings, 
Stafford. 


NORFOLK COUNTY 


HIGHWAYS DEPARTMENT. 


APPLICATIONS are invited for the APPOINTMENT 
of a DIVISIONAL SURVEYOR—J.N.C. “A" (£1,360- 
£1,565 p.a.), who will be responsible for the main- 
tenance and improvement of approx. 536 miles of 
road _in the Rural Districts of Blofield and Flegg, 
and Smaliburgh. 

Applicants should be Associate Members of the 
Institution of Civil Engineers, or the Institution of 
Municipal Engineers, or hold an equivalent qualifica- 
tion, and must have a wide experience of maintenance 
of highways and bridges in a rural area. 

_ The appointment will be on the permanent estab- 
lishment of the Department, terminable by three 
months’ notice on either side. The provisions of the 
Local Government Superannuation Acts, 1937 to 
1953, apply. The successful candidate will be required 
to pass a medical examination and to reside within 
reasonable distance of the Divisional Office, which 
is sited at Stalham. The Division includes the entire 
Norfolk Broads district. 

_ The National Joint Council Service Conditions apply 
in general. 

A motor car is essential, and the appointed officer 
will be paid an essential user's car allowance in 
accordance with the recommendations of the National 
Joint Council, as adopted and applied from time to 
time by the County Council. A loan will be available 
for_car purchase if required. 

Further particulars and Application Forms obtain- 
able from the COUNTY SURVEYOR, County Offices, 


COUNCIL. 


Norfolk. County Council, Thorpe Road, Norwich, 
NOR 47A. 
Latest date for completed Application Forms— 


16th DECEMBER, 1960. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


ADMIRALTY. 
QUANTITY SURVEYING ASSISTANTS. 


NAVY WORKS DEPARTMENT REQUIRES QUAN- 
TITY SURVEYING ASSISTANTS at Offices at Pinner 
(Middx.), Chatham, Portsmouth, Portland, Liverpool, 
Greenock and Rosyth. 

Duties include abstracting and billing, preparation 
of estimates, site measurements, settlement of final 
accounts, etc. Possession of qualifications such as 
City and Guilds, O.N.C. (Building or Builders’ Quan- 
tities) an advantage. Assistance given for recognised 
courses of study to enable technical qualifications to 
be obtained. 

Promotion and pension prospects. 5-day week; 
18 days' annual leave, rising to 22 days after 10 
years. 

Salaries (National Rates subject to slight variation 
depending on _ location): Grade lII—£950 p.a. on 
entry to £1,085; Grade IIl—£670 p.a. at age 21 
to £850 p.a. at age 28 or over, maximum £950; 
Grade 1V—-£520 p.a. at age 20 to £710 at age 28 
or over, maximum £850. 

Candidates must be British subjects and should 
apply in writing, giving details of qualifications and 
experience, to DIRECTOR-GENERAL, Navy Works, 


Admiralty, Chamberlain Way, Pinner, Middlesex. 
ROYAL COUNTY OF BERKSHIRE. 


APPLICATIONS are invited for the FOLLOWING 

APPOINTMENT on the staff of the County Surveyor: 

Traffic Engineer—A.P.T. Grade IV (£1,140- 
£1,310). 

Applicants should be suitably qualified and have 
had experience in highway design and construction 
as well as traffic engineering. The commencing salary 
will be within the grade in accordance with qualifica- 
tions, training and experience. 

The post is located at Head Office, Reading, and 
will carry the option of an essential user car 
allowance or accepting a Council-owned car on 
approved conditions. 

Forms of Application obtainable from, and return- 
able to, the COUNTY SURVEYOR, Shire Hall, 
Reading, not later than MONDAY, Sth December, 


1960. 
COUNTY BOROUGH OF ROCHDALE. 


WATERWORKS DEPARTMENT. 
ENGINEERING ASSISTANT. 


APPLICATIONS are_ invited for the ABOVE- 
MENTIONED APPOINTMENT on Grade A.P.T. III. 

Candidates should have experience in waterworks 
construction and/or day-to-day maintenance of a 
waterworks undertaking. 

Canvassing will disqualify. Relationship to any 
member or senior official of the Council must be 
disclosed. Appointment subject to medical examination 

Applications and names of three referees to Water 





srqcpeer, Townhead, Rochdale, by 1st December, 
K. B. MOORE, 
Town Hail, Town Clerk 
Rochdale. 


ClTY AND COUNTY OF BRISTOL. 


CITY ENGINEER _AND_ PLANNING OFFICER'S 
DEPARTMENT. 


APPOINTMENT OF SURVEYING ASSISTANT. 


A VACANCY exists in the City Engineer and 
Planning Officer's Department for a SURVEYING 
ASSISTANT. Salary Grade A.P.T. | (£645-£815 p.a.) 

Candidates should have had experience in carrying 
out large surveys. Experience of Ordnance Survey 
work an advantage. 

Post pensionable: medical examination. 5-day week. 
Contribution towards removal expenses. 

Applications, stating age, nationality, educational 
training, professional qualifications, present and 
previous posts with salaries and dates, notice required 
to terminate present aopointment, whether related to 
a member of senior officer of the Council, and names 
of two referees, to reach CITY ENGINEER AND 
PLANNING OFFICER, Cabot House, Deanery Road, 
Bristol, 1, by 30th NOVEMBER. 

Canvassing disqualifies. 


JFFULWOOD URBAN DISTRICT COUNCIL. 
ENGINEERING ASSISTANT. 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT from suitably aualified persons. 

The salary scale will be A.P.T. Grade I! (commencing 
at £815 and rising to £960). 

_ The appointment is subject to a medical examina- 
tion for superannuation and is terminable by one 
month's notice on e'ther side. 

Housing accommodation may be 
required. 

Aoplications, together with the names and 
addresses of two persons to whom reference can be 
made, must reach the undersigned not later than 
WEDNESDAY, 7th December, 1960. 

R. D. S. COTMAN, 
Clerk of the Council. 


available if 


Council Offices, 
Garstang Road, 


Fulwood, 
Near Preston, 
Lancs. ; a 
& LAY CROSS _ URBAN DISTRICT 
COUNCIL. 





WORKS SUPER'INTENDENT. 


APPLICATIONS are invited from persons with onod 
genera! experience, particularly in the construction 
of roads and sewers, far the ASPOINTMENT of 
WORKS SUPERINTENDENT at a salary within Misc. 
Grade VI. Hours of employment to be the same as 
the men under his control. 

The person appointed will be responsible to the 
Survevor for direct labour works, including the con- 
struction and maintenance of roads and sewers, street 


cleansing, street lighting, maintenance of Council 
houses and public buildings. 

The post is subject to the Local Government 
Superannuation Acts, the passing of a medical 


examination, and 
side. 

The Council wil! assist with the provision of housing 
accommodation if necessary. 

Apolications, endorsed ‘Works Superintendent," 
stating age, present and _ ovrevious appointments, 
experience, and giving the names of two persons to 
whom reference may be mode, should reach the 
cane not later than FRIDAY, 9th Dcember, 


RICHARD SHAKESBY, 
Clerk of the Council. 


to one month's notice on either 


Council Offices, 
93/S High Street, 
Clay Cross, 
Near Chesterfield. 





November 17 1960 


APPOINTMENTS VACANT 


BOROUGH OF LEOMINSTER 
SEWERAGE AND SEWAGE DISPOSAL scHEwe 
APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS are invited from sui ‘1 
persons for the POST of RESIDENT ENCiNpalites 
supervise the construction of a sewage disposal R to 
comprising screening chamber settlement ees 
percolating filters, humus tanks, storm water aan 


ment tanks, storm water and sewage pumping sities 








siudge drying beds, etc., in reinforced 

laying of Gin. to 39in. cast-iron and cane the 

sewers, and other ancillary works. The work ph 

carried out under the direction of the ¢ iW be 

Consulting Engineers. Ouncil's 
The appointment is expected to commence 


January next, and the duration will 6 in 
months. © approx, 18 
he salary will be at the rate of £1,500 
inclusive of all allowances for lodging, travellie™ 
subsistence. 8 and 


Applications, giving details of i 
experience and age, together with the aifications, 
addresses of three referees, should be forums 
immediately to the undersigned. ardd 

K. DOWNSs, 
T 

Municipal Offices, own Clerk. 
Grange Court, 
Leominster, 

Herefordshire. 
18th November, 1960. 
BOROUGH OF ENFIELD 


BOROUGH ENGINEER AND SURVEYOR's 
DEPARTMENT. 


APPLICATIONS are invited from suitably qualified 
persons for the POST of ENGINEERING ASSISTANT 
A.P.T. IV (£1,140-£1,310) plus London Weighting, 

The commencing salary to be fixed at a point within 
the Scale commensurate with qualifications and 
experience. 

The successful applicant will be engaged on a 
relighting scheme for the Borough, estimated to cost 
£'sm. 

Housing accommodation may be made available In 
appropriate cases. The Council is also prepared to 
consider 100 per cent. advances to  successfy! 
applicants for house purchase within the Borough 

Saturday mornings are normally free from duty 

Application Forms, obtainable from H. D. PEAKE, 


M.Sc.(Eng.), M.1.C.E., Borough Engineer and Sur. 
veyor, 7 Little Park Gardens, Enfield, Middlesex, 
must be delivered to the undersigned as soon as 
possible. 


CYRIL E. C. R. PLATTEN, 
Town Clerk. 


OF NORWICH. 





Public Offices, 
Gentleman's Row, 
Enfield, Middx. 
CITY AND COUNTY 
ENGINEERS. 

APPLICATIONS are invited for the FOLLOWING 

APPOINTMENTS in the City Engineer's Department 
(a) Principal Assistant Engineers on Scale “A.” 
(b) Senior Assistant Engineer—A.P.T. V. 
(co) Assistant Engineer—A.P.T. IV. 

Candidates for all these appointments must be 
Chartered Civil Engineers or Chartered Municipal 
Engineers. 

In the case of (a) the successful candidates will be 
required to take control of a section of the Drawing 
Office, comprising four or five assistants. For these 
apvointments, experience is required in one of the 
following branches of Municipal Engineering—traffic 
and highways, structural, main drainage, and general 
municipal. . 

Applicants for post (b) will be next in seniority to 
the Principal Assistant. 

Housing accommodation will be made available in 
approved circumstances for all posts as quickly as 
possible, and car allowances may be available for the 
senior appointments. 

Applications, stating age, qualifications, present 
and previous positions giving gradings, together with 
the names of two referees, to the C'TY ENGINEER 
City Hall, Norwich, NOR O1A, by 26th NOVEMBER 
1960. 

WEST HERTFORDSHIRE MAIN 
DRAINAGE AUTHORITY. 

(a) RESIDENT ENGINEER. 

(b) I'UN'OR ASSISTANT RESIDENT ENGINEER. 

(c) CLERK. 

APPLICATIONS are invited for the ABOVE 
APPO!INTMENTS on the staff of MESSRS. JOHN 
TAYLOR AND SONS, Consulting Engineers, to 
supervise works being carried out on behalf of the 
West Hertfordshire Main Drainage Authority. 

The projected works and those at present. under 
construction consist of major extensions to the Board's 
sewage treatment works and trunk sewers, and include 
the construction of eight sludge digestion tanks and 
some 14 acres of sludge drying beds. Cand'dates for 
appointments (a) and (b) should preferably have had 
experience of this class of work, and must be capable 
of levelling, setting out, measuring and supervising 
work in progress, keeping records and checking 
accounts. 

In all cases the appointments are of a temporary 
nature, but the programme of works prepared by the 
Board will extend for several years and, subiect : 
sat'sfactory service, it is probable that the successfu 
applicants would be given an opportunity to supervise 
these future Contracts. aj : 

Details regarding salaries and qualifications are given 
pelow Sy Resident Engl 

a esident Engineer. 

The appointment is at an inclusive salary of £1,750 
per annum, rising by annual increments of £50 to 
£1,950 per annem. : lor 

Candidates must have an engineering degree andor 
shall be coroorate members of the Institution of Kav 
Engineers, and should have had considerable experien 
in the supervision of large civil engineering Contracts. 

(b) Junior Assistant Resident Engineer. 900 

The appointment is at an inclusive salary of £ 
per anncum. a ‘. e of 

Candidates should have had previous experience Me 
the supervision of reinforced concrete work an . 
sewer construction, and should be competent eg 
Preference will be given to candidates holding 
qualifications referred to for appointment (a). 

(c) Clerk. ; £650 

The avoointment is at an inclusive salary of 
per annum. 

Cand'dates must be able to type, and should prefer. 
ably have had orevious exverience of clerical ore 
connect'on with civ'l engineering or building wor 
including checking of contractors’ accounts. and 

Apvolications, stating age, qualifications testi- 
experience, together with copies of two recent ani 
mon'als or the names of two responsible referees. ONS 
be delivered to MESSRS. JOHN TAYLOR AND ’ 
Chartered Civil Engineers, 


Row, London, $.W.1, not later than the 30th day ° 
NOVEMBER, 1960. 
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APPOINTMENTS VACANT 


N REQUIRED, South 

gu be experienced in_ selling Ford-based 

rial. and earthmoving equipment. Situation 

industr ate: car provided.—Write full details to Box 
pegd6 “The Contract Journal." 


Yorkshire area 





pRECAST CONCRETE MANUFACTURERS 


yIRE WORKS MANAGER. Must be capable 


REQ 1 dh d 

used to handling labour anc ave soun 
organ se of concrete.—Applications, in writing, to 
te marked “Works Manager,"" to: 


CONCRETE PRODUCTS, LTD., 
Rosedale Works, Hunmanby, near Filey. 


= XpERIENCED ESTIMATOR REQUIRED by civil 
engineering contractors. Head office appointment, 
+ Reading, Berkshire. Permanent and progressive 
ner with group life and pension scheme in opera- 
tion.—Write in confidence, stating age, full details 


rience, with names of past employers, and 
ot sry required, to Box V.2955, ‘The Contract 
Journal.” 


ENIOR BUILDING PLANNER REQUIRED to take 
§ full charge of all group building planning. The 
plicant must have extensive building experience in 
S domestic and industrial building and must have 
bof planning experience either at site or at head 
office level. Permanent position with good prospects, 


ponus and superannuation schemes in operation. 
Applications, which will be treated in confidence, 
should be addressed to Personnel Officer, TARMAC 
CIVIL ENGINEERING, LTD., Ettingshall, Wolver- 


hampton. 


GENT shortly REQUIRED. Sewers and sewage 
A works in Berks., Bucks. and Oxon. Ability essen- 
tial in site organisation, use of instruments and 
measurement.—Write details age, experience, and 
salary required, to Box V.2911, ‘* The Contract 
journal.” 


RAUGHTSMAN.—Leading specialist building sub- 

contractors REQUIRE experienced Draughtsman 
for project department. Good knowledge building 
construction essential. Capable of working on own 
initiative. Permanent and _ progressive. Superannuated 
position. Good salary for right man.—-Write or ‘phone: 
THE ROM RIVER CO., LTD., 100 Stewarts Road, 
6.W.8. MAC 6622. ; A ee es 





MANAGER REQUIRED 


for fleet of 15 ‘'B’’ licensed vehicles mainly operating 
in building and C.E. work, clinker and hardcore 
distribution, Greater London area. Experienced men 
only should apply, giving details of past and present 
employment All applications treated confidentially. 


WRITE BOX A.N.SO1, “THE CONTRACT JOURNAL.” 


C= ENGINEER REQUIRED, with previous site 
experience, to train for a head office appoint- 
ment as an ESTIMATOR. The position is permanent 
and carries a substantial salary and bonus. Entry into 
the company’s superannuation scheme will be arranged 
at the end of 12 months’ service.—Applicants should 
write, stating age, qualifications, experience to date, 
etc, to the Chief Estimator, THE MITCHELL CON- 
STRUCTION CO., LTD., Wharf Works, Peterborough, 
where applications will be treated in the strictest 
confidence. 


ENIOR GENERAL FOREMEN.— We have several 

vacancies on our permanent contract staff on 
interesting contracts in the Midlands area for First- 
class Foremen able to take contro! of contracts in all 
aspects up to £'2m. in value. Vacancies on building 
projects require a tradesman background, and vacan- 
cies on civil engineering and reinforced concrete 
contracts require carpenter-training background. Appli- 
cations will on'y be considered from men with proved 
similar experience over recent years.—Apply, with 
full particulars, for terms and conditions to WILSON 
LOVATT AND SONS, LTD., Clarence Street, 
Wolverhampton. 


LANNING AND PROGRESS TECHNICAL ASSIST- 

ANT.—Applications invited from young men 
with H.N.C. in buildine, o- carpenter and joiner- 
trained, and experiencey wit hills of quantities and 
drawings, and some preplannina experience initia! to 
the start of contracts, to assist Chief Planning Sur- 
veyor, The position is pri gress’ve and permanent at 
head office, and will cariy a ood starting salary. 
Applications to WILSON OVA‘ AND SONS, LTD., 
Clarence Street, Wolverha npton 


UILDING ESTIMATOR.—An opportunity exists for 

a man experienced in estimating for all types 
of building works. and preferably having A.I.B.E. or 
1.0.8. of H.N.C. qualifications. Should you be a 
suitable applicant we can offer a good salary and 
favourab'e conditions. ——- Please get in touch with 
WILSON LOVATT AND SONS, LTD., Clarence Street, 
Wolverhampton. 


REQUIRED 
For four-year contract in East Midlands: 
(1) OUTSIDE SUB-AGENT 
Qualified, with minimum of six years’ all-round 
experience on contract sites, including construction of 
heavy concrete structures and sheet piled cofferdams. 
(1) DESIGN AND PLANNING ENGINEER 
Qualifed, with exoerience of designing temporary 
an¢ permanent works. Site experience with contractor 
OF consultant essential. 
Both these positions carry good salary and subsistence 
allowance, with entry into the comoany's super- 
annuation Scheme and prospects of advancement in 
an expanding organisation. 


R WRITE BOX C!91S, LPE, 
‘omano House, 399/401 Strand, London, W.C.2. 


= Introduce a completely revolutionary but tried 
dust Proved concrete case-hardening and permanently 
and tenon? Process for concrete floors. Full backing 
Contre Ow up by our highly trained technical staff. 
a hi ets can run into many thousands of pounds, and 
full date of commission will be oca'd.—Write in 
Persponfidence to CONCRETE IMPROVERS, LTD., 270 

ore Road, Edqbaston, Birmingham, 5. 


YOUNG ambitious ESTIMATOR REQUIRED fer 
expanding firm of civ'l engineerina and agri- 


WE REPRESENTATIVES or AGENTS WANTED to 
id 


Fancile Contractors.—E. DOE AND SONS (CON- 
Be TS), LTD., Fyfield, Ongar, Essex. Tel.: Fyfielé 


F'®st-cuass AGENT REQUIRED to take fu'l charge 

tie of water main contract in the Worcester /Tenbury 

statin approx. two-year duration.—Aoply in writing, 

AND pas experience, salary required, to GROCOCK 
AY, LTD., 26 Mayfield Road, Leicester. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


Fstimaron REQUIRED for civil engineering.— 
_ SENIOR ESTIMATOR REQUIRED for large civil 
engineering works. Permanent position, pension 
scheme, good salary and prospects.—Apply in writing, 
giving full details of experience, etc., M. J. GLEESON 
(CONTRACTORS), LTD., BP/WSB, C.E. Department, 
Haredon House, London Road, North Cheam, Surrey. 


ITZPATRICK AND SON (CONTRACTORS), LTD., 
REQUIRE AGENTS experienced in motorway, 
sewer and road reconstruction. May be required to 
travel.—Apply in writing, giving details of previous 
experience, etc., last three employers and duration of 
erptovenent with each, to 455, Old Ford Road, Bow, 


HITLEY MORAN AND CO., LTD., REQUIRE 
¥ JUNIOR ENGINEERS, preferably with technical 
training and/or some site experience, for site super- 
vision on current contr*.cs and for head office duties. 
Vacancy also exists for GRADUATE ENGINEER.— 
Send full particulars of age, experience and salary 
required to WHITLEY MORAN AND CO., LTD., 5 Cla 
Hall Street, Liverpool, 3. 


Site ENGINEERS REQUIRED for C.E. contracts in 
_, East Anglia. Good prospects, with permanent 
position and superannuation scheme, for suitable 
applicants.—Write, stating age, experience, and salary 
required, to Box V.3026, ‘‘ The Contract Journal.’ 


SITE QUANTITY SURVEYORS 


REQUIRED by well-established building and civil 
engineering contractor in the north-west. Age 
approx. 30 to 4S, and should have some qualifications. 
Must have had several years’ experience on contract 
sites and be cavable of supervising the work of site 
measuring staff. Must be fully mobile within the 
U.K., and possession of own car would be an advan- 


tage. This is a permanent staff appointment, with 
pension rights and good remuneration.—Write, in 
confidence, quoting Reference QS126, giving full 


details of age, qualifications and experience, to: 


BOX V.2896, “THE CONTRACT JOURNAL.” 


VERSEAS. — Experienced men in the following 
categories REQUIRED for large civil engineering 
contract overseas: FOREMAN CARPENTER—with 
first-rate shuttering experience and able to look after 
concreting, steelfixing and heavy timber construction: 
PILING FOREMAN—experienced in sheet piling, con- 
oS ae hy wn general excavation and 
wor an eavy timber construction; 
EXCAVATION FOREMEN—experienced in large-scale 
muck-shifting and in handling a number of draglines 
bulldozers, etc. Other general experience an asset: 
CONSTRUCTION FOREMEN—experienced in general 
excavation and concrete work and in heavy timber 
construction. All European staff on this job are hard, 
tough workers. The job is large and scattered and 
goes at a fast pace. Candidates must fit in with all 
this. Good climate. Two-years’ tour. Bachelor quarters 


only available.—Write Box V.3043, “ The Contract 
Journal." 


ONTRACTORS' AGENTS REQUIRED for medium 
and large civil engineering contracts in the 
Midlands and North-Eastern England. Applicants 
should have extensive experience of civil engineering 
construction. work, including reinforced concrete 
structures. Good prospects with salary commensurate 
with experience. Bonus and superannuation schemes 
in operation.—Applications, which will be treated in 
confidence, should be addressed to Personnel Officer, 


TARMAC CIVIL ENGINEERING, LTD., Ettingshall, 
Wolverhampton. 


CIVIL ENGINEER 


REQUIRED for civil 


engineering contracts, including 


neore eee reinforced concrete bridge works 
an sewage isposal works. Successful applican 
would be required ; 


’ to work under the contro! of a 
civil engineering agent, and previous experience in 
this type of work is essential. Excellent prospects 
are offered in a _ well-established and expanding 
organisation. We have a progressive staff policy 
operating superannuation, profit-sharing schemes and 
assistance in car purchase.—fFor further details and 


application form, apply, in confidence ivin i 
Particulars, to: ' g 9 brief 


J. Wright, Construction Director, 
C. BRYANT AND SON, LTD., 
6S Whitmore Road, Birmingham, 10. 


OMPETENT ENGINEER REQUIRED by = small 
established company, for setting-out contract on 
Mereavenee. oe commenence immediately. Salary com- 
surate wi ability.—Write full particul 
V.3023, ‘* The Contract Journal.” ee 


CARPENTERS REQUIRED 
Seirus in Worcester. 
subsistence. —- Apply on _ site or write to General 
Foreman, LOMOUNT CONSTRUCTION, LTD., adj. 


The Rectory, Primsiand, near Hadzor i 
Telephone: Droitwich 2004. or, Droitwich. 


Cv ENGINEER REQUIRED for large overseas 

contract. All European staff on this job are 
hard, tough workers. The job is large and scattered, 
and goes at a fast pace. Candidates, aged 25 to 35, 
must fit in with all this. Good climate: two-year tour. 


Single quarters only available-—Write B 
‘*The Contract Journal." ox V.3046, 


Ac REQUIRED for heavy civil engineering 
contract in South Wales. Must be experienced in 
all classes of C.E. works. Age 30-40 years. This 
appointment offers permanency and ample scope for 
advancement, and the successful applicant would be 
expected to settle in South Wales. Entry into the 
company’s pension and profit-sharing schemes will be 
arranged after period of proven ability.—Aoplications 
required in writing only, giving full details of age, 
experience, previous employers, etc., which will be 
treated in confidence, to Area Manager, G. PERCY 
TRENTHAM, LTD., Roath Basin, Docks, Cardiff. 


NGINEER /AGENT REQUIRED for dock reconstruc- 
tion work, Hull and Goole. Long-term employ- 


immediately for bridge 
Production bonus and 


ment with excellent prospects. A qualification an 
ae — Write Box V.3041, ‘‘ The Contract 
ournal.”" 


cost CLERK REQUIRED. London office expanding 
building company. Responsible to director for 
cost and analysis.—Apply_ own handwriting, 
age, experience, 
Journal." 


GyPacenire SURVEYORS and ASSISTANT QUAN- 
TITY SURVEYORS REQUIRED for important 
contracts in Bristol and district. Successful applicants 
will be appointed, after satisfactory initial service, to 
permanent positions offering good experience and 
opportunities for advancement. eply in confidence, 
stating age, training, experience, and salary required, 
to W. E. CHALKE AND CO., LTD., Langford Road, 
Weston-super-Mare, Somerset. 


stating 
salary, to Box V.3040, ‘‘ The Contract 


SUPPLEMENT 


901 


APPOINTMENTS VACANT 


cm OF WORKS REQUIRED for sewerage and 
sewage disposal scheme in Khartoum. Salary 
£1,300 per annum plus gratuity.—Applications to 
HOWARD HUMPHREYS AND SONS, West Street, 
Epsom, Surrey. Please quote Ref. 406. 


HIS SITUATION could be a career for the right 
type of man. Massey-Ferguson Industrial Dis- 
tributors need a REPRESENTATIVE to handle sales 
of industrial tractors and diggers, etc. Previous experi- 
ence with industrial equipment, or the building or 
allied trades, absolutely imperative. — Write Box 
V.3025, ‘* The Contract Journal.’’ 


SIR LINDSAY PARKINSON AND CO., LTD. 


REQUIRE SENIOR and ASSISTANT MEASURING 
SURVEYORS for large and interesting contracts in 
the West and Northern Counties.—Write, giving full 
details of previous experience, age and _ salary 
required, to: 


Chief Surveyor, 
SIR LINDSAY PARKINSON AND CO., 


LTD., 
6 Lambeth Road, London, S.E.1. 





SSISTANT CIVIL ENGINEERS. — RICHARD 
COSTAIN, LTD., have two vacancies for Assistant 
Civil Engineers to work on sites in the U.K. 
Applications are invited from men with at least three 
years’ site experience since graduation. These are 
progressive positions offering a wide variety of experi- 
ence on heavy civil engineering works.—Please apply 
to Personnel Officer, 111 Westminster Bridge Road, 
London, S.E.1. 


ENIOR INDUSTRIAL REPRESENTATIVE REQUIRED 

by leading tractor, agricultural and _ industrial 
machinery distributors. Applicants for this permanent 
position must be energetic, ambitious, and fully experi- 
enced in the selling of industrial and allied equipment. 
Preference will be given to applicant with sales 
experience on the J.C.B., Shawnee, Fordson and County 
range of equipment. The successful applicant will be 
provided with a suitable car and operate from our 
new agricultural and industrial division where large 
stocks of all types of equipment are held. Full service 
and advertising support given. Substantial commission 
in addition to basic salary and expenses, plus usual 
paid holidays, non-contributory pension scheme, etc. 
Assistance with removal expenses and accommodation 
if required.—Apply in own handwriting, with full 
details, in confidence to the Personnel Manager, 
PETERBOROUGH MOTORS, LTD., 27/39 New Road, 
Peterborough. 


CONTRACTS AGENT 


Qualifed CIVIL ENGINEER with previous experience 
as Agent REQUIRED by civil engineering contractors 


for work in North Yorks. and South Durham area. 
Age group 30-40. Must be able to eventually assume 
complete control, develop and expand progressive 


engineering department. Starting salary range £1,350. 
Superannuation scheme. Car provided.—Please send 
brief personal particulars and full details of previous 
experience, which will be regarded as_ strictly 
confidential, to: 


BOX V.2986, “THE CONTRACT JOURNAL.” 


EQUIRED immediately, First-class Man with com- 

plete knowledge of earthmoving machines and 
roadpaving machines. The position is one of utmost 
importance, and a good salary will be paid to the 
right man. Only persons of absolute integrity and 
experience are requested to apply in_ confidence. 
Write Box V.3029, “* The Contract Journal.” 


ENERAL FOREMAN REQUIRED by civil engineer- 

ing contractors operating in Southern and S.E. 
Counties. Must be capable of complete contro! of 
labour, setting-out and general organisation. Per- 
manent position. Salary £750-£950 p.a.—Write full 
details to Box V.3077, “* The Contract Journal.” 


J 1. CASE CO., LTD., REQUIRE very experienced 
* ADMINISTRATOR to supervise sales and parts 
procedures. This is an exacting and responsible posi- 
tion cal'ing for a man with a flair for administration 
and organisation, who should be prepared to travel 
between depots and distributors.—Reply in confidence 
to the Home Sales Director, J. 1. Case Co., Ltd., 
Mill Road, West Drayton, Middlesex. ——— 


TANTED, WORKS MAINTENANCE ENGINEER, 
experienced all services, — —- os — 
buildings. Progressive, permanent an pensionable 
post. House available. — FRED. WATKINS 
(ENGINEERING), LTD., Coleford, Glos. 


IVIL ENGINEER REQUIRED by private contracting 
company as Personal Assistant to the Managing 
Director, to train for executive position. Applicants 
must be technically well trained and have had site 
experience on sewers, roadworks, concrete structures, 
piling, and general civil engineering work; also some 
administrative experience, including measuring and 
preparing certificates. Preferably under 30. Salary to 
be agreed. Midlands area. This appointment Is part 
of a plan for succession and has considerable pros- 
pects.—Write Box V.3065, ‘‘ The Contract Journal. 








JOHN LAING AND SON, LTD. 


REQUIRE ENGINEERS for general site engineering 
services. Professional qualifications expected for those 
seeking senior posts, but applications also welcomed 
from men with good instrument exverience. Full 
mobility is required. The company offers a pension 
scheme and other progressive benefits.—Apply, giving 
brief details of past experience, to: 


The Personnel Manager (E.2), 
ICHN LAING AND SON, LTD., 
Building and Civil Engineering Contractors, 
London, N.W.7. 





qrre QUANTITY SURVEYORS REQUIRED by well- 
established building and civil engineering con- 
tractors. Must have considerable experience of civil 
engineering and building sites, and be capable of 
carrying out all quantity surveying duties with regard 
to such contracts. Will a!so be required to supervise 
the work of site cost surveyors. Must be fully mobile 
within the U.K. Car owners will be paid mileage 
allowance. Permanent staff appointment. Salary by 
arrangement. Pension scheme.—Quote Ref. 1/53 when 
writing to Box V.3092, “The Contract Journal. 


ESIDENT SITE ARCHITECT or ENGINEER 
REQUIRED for interesting project in South Wales 
commencing early in New Year and due to last 18 
months. Salary in range £1,400-£1,500 per annum, 
depending upon experience. Possibilities of further 
employment to suitable candidate.—Write for Inter- 
view to A. M. GEAR AND ASSOCIATES, 12 


Manchester Square, London, W.1, stating Ref. 323/17. 





SUPPLEMENT 
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APPOINTMENTS VACANT 


ADEN. 


DEPARTMENT OF AGRICULTURE. 
SENIOR IRRIGATION ENGINEER. 


Qualifications: Candidates, aged 35-45, must be 
A.M.1.C.E. with at least 10 years’ experience in 
investigation and assessment of water resources for 
agricultural purposes. , - : - 

Duties: Full range of an Irrigation Engineer's duties 
in an arid country where water is the limiting factor 
in the expansion of agricuiture. Advice on certain 
matters pertaining to construction of buildings, etc., 
may be required. 

Terms of Appointment: On contract for three tours 
of 18-24 months, with gratuity of 25 per cent. 

Salary: According to age and experience, in Scale 
£1,709-£2,004 p.a., but the Scale is under review. 


Free passages; generous leave. Education and 
children's allowances. : 
Apply DIRECTOR OF RECRUITMENT, Colonial 


Office, London, S.W.1. Give full name, age, and brief 
Quote 


details of qualifications and experience. 
B8CD63/2/011/CA. 
ADEN. 





DEPARTMENT OF AGRICULTURE. 
IRRIGATION ENGINEER. 


Qualifications: Candidates, aged 35-45, must either 
have a University degree, or equivalent, recognised 
by the Institution of Civil Engineers, together with 
two years’ subsequent practical experience; or have 
paseed, or be otherwise exempt from, Parts | and I! 
of the Final Examinations of the Institution of Civil 
Engineers and have had not less than five years 
practical experience. Experience in investigation of 
water potential in arid countries and construction of 
waterworks and canals essential. 

Duties: To investigate and develop water resources, 
plan and supervise irrigation works. 

Terms of Appointment: On contract for one or two 
tours of 18-24 months with gratuity of 12'2 per cent., 
or for three tours with gratuity of 25 per cent. 

Salary: According to age and experience in Scale 
£1,232-£2,004 p.a., but this scale is under review. 
Free passages; generous leave. Education and 
children’s allowances. 

Apply DIRECTOR OF _RECRUITMENT, 
Office, London, S.W.1. Give full name, 
brief details of qualifications and experience. 
BCD63/2/02/D14. 


STAFFORDSHIRE COUNTY COUNCIL. 
COUNTY SURVEYOR’S DEPARTMENT. 


APPLICATIONS are invited for the FOLLOWING 
APPOINTMENTS, which are in ponnacon with the 
supervision of motorway_ contract works: 

Resident Engineers (Bridges)—Salary £1,525 p.a. 
Resident Engineer (Roads)—Salary £1,525 p.a. 








Colonia! 
age, and 
Quote 


Assistant Resident Engineers (Bridges)—-Salary 
£1,200-£1,300 p.a._ 
Assistant Resident Engineers (Roads)—Salary 


£1,200-£1,300 p.a. : t 
Applicants must be qualified Engineers and 
have had the appropriate experience on the 
supervision of major constructional works. 

Quantity Surveyor—Salary £1,525 p.a. 
Applicants must be qual'fied and fully 
conversant with the standard method of 
measurement on civil engineering contracts, 
and have detailed knowledge with regard 
to payments made on interim and final 
measurements. 

Site Laboratory Staff—Assistants—Salary £1,200 
p.a. 
Applicants must have the necessary tech- 
nical and practical experience to deal with 
laboratory aspects of control; particularly 
the testing of soils and road materials. 

Clerk of Works—Salary £1,000-£1,100. s 
Applicants must have had previous experi- 
ence on large constructional works; prefer- 
ably of a structural character or on major 
road schemes. 

The County Council have approved a scale of over- 
time payments for week-end working in addition to 
the standard salaries. 

The appointments are superannuable and the 
County Council will, for a period of six months, grant 
a lodging allowance of 35s. per week and second-class 
return railway fare home every two months during 
that period to the successful candidate, if married 
and maintaining a home outside the geographical 
county. The Council will also consider granting 
financial assistance towards any expenses reasonably 
incurred in connection with the removal of a successful 
applicant's furniture and househo'd goods. 

Canvassing of members of the Council or any 
Committee of the Council, directly or indirectly, will 
be a disqualification. 

Applications, on the appropriate forms, which can 
be obtained from the County Surveyor, County 
Buildings, Stafford, should reach him not later than 
14 days after the date of publication of this advertise- 


ment. 
T. H. EVANS, 
Clerk of the County Council. 
County Buildings, 
Stafford. 


NORFOLK _ COUNTY 


HIGHWAYS DEPARTMENT. 


APPLICATIONS are invited for the APPOINTMENT 
of a DIVISIONAL SURVEYOR—J.N.C. “A" (£1,360- 
£1,565 p.a.), who will be responsible for the main- 
tenance and improvement of approx. 536 miles of 
road _in the Rural Districts of Blofield and Flegg, 
and Smaliburgh. 

Applicants should be Associate Members of the 
Institution of Civil Engineers, or the Institution of 
Municipal Engineers, or hold an equivalent qualifica- 
tion, and must have a wide experience of maintenance 
of highways and bridges in a rural area. 

__ The appointment will be on the permanent estab- 
lishment of the Department, terminable by three 
months’ notice on either side. The provisions of the 
Local Government Superannuation Acts, 1937 to 
1953, apply. The successful candidate will be required 
to pass a medical examination and to reside within 
reasonable distance of the Divisional Office, which 
is sited at Stalham. The Division includes the entire 
Norfolk Broads district. 

__ The National Joint Council Service Conditions apply 
in general. 

A motor car is essential, and the appointed officer 
will be paid an essential user's car allowance in 
accordance with the recommendations of the National 
Joint Council, as adopted and applied from time to 
time by the County Council. A loan will be available 
for_car purchase if required. 

Further particulars and Application Forms obtain- 
able from _the COUNTY SURVEYOR, County Offices, 


COUNCIL. 


Norfolk. County Council, Thorpe Road, Norwich, 
NOR 47A. . 
Latest date for completed Application Forms— 


16th DECEMBER, 1960. 
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APPOINTMENTS VACANT 


ADMIRALTY. 
QUANTITY SURVEYING ASSISTANTS. 


NAVY WORKS DEPARTMENT REQUIRES QUAN- 
TITY SURVEYING ASSISTANTS at Offices at Pinner 
(Middx.), Chatham, Portsmouth, Portland, Liverpool, 
Greenock and Rosyth. 

Duties include abstracting and billing, preparation 
of estimates, site measurements, settlement of final 
accounts, etc. Possession of qualifications such as 
City and Guilds, O.N.C. (Building or Builders’ Quan- 
tities) an advantage. Assistance given for recognised 
courses of study to enable technical qualifications to 
be obtained. 


Promotion and pension prospects. S-day week; 
18 days’ annual leave, rising to 22 days after 10 
years. 


Salaries (National Rates subject to slight variation 
depending on _ location): Grade lti—£950 p.a. on 
entry to £1,085; Grade III—£670 p.a. at age 21 
to £850 p.a. at age 28 or over, maximum £950; 
Grade IV—-£520 p.a. at age 20 to £710 at age 28 
or over, maximum £850. 

Candidates must be British subjects and should 
apply in writing, giving details of qualifications and 


experience, to DIRECTOR-GENERAL, Navy Works, 
Admiralty, Chamberlain Way, Pinner, Middlesex. 
ROYAL COUNTY OF BERKSHIRE. 


APPLICATIONS are invited for the FOLLOWING 

APPOINTMENT on the staff of the County Surveyor 

Trafic Engineer—A.P.T. Grade IV (£1,140- 
£1,310). 

Applicants should be suitably qualified and have 
had experience in highway design and construction 
as well as traffic engineering. The commencing salary 
will be within the grade in accordance with qualifica- 
tions, training and experience. 

The post is located at Head Office, Reading, and 
will carry the option of an essential user car 
allowance or accepting a Council-owned car on 
approved conditions. 

Forms of Application obtainable from, and return- 
able to, the COUNTY SURVEYOR, Shire Hail, 
Reading, not later than MONDAY, Sth December, 


1960. 
COUNTY BOROUGH OF ROCHDALE. 


WATERWORKS DEPARTMENT. 
ENGINEERING ASSISTANT. 


APPLICATIONS are_ invited for the ABOVE- 
MENTIONED APPOINTMENT on Grade A.P.T. Ill 

Candidates should have experience in waterworks 
construction and/or day-to-day maintenance of a 
waterworks undertaking. 

Canvassing will disqualify. Relationship to any 
member or senior official of the Council must be 
disclosed. Appointment subject to medical examination. 

Applications and names of three referees to Water 


Engineer, Townhead, Rochdale, by 1st December, 
F K. B. MOORE, 
Town Hall, Town Clerk 
Rochdale. 
CITy AND COUNTY OF BRISTOL. 


CITY ENGINEER AND PLANNING OFFICER'S 
DEPARTMENT. 


APPOINTMENT OF SURVEYING ASSISTANT. 


A VACANCY exists in the City Engineer and 
Planning Officer's Department for a SURVEYING 
ASSISTANT. Salary Grade A.P.T. | (£645-£815 p.a.). 

Candidates should have had experience in carrying 
out large surveys. Experience of Ordnance Survey 
work an advantage. 

Post pensionable: medical examination. S-day week. 
Contribution towards removal expenses. 

Applications, stating age, nationality, educational 
training, professional qualifications, present and 
previous posts with salaries and dates, notice required 
to terminate present aopointment, whether related to 
a member of senior officer of the Council, and names 
of two referees, to reach CITY ENGINEER AND 
PLANNING OFFICER, Cabot House, Deanery Road, 
Bristol, 1, by 30th NOVEMBER. 

Canvassing disqualifies. 


FFULWOOD URBAN DISTRICT COUNCIL. 


ENGINEERING ASSISTANT. 


APPLICATIONS are _ invited for the ABOVE 
APPOINTMENT from suitably aualified persons. 

The salary scale will be A.P.T. Grade I! (commencing 
at £815 and rising to £960). 

The appointment is subject to a medical examina- 
tion for superannuation and is terminable by one 
month's notice on e'ther side. 

Housing accommodation may be 
required, 

Aoplications, together with the names and 
addresses == two persons to whom reference can be 
made, mst reac the undersigned not later than 
WEDNESDAY, 7th December, 1960. 

R. D. S. COTMAN, 
Clerk of the Council. 


available if 


Council Offices, 
Garstang Road, 


Fulwood, 
Near Preston, 
Lancs. ; ee 
CLAY CROSS URBAN _ DISTRICT 
COUNCIL. 





WORKS SUPERINTENDENT. 


APPLICATIONS are invited from persons with onod 
genera! experience, particularly in the construction 
of roads and sewers, far the ASSOINTMENT of 
WORKS SUPERINTENDENT at a salary within Misc. 
Grade VI. Hours of employment to be the same as 
the men under his control. 

The person apvointed will be responsible to the 
Surveyor for direct labour works, including the con- 
struction and maintenance of roads and sewers, street 


cleansing, street lighting, maintenance of Council 
houses and public buildings. 

The post is subject to the Local Government 
Superannuation Acts, the passing of a medical 


examination, 
side. 

The Council wil! assist with the provision of housing 
accommodation if necessary. 

Applications, endorsed ‘Works Superintendent,” 
Stating age, present and orevious aoovointments, 
experience, and giving the names of two persons to 
whom reference may be mode, should reach the 
undersigned not later than FRIDAY, 9th Dcember, 


1960. 
RICHARD  SHAKESBY, 
Clerk of the Council. 


and to one month's notice on either 


Council Offices, 
93/S High Street, 
Clay Cross, 
Near Chesterfield. 


November 17 1960 


APPOINTMENTS VACANT 


BOROUGH OF LEOMINSTER 


SEWERAGE AND SEWAGE DISPOSAL SCHEME 
APPOINTMENT OF RESIDENT ENGINEER 


APPLICATIONS are invited from . 
persons for the POST of RESIDENT ENCINTa"® 
supervise the construction of a sewage disposal ER to 
comprising screening chamber settlement eorks 
percolating filters, humus tanks, storm water tanks 
ment tanks, storm water and sewage pumping oe 
s'udge drying beds, etc., in reinforced concrete, ts 
laying of Gin. to 39in. cast-iron and concrete’ the 
sewers, and other ancillary works. The work stb 
carried out under the direction of the Cone 
Consulting Engineers. Ouncil’s 

he appointment is expected to commence ; 
anuary next, and the durati i ce in 
sony ext e duration will be approx. 18 

The salary will be at the rate of £1, 
inclusive of all allowances for lodging” sean annum 
subsistence. "9 and 








Applications, giving details of i 
experience and age, together with the nancations, 
addresses of three referees, should be forw rd 
immediately to the undersigned. ardd 

K. DOWNS, 
T 

Municipal Offices, own Clerk. 
Grange Court, 
Leominster, 

Herefordshire. 
18th November, 1960. 
BOROUGH OF ENFIELD 


BOROUGH ENGINEER AND SURVEYOR's 
DEPARTMENT. 


APPLICATIONS are invited from suitably Qualified 
persons for the POST of ENGINEERING ASSISTANT 
A.P.T. IV (£1,140-£1,310) plus London Weighting. 

The commencing salary to be fixed at a point within 
the Scale commensurate with qualifications and 
experience. 

The successful applicant will be engaged on a 
relighting scheme for the Borough, estimated to cost 
£'3m. 

Housing accommodation may be made available in 
appropriate cases. The Council is also prepared to 
consider 100 per cent. advances to successful 
applicants for house purchase within the Borough. 

Saturday mornings are normally free from duty 

Application Forms, obtainable from H. D. PEAKE. 


M.Sc.(Eng.), M.1.C.E., Borough Engineer and Sur. 
veyor, 7 Little Park Gardens, Enfield, Middlesex, 
must be delivered to the undersigned as soon as 
possible. 


CYRIL E. C. R. PLATTEN, 
Town Clerk. 
Public Offices, 
Gentleman's Row, 
Enfield, Middx. 


C!iTY AND COUNTY OF NORWICH. 


ENGINEERS. 








APPLICATIONS are invited for the FOLLOWING 
APPOINTMENTS in the City Engineer's Department 
(a) Principal Assistant Engineers on Scale “A.” 
(b) Senior Assistant Engineer—A.P.T. V. 
(c) Assistant Engineer—aA.P.T. IV. 

Candidates for all these appointments must be 
Chartered Civil Engineers or Chartered Municipal 
Engineers. 

In the case of (a) the successful candidates will be 
required to take control of a section of the Drawing 
Office, comprising four or five assistants. For these 
appointments, experience is required in one of the 
fol'owing branches of Municipal Engineering—traffic 
and highways, structural, main drainage, and general 
municipal. 

Applicants for post (b) will be next in seniority to 
the Principal Assistant. 

Housing accommodation will be made available in 
approved circumstances for all posts as quickly as 
possible, and car allowances may be available for the 
senior appointments. 

Applications, stating age, qualifications, present 
and previous positions giving gradings, together with 
the names of two referees, to the C'TY ENGINEER 
City Hall, Norwich, NOR O1A, by 26th NOVEMBER 


1960. rv 
WEST HERTFORDSHIRE MAIN 
DRAINAGE AUTHORITY. 


(a) RESIDENT ENGINEER. 
(b) 1'UN'OR ASSISTANT RESIDENT ENGINEER. 


(c) CLERK. 


APPLICATIONS are invited for the ABOVE 
APPO'INTMENTS on the staff of MESSRS. JOHN 
TAYLOR AND SONS, Consulting Engineers, to 
supervise works being carried out on behalf of the 
West Hertfordshire Main Drainage Authority. 

The projected works and those at present under 
construction consist of major extensions to the Boards 
sewage treatment works and trunk sewers, and include 
the construction of eight sludge digestion tanks and 
some 14 acres of sludge drying beds. Cand'dates for 
appo'ntments (a) and (b) should preferably have had 
experience of this class of work, and must be capable 
of levelling, setting out, measuring and supervising 
work in progress, keeping and checking 
accounts. 

In all cases the appointments are of a temporary 
nature, but the programme of works prepared by the 
Board will extend for several years and, subject to 
sat'sfactory service, it is probable that the successful 
applicants would be given an opportunity to supervise 
these future Contracts. . : 

Details regarding salaries and qualifications are given 
below:— 

(a) Resident Engineer. 0 

The appointment is at an inclusive salary of £1,75) 
per annum, rising by annual increments of £50 to 
£1,950 per annim. 2 ‘ 

Candidates must have an engineering degree and/or 
shail be coroorate members of the Institution of = 
Engineers, and should have had considerable experien 
in the supervision of large civil engineering Contracts. 

(b) Junior Assistant Resident Engineer. 900 

The appointment is at an inclusive salary of £ 
per annum. , : of 

Candidates should have had previous experience oe 
the supervision of reinforced concrete work an os 
sewer construction, and should be competent surveyor. 
Preference will be given to candidates holding 
qualificat'ons referred to for appointment (a). 

(c) Clerk. : £650 

The avvointment is at an inclusive salary of 
per annum. 

Candidates must be able to type, and should prefer: 
ably have had orevious experience of clerical duties 
connect'on with civ'l engineering or building wor 
including checking of contractors’ accounts. and 

Applications, stating age, qualifications testi 
exverience, together with copies of two recent ao 
monials or the names of two responsible referees, NS 
ee eee te cop JOHN TAYLOR AND h 

arter: v ngineers, 
Row, London, $.W.1, not later than the 30th day © 
NOVEMBER, 1960. 
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APPOINTMENTS VACANT 


N REQUIRED, South y 
ae be experienced in_ selling Ford-based 
trial and earthmoving equipment. Situation 
indrsonable: car provided.—Write full details to Box 
p ‘ 


2946, “ The Contract Journal.” 
v.20 ——— 


Yorkshire area. 





pRECAST CONCRETE MANUFACTURERS 


WORKS MANAGER. Must be capable 
used to handling labour and have sound 
of concrete.—Applications, in writing, to 
“Works Manager,"’ to: 


CONCRETE PRODUCTS, LTD., 
Rosedale Works, Hunmanby, near Filey. 


REQUIRE 
organiser, 
knowledge 
be marked 


=XPERIENCED ESTIMATOR REQUIRED by civil 
E engineering contractors. Head office appointment, 

Reading, Berkshire. Permanent and progressive 
aoe with group life and pension scheme in opera- 


'-write in confidence, stating age, full details 
vomexperience, with names of past employers, and 
salary required, to Box V.295S, ‘‘ The Contract 


Journal. 7 
ENIOR BUILDING PLANNER REQUIRED to take 
§ full charge of all group building planning. The 
licant must have extensive building experience in 
both domestic and industrial building and must have 
bo planning experience either at site or at head 
office level. Permanent position with good prospects, 
bonus and superannuation schemes in operation. 
Applications, which will be treated in confidence, 
should be addressed to Personnel Officer, TARMAC 
civil ENGINEERING, LTD., Ettingshall, Wolver- 
hampton. 


GENT shortly REQUIRED. Sewers and sewage 
A works in Berks., Bucks. and Oxon. Ability essen- 
tial in site organisation, use of instruments and 
measurement.—Write details age, experience, and 
salary required, to Box V.2911, The Contract 


Journal. 


RAUGHTSMAN.—Leading specialist building sub- 
D contractors REQUIRE experienced Draughtsman 
for project department. Good knowledge building 
construction essential. Capable of working on own 
initiative. Permanent and progressive. Superannuated 
position. Good salary for right man.—wWrite or ‘phone: 
THE ROM RIVER CO., LTD., 100 Stewarts Road, 
5.W.8. MAC 6622. 


MANAGER REQUIRED 


for fleet of 15 ‘‘B’’ licensed vehicles mainly operating 
in building and C.E€. work, clinker and hardcore 
distribution, Greater London area. Experienced men 
only should apply, giving details of past and present 
employment All applications treated confidentially. 


write BOX A.N.SO1, “THE CONTRACT JOURNAL.” 





IVIL ENGINEER REQUIRED, with previous site 

experience, to train for a head office appoint- 
ment as an ESTIMATOR, The position is permanent 
and carries a substantial salary and bonus. Entry into 
the company's superannuation scheme will be arranged 
at the end of 12 months’ service.—Applicants should 
write, stating age, qualifications, experience to date, 
etc, to the Chief Estimator, THE MITCHELL CON- 
STRUCTION CO., LTD., Wharf Works, Peterborough, 
where applications will be treated in the strictest 
confidence. 


ENIOR GENERAL FOREMEN. — We have several 

vacancies on our permanent contract staff on 
interesting contracts in the Midlands area for First- 
dass Foremen able to take control of contracts in all 
aspects up to £'2m. in value. Vacancies on building 
projects require a tradesman background, and vacan- 
ces on civil engineering and reinforced concrete 
contracts require carpenter-training background. Appli- 
cations will on'y be considered from men with proved 
similar experience over recent years.—Apply, with 
full particulars, for terms and conditions to WILSON 
LOVATT AND SONS, LTD., Clarence Street, 
Wolverhampton. 


LANNING AND PROGRESS TECHNICAL ASSIST- 

ANT.—Applications invited from young men 
with H.N.C. in building, o- carpenter and joiner- 
trained, and experiences wit ills of quantities and 
drawings, and some preplannina experience initia! to 
the start of contracts, to assist Chief Planning Sur- 
veyor. The position is pri gress’ve and permanent at 
head office, and will cariy a ood starting salary. 
Applications to WILSON OVA" AND SONS, LTD., 
Clarence Street, Wolverha npton 


UVILDING ESTIMATOR.—An opportunity exists for 

aman exoerienced in estimating for all types 
of building works, and preferably having A.1.B.E. or 
1.0.8. of H.N.C. qualifications. Should you be a 
suitable applicant we can offer a good salary and 
favourab'e conditions. —— Please get in touch with 
WILSON LOVATT AND SONS, LTD., Clarence Street, 
Wolverhampton. 


REQUIRED 


For four-year contract in East Midlands: 

(1) OUTSIDE SUB-AGENT 
Qualified, with minimum of six years’ all-round 
experience on contract sites, including construction of 
heavy concrete structures and sheet piled cofferdams. 

(I!) DESIGN AND PLANNING ENGINEER 

Qualified, with exoerience of designing temporary 
and permanent works. Site experience with contractor 
OF consultant essential. 
Both these positions carry good salary and subsistence 
allowance, with entry into the comoany’s  super- 
annuation Scheme and prospects of advancement in 
an expanding organisation. 


R WRITE BOX CI91S, LPE, 
‘omano House, 399/401 Strand, London, W.C.2. 


WE REPRESENTATIVES or AGENTS WANTED to 


a introduce a completely revolutionary but tried 
dust roved concrete case-hardening and permanently 


and ¢ Ng Process for concrete floors. Full backing 
Saree up by our highly trained technical staff. 
a hi ats can run into many thousands of pounds, and 
full ‘gh rate of commission will be caid.—Write in 
Pershontidence to CONCRETE IMPROVERS, LTD., 270 
sore Road. Edabaston. Birmingham, 5. 


YUNG ambitious ESTIMATOR REQUIRED fer 
expanding firm of civ'l engineerina and agri- 


Truce, cOntractors.—E. DOE AND SONS (CGN- 
rec's LTD., Fyfield, Ongar, Essex. Tel.: Fyfielé 


IRST-CLASS AGENT REQUIRED to take full charge 
area of water main contract In the Worcester /Tenbury 
Hath approx. two-year duration.—Aoply in writing, 
AND pag’ exverience, salary required, to GROCOCK 

AY, LTD., 26 Mayfield Road, Leicester. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


Stator REQUIRED for civil engineering.— 
_ SENIOR ESTIMATOR REQUIRED for targe civil 
engineering works. Permanent position, pension 
scheme, good salary and prospects.—Apply in writing, 
giving full details of experience, etc., M. J. GLEESON 
(CONTRACTORS), LTD., BP/WSB, C.E. Department, 
Haredon House, London Road, North Cheam, Surrey. 


Peitzearnicn AND SON (CONTRACTORS), LTD., 
REQUIRE AGENTS experienced {in motorway, 
sewer and road reconstruction. May be required to 
travel—Apply in writing, giving details of previous 
experience, etc., last three employers and duration of 
employment with each, to 455, Old Ford Road, Bow, 


E.3 
WHittey MORAN AND CO., LTD., REQUIRE 
VY JUNIOR ENGINEERS, preferably with technical 
training and/or some site experience, for site super- 
vision on current contr*.cs and for head office duties. 
Vacancy also exists for GRADUATE ENGINEER.— 
Send full particulars of age, experience and salary 
required to WHITLEY MORAN AND CO., LTD., 5 Cla 
Hall Street, Liverpool, 3. 


S'te ENGINEERS REQUIRED for C.E. contracts in 
East Anglia. Good prospects, with permanent 
Position and superannuation scheme, for suitable 
applicants.—Write, stating age, experience, and salary 
required, to Box V.3026, ‘The Contract Journal.” 


SITE QUANTITY SURVEYORS 


REQUIRED by well-established building and civil 
engineering contractor in the north-west. Age 
approx. 30 to 45, and should have some qualifications. 
Must have had several years’ experience on contract 
sites and be cavable of supervising the work of site 
measuring staff. Must be fully mobile within the 
U.K., and possession of own car would be an advan- 
tage. This is a permanent staff appointment, with 
pension rights and good remuneration.—Write, in 
confidence, quoting Reference QS126, giving full 
details of age, qualifications and experience, to: 


BOX V.2896, “THE CONTRACT JOURNAL.” 


VERSEAS. — Experienced men in the following 
categories REQUIRED for large civil engineering 
contract overseas: FOREMAN CARPENTER—with 
first-rate shuttering experience and able to look after 
concreting, steelfixing and heavy timber construction: 
PILING FOREMAN—experienced in sheet piling, con- 
o=.. piling, ae —— excavation and 
e wor an eavy timber construction; 
EXCAVATION FOREMEN—experienced in large-scale 
muck-shifting and in handling a number of draglines, 
bulldozers, etc. Other general experience an asset: 
CONSTRUCTION FOREMEN—experienced in general 
excavation and concrete work and in heavy timber 
construction. All European staff on this job are hard, 
tough workers. The job is large and scattered and 
goes at a fast pace. Candidates must fit in with ail 
this. Good climate. Two-years’ tour. Bachelor quarters 


only available-—Write Box V.3043, ‘‘ The Contract 
Journal." 


CONTRACTORS’ AGENTS REQUIRED for medium 
and large civil engineering contracts in the 
Midlands and North-Eastern England. Applicants 
should have extensive experience of civil engineering 
construction. work, including reinforced concrete 
structures. Good prospects with salary commensurate 
with experience. Bonus and superannuation schemes 
in operation.——Applications, which will be treated in 
confidence, should be addressed to Personnel Officer, 


TARMAC CIVIL ENGINEERING, LTD., Ettingshall, 
Wolverhampton. 


CIVIL ENGINEER 


REQUIRED for civil engineering contracts, including 
heavy foundations, reinforced concrete bridge works 
and sewage disposal works. Successful applicant 
would be required to work under the control of a 
civil engineering agent, and previous experience in 
this type of work is essential. Excellent Prospects 
are offered in a _ well-established and expanding 
organisation. We have a progressive staff policy 
operating superannuation, profit-sharing schemes and 
assistance in car purchase.—For further details and 


application form, apply, in confidence ivin i 
Particulars, to: si — 


J. Wright, Construction Director, 
Cc. BRYANT AND SON, LTD., 
6S Whitmore Road, Birmingham, 10. 


OMPETENT ENGINEER REQUIRED by small 
established company, for setting-out contract on 
—— a te immediately. Salary com- 
urate wi ability.—Write full particulars 
V.3023, ‘‘ The Contract Journal.” i 


immediately for 


CARPENTERS REQUIRED bridge 
_contract in Worcester. Production bonus and 
subsistence. —- Apply on site or write to General 
we ite LOMETy CONSTRUCTION. LTD., adj. 
ctory, rimsiand, near Hadzor, itwi 
Telephone: Droitwich 2004. eeontaliaenianapenie 


Cv ENGINEER REQUIRED for large overseas 

contract. All European staff on this Job are 
hard, tough workers. The job is large and scattered, 
and goes at a fast pace. Candidates, aged 25 to 35, 
must fit in with all this. Good climate; two-year tour. 


Single quarters only available.—Write Box V 
“The Contract Journal.” -3046, 


ASSEN REQUIRED for heavy civil engineering 
contract in South Wales. Must be experienced in 
all classes of C.E. works. Age 30-40 years. This 
appointment offers permanency and ample scope for 
advancement, and the successful applicant would be 
expected to settle in South Wales. Entry into the 
company’s pension and profit-sharing schemes will be 
arranged after period of proven ability.—Aoplications 
required in writing only, giving full details of age, 
experience, previous employers, etc., which will be 
treated in confidence, to Area Manager, G. PERCY 
TRENTHAM, LTD., Roath Basin, Docks, Cardiff. 


E/NGINEER/AGENT REQUIRED for dock reconstruc- 
tion work, Hull and Goole. Long-term employ- 


ment with excellent prospects. A qualification an 
———— — Write Box V.3041, ‘‘ The Contract 
ournal.” 


Cc CLERK REQUIRED. London office expanding 
building company. Responsible to director for 
cost and analysis.—Apply own handwriting, stating 
see. Seer ance, salary, to Box V.3040, ‘‘ The Contract 
ournal. 


Qyeantiry SURVEYORS and ASSISTANT QUAN- 
TITY SURVEYORS REQUIRED for important 
contracts in Bristol and district. Successful applicants 
will be appointed, after satisfactory initial service, to 
permanent positions offering good experience and 
opportunities for advancement. eply in confidence, 
stating age, training, experience, and salary required, 
to W. E. CHALKE AND CO., LTD., Langford Road, 
Weston-super-Mare, Somerset. 


SUPPLEMENT 


901 


APPOINTMENTS VACANT 


c= OF WORKS REQUIRED for sewerage and 
sewage disposal scheme in Khartoum. Salary 
£1,300 per annum plus gratuity.—Applications to 
HOWARD HUMPHREYS AND SONS, West Street, 
Epsom, Surrey. Please quote Ref. 406. 


HIS SITUATION could be a career for the right 
type of man. Massey-Ferguson Industrial Dis- 
tributors need a REPRESENTATIVE to handle sales 
of industrial tractors and diggers, etc. Previous experi- 
ence with industrial equipment, or the building or 
allied trades, absolutely imperative. — Write Box 
V.3025, ‘‘ The Contract Journal." 


SIR LINDSAY PARKINSON AND CO., LTD. 


REQUIRE SENIOR and ASSISTANT MEASURING 
SURVEYORS for large and interesting contracts in 
the West and Northern Counties.—Write, giving full 
details of previous experience, age and _ salary 
required, to: 


Chief Surveyor, 
SIR LINDSAY PARKINSON AND CO., 


LTD., 
6 Lambeth Road, London, S.E.1. 


. 


SSISTANT CIVIL ENGINEERS. — RICHARD 

COSTAIN, LTD., have two vacancies for Assistant 
Civil Engineers to work on sites in the U.K. 
Applications are invited from men with at least three 
years’ site experience since graduation. These are 
progressive positions offering a wide variety of experl- 
ence on heavy civil engineering works.—Please apply 
to Personnel Officer, 111 Westminster Bridge Road, 
London, S.E.1. 


ENIOR INDUSTRIAL REPRESENTATIVE REQUIRED 

by leading tractor, agricultural and _ industrial 
machinery distributors. Applicants for this permanent 
position must be energetic, ambitious, and fully experi- 
enced in the selling of industrial and allied equipment. 
Preference will be given to applicant with sales 
experience on the J.C.B., Shawnee, Fordson and County 
range of equipment. The successful applicant will be 
provided with a suitable car and operate from our 
new agricultural and industrial division where large 
stocks of all types of equipment are held. Full service 
and advertising support given. Substantial commission 
in addition to basic salary and expenses, plus usual 
paid holidays, non-contributory pension scheme, etc. 
Assistance with removal expenses and accommodation 
if required.—Apply in own handwriting, with full 
details, in confidence to the Personnel Manager, 
PETERBOROUGH MOTORS, LTD., 27/39 New Road, 
Peterborough. 


CONTRACTS AGENT 


Qualified CIVIL ENGINEER with previous experience 
as Agent REQUIRED by civil engineering contractors 
for work in North Yorks. and South Durham area. 
Age group 30-40. Must be able to eventually assume 
complete control, develop and expand progressive 
engineering department. Starting salary range £1,350. 
Superannuation scheme. Car provided.—Please send 
brief personal particulars and full details of previous 
experience, which will be regarded as_ strictly 
confidential, to: 


BOX V.2986, “THE CONTRACT JOURNAL.” 


EQUIRED immediately, First-class Man with com- 

plete knowledge of earthmoving machines and 
roadpaving machines. The position Is one of utmost 
importance, and a good salary will be paid to the 
right man. Only persons of absolute integrity and 
experience are requested to apply in_ confidence. 
Write Box V.3029, “‘ The Contract Journal.” 


ENERAL FOREMAN REQUIRED by civil engineer- 

ing contractors operating in Southern and S.E. 
Counties. Must be capable of complete control of 
labour, setting-out and general organisation. Per- 
manent position. Salary £750-£950 p.a.—Write full 
details to Box V.3077, ‘“ The Contract Journal.” 


a 1. CASE CO., LTD., REQUIRE very experienced 
* ADMINISTRATOR to supervise sales and parts 
procedures. This is an exacting and responsible posi- 
tion cal'ing for a man with a flair for administration 
and organisation, who should be prepared to travel 
between depots and distributors.—Reply in confidence 
to the Home Sales Director, J. !. Case Co., Ltd., 
Mill Road, West Drayton, Middlesex. 


ANTED, WORKS MAINTENANCE ENGINEER, 

experienced ail services, also erection of steel 
buildings. Progressive, permanent and pensionable 
post. House available. — FRED. WATKINS 
(ENGINEERING), LTD., Coleford, Glos. 


c= ENGINEER REQUIRED by private contracting 
company as Personal Assistant to the Managing 
Director, to train for executive position. Applicants 
must be technically well trained and have had site 
experience on sewers, roadworks, concrete structures, 
piling, and general civil engineering work; also some 
administrative experience, including measuring and 
preparing certificates. Preferably under 30. Salary to 
be agreed. Midlands area. This appointment Is part 
of a plan for succession and has considerable pros- 
pects.—Write Box V.3065, ‘‘ The Contract Journal. 








JOHN LAING AND SON, LTD. 


REQUIRE ENGINEERS for general site engineering 
services. Professional qualifications expected for those 
seeking senior posts, but applications also welcomed 
from men with good_ instrument experience. Full 
mobility is required. The company offers a pension 
scheme and other progressive benefits.—Apply, giving 
brief details of past experience, to: 


The Personnel Manager (E.2), 
ICHN LAING AND SON, LTD., 
Building and Civil Engineering Contractors, 
London, N.W.7. 


gre QUANTITY SURVEYORS REQUIRED by well- 
established building and civil engineering con- 
tractors. Must have considerable experience of civil 
engineering and building sites, and be capable of 
carrying out all quantity surveying duties with regard 
to such contracts. Will a'so be required to supervise 
the work of site cost surveyors. Must be fully mobile 
within the U.K. Car owners will be paid mileage 
allowance. Permanent staff appointment. Salary by 
arrangement. Pension scheme.—Quote Ref. 1/53 when 
writing to Box V.3092, ‘* The Contract Journal.” 


ESIDENT SITE ARCHITECT or ENGINEER 
REQUIRED for interesting project in South Wales 
commencing early in New Year and due to last 18 
months. Salary in range £1,400-£1,500 per annum, 
depending upon experience. Possibilities of further 
employment to suitable candidate.—Write for inter- 
view to A. M. GEAR AND ASSOCIATES, 12 
Manchester Square, London, W.1, stating Ref. 323/17. 





SUPPLEMENT 


APPOINTMENTS VA7TANT 


LEADING FIRM of London consultants has been 
A engaged to assist in the appointment of a SENIOR 
AGENT. A large, internationally known company of 
engineering contractors offers outstanding career 
opportunities to a Senior Agent with at least 10 
years’ experience on projects of £im. and over, 
involving all engineering aspects. At the moment he 
will be earning about £2,000 to £2,500 with a civil 
engineering contractor, but is now looking for a Job 
with greater scope, greater responsibility and, of 
course, higher salary. The right man will receive a 
salary of £3,000, the opportunity to earn a substantial 
bonus, and ee ees to aan 
executive positions. car wi also e provided. 
Please write fully to Mr. R. J. Scott, AUSTIN KNIGHT, 
LTD., Incorporated Practitioners in Advertising, 212a 
Shaftesbury Avenue, London, W.C.2. 


THE LUMMUS CO., LTD. 

Engineers and Constructors to_ the 
Industry, invite applications 
for the following staff. ARCHITECTURAL DESIGN 
DRAUGHTSMEN. Applicants should have five or 
more years’ general experience, and preferably be of 
R.1.B.A. standard. Five-day week. Sickness and 
pension schemes.—Apply, in writing, to: 


The Personnel Department, 
THE LUMMUS CO., LTD., 
Imperial House, 80 Regent Street, London, W.1. 


Designing Y 
Petroleum and Chemical 


Amer RESIDENT ENGINEER REQUIRED for 
long-term coke-oven and bi-product contract in 
Yorkshire. Age 23/27 years. Degree or H.N.C. (Civil) 
desirable. Must be interested in the construction of 
complete industrial plants, including structural steel- 
work, pipework, heavy vessels and refractory brick- 
work. Should be prepared to travel at end of the 
contract. A permanent staff appointment with pension 
rights and good prospects. Salary in accordance with 
qualifications and experience.—Applications, quoting 
Ref. AR148, in confidence, to Contract Labour 
Department, SIMON-CARVES, LTD., Cheadie Heath, 
Stockport. 


hye py ae REQUIRED for site work. 
used to all types of contractors’ plant, including 
Good rate and 
to General 
LTD., adj. 
Droitwich. 


Smith 21s and Ruston Excavators. ¢ 
subsistence.—Apply onsite, or write 
Foreman, LOMOUNT CONSTRUCTION, 
The Rectory, Primsiand, near Hadzor, 
Tel.: Droitwich 2004. 


HOMAS LOWE AND SONS, LTD., Curzon Street, 
Burton-upon-Trent, REQUIRE an ESTIMATOR. 
Applicants should have sound knowledge of price 
build-ups for major building works. A _ Builder's 
Surveyor, aged about 25-30, with some estimating 
experience, would be considered. Assistance with 
housing if required.—Apply in writing, stating age, 
salary required, and full details of experience. 


GENERAL FOREMAN/AGENT 


REQUIRED for road and sewer contracts up to 
£100,000 in value. Must be good organiser and 
understand cost control.—Write, giving full particulars, 
to: 


H. C. JANES, LTD., 
183 High Town Road, Luton. 


OLLOWAY BROTHERS (LONDON), LTD., have a 
vacancy in their building division for a SENIOR 
BONUS SURVEYOR. Duties will include supervision 
and operation of the company’s incentive bonus 
scheme for a group of sites. Applicants should have 
sound experience of incentive payment schemes and 
the ability to train and supervise staff. A knowledge 
of work measurement and target setting is essential. 
There is scope for advancement. The company offers 
three weeks’ annual holiday. S-day week and canteen 
facilities on the premises.—Applications, giving details 
of age, experience, and present salary, should be 
sr to the Secretary, 157 Millbank, London, 


ONTRACTORS' ENGINEERS, Junior and Senior, 
REQUIRED for industrial civil engineering con- 
tract in Lanarkshire. Salary commensurate with experi- 
ence. Good prospects, bonus and superannuation 
schemes in operation.—Applications in confidence, 
stating age, experience, and _ salary required, to 
Personnel Manager, TARMAC CIVIL ENGINEERING, 
LTD., Ettingshall, Wolverhampton. 


Aserant CONCRETE MANAGER’ REQUIRED. 
Must have good experience of the production 
of hydraulically pressed paving and kerb by Fielding 
presses, and some commercial knowledge. The appoint- 
ment is at our Widnes Works in the first instance 
and should lead to ultimate promotion at another 
branch within the company.—Apply with full details 
of past experience, and copy references, present 
salary, to the Managing Director, THE CROFT 
GRANITE, BRICK AND CONCRETE CO., LTD., Croft, 
near Leicester. 


WILSON LOVATT AND SONS, LTD. 


REQUIRE SURVEYOR for contracts in London and 
Home Counties. Age 25-35. Capable of dealing with 
all aspects of final accounts on contracts up to £1m. 
Civil engineering experience essential. Permanent posi- 
tion with good salary and working conditions. Pension 
and profit-sharing schemes in operation.—Applications, 
giving details of age, experience and qualifications, to: 


Chief Surveyor, 
WILSON LOVATT AND "sons, 


LTD., 
16 Grosvenor Crescent, S.W.1. ’ 


NGINEER/AGENTS, aged about 35, are shortly 
E* REQUIRED by old-established firm of civil 
engineering contractors for medium-sized contracts in 
Northumberland and Durham. Successful applicants 
must have a knowledge of foundation work, reinforced 
concrete and, if possible, piling. They should have 
held a similar position with a reputable contractor 
for at least two years and be able to work to close 
programmes with bonus schemes operating. Pension 
scheme and car allowance available. — Apply in 
writing, stating age, experience, present position, and 
salary, to the Secretary, BRIMS AND CO., LTD 
Pandon Buildings, Newcastle upon Tyne. : ‘a 


CAsHiERs and COST CLERKS REQUIRED. Must be 
mobile. Good salary and prospects. Pension 
scheme.—Apply Box C.C.C., SIR LINDSAY PARKIN- 
a] AND CO., LTD., 6 Lambeth Road, London, 


YOUNG MAN REQUIRED as ASSISTANT in con- 
oar aes plant cel company. Excellent oppor- 

earn, wi good future prospects. 
NEAGRON (CONSTRUCTION), LTD., Abbey House 
Victoria Street, S.W.1. Abbey 5152. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 

unr er ee civil engineering and building 

contractors REQUIRE a Surveyor or Measure- 
ments Engineer as Assistant to the Chief Surveyor of 
a subsidiary located in North-East Africa. Applicants 
should be qualified, aged 30-40, with varied previous 
experience, including several years in a contractors’ 
organisation. A good knowledge of measuring, contract 
procedure and costing is essential. Some estimating 
experience would be an additional advantage. This is 
a progressive post in an expanding organisation. 
Initial tour 18 months, followed by 12 months’ tours, 
with annual home leave. Good salary, married accom- 
modation, and family’s passages are provided.—wWrite, 
with full details, to Box V.3082, ‘‘ The Contract 
Journal." Ref. NOP. 


SSISTANT CONTRACTS MANAGER.—Prominent 

British contractors REQUIRE a qualified Civil 
Engineer in the London office of their overseas 
organisation. The successful applicant must be quali- 
fied, prerefably a graduate, aged 35-40, with several 
years as agent in charge of important works, plus 
some foreign experience. He will be London-based, 
will supervise one or more overseas contracts, and 
must be prepared to make occasional trips abroad 
at short notice for periods from two weeks to three 
months. This is a permanent, pensionable position. 
Written replies, which shall be treated in confidence, 
should be sent to Box V.3081, ‘‘The Contract Journal." 


HUMPHREYS, LTD. 


REQUIRE ASSISTANT CONTRACT MANAGERS 
for London and Home Counties. Applications wel- 
comed from tradesmen/general foremen, surveyors, 
engineers, planning or production trained men. it 
is important that applicants are the right material, 
have had experience of substantial work, and are 
prepared to work hard and accept responsibility. 
These appointments are long-term, good salary, condi- 
tions, superannuation, and assisted further training. 
Good promotion prospects.—Please write, with brief 
particulars, in the very strictest confidence, to: 


Personnel Department, 
HUMPHREYS, LTD., 
199 Knightsbridge, S.W.7. 


GENT REQUIRED for interesting and important 

building contract, London area. Used to high- 
quality concrete work and management of contracts 
of £1'2m. State salary required, when available, and 
full details of experience. — Write Box V.3089, 
“The Contract Journal." 


LANT FITTERS REQUIRED immediately for bridge 
contract near Worcester. Must be used to all 
types of contractors’ plant. Good rate and subsistence 
to suitable men.—Apply on site, or write to General 
Foreman, LOMOUNT CONSTRUCTION, LTD., adj. 
The Rectory, Primsiand, near Hadzor, Droitwich. 
Tel.: Droitwich 2004. 


ECHNICAL BUILDING ASSISTANT REQUIRED for 
estate department of a large undertaking. Know- 
ledge of building construction, methods and main- 
tenance. Ability to survey, prepare specifications and 
drawings, estimate costs and supervise works of 
maintenance and new structures. Knowledge of 
Building Acts, By-laws and housing grants essential. 
Commencing salary £1,015 per annum. Contributory 
superannuation scheme and other benefits.—Write, 
giving full particulars as to age and experience, to 
Box V.3083, ‘* The Contract Journal.’ Closing date: 
the 28th November, 1960. 


LARGE FIRM of building and civil engineering 

contractors in Western Region have a vacancy 
for first-class man as CHIEF ASSISTANT to Plant 
Manager. Applicants should have wide mechanical 
engineering knowledge, and experience in the appli- 
cation of contractors’ plant; be good organisers, and 
able to accept responsibility. Probable age would be 
35-45. — Write fully in confidence, stating salary, 
expected, to Box V.3045, ‘‘ The Contract Journal." 


LANT STOREKEEPER WANTED for new plant 
depot of large engineering organisation approx. 
20 miles north of London. Must be fully experienced 
in the handling of contractors’ plant spares. Subsist- 
ence will be paid where applicable during probationary 
period, then housing accommodation can be offered. 
Permanent, progressive position. Contributory pension 
scheme carrying life assurance benefits.—Please write 
in_first instance, giving full details, to Box V.3084, 
‘““The Contract Journal.” 


For Advertisements received too late for 
classification see page 905 


APPOINTMENTS WANTED 


IVIL ENGINEERING EXECUTIVE. Qualified 

Engineer. age 52, General Manager and 
consultant of large contracting group, DESIRES 
CHANGE, based in London or Home Counties. Good 
commercial background. Competent high-level nego- 
tiator of _wide experience. Highest references. 

Write Box W.3001, ‘The Contract !"'rnal." 


NGINEER/AGENT, aged 34, with 18 years’ over- 
seas experience of survey, design and construction 
of roads, airfields, industrial buildings, pipelines and 
small marine works, SEEKS APPOINTMENT at home 
or overseas. 
Write Box W.3073, ‘‘The Contract Journal." 


ENERAL / CONTRACTS MANAGER, C.E. and 

building. over 20 years in management, DESIRES 
CHANGE. Medium or small company wishing to 
expand. Some estimating and quantity surveying and 
negotiations at highest level. Grammar _ school 
education. Available one month. 

Write Box W.3086, “The Contract Journal." 


LANT MANAGER, 35, with wide experience of 
C.E. and building plant, transport, etc., SEEKS 
SIMILAR POSITION’ with progressive company. 
Costing, spares control, overhaul, purchase, sales and 
hire, site maintenance and bulk earthmoving. 
Write Box W.3093, ‘‘The Contract Journal." 


IVIL ENGINEER, at present in control of medium 
large concern, DESIRES EARLY APPOINTMENT 
with well - established company as GENERAL 
MANAGER, CONTRACTS MANAGER or AREA 
MANAGER. Vast experience and high reputation. 
Control all aspects of the industry. Strong personality, 
drive and impeccable achievements. Highest references. 
Write Box W.3094, ‘The Contract Journal." 


WORK REQUIRED 


' ‘renee “53 a6 N <6 BULK EXCAVATION. 
L .. Tradl s 
Telephone: Slough 20361—Ext. 4. a 


ULK EXCAVATIONS, any quantity 

Own plant and lorries. 

COFF AND SON (EXCAVATIONS), LTD 

Buckhurst Hill, Cheapside, “scot, Berks. 
Ascot 1026/7.°. 


quoted fc.. 


November 17 1960 


WORK REQUIRED 


PROOTING.—TREES, STUHAVS, HEDG 
have the most experience oa etc. We 
equipment.—T. GRAVESON, LTD., Warton c Modern 
Lancs. Telephone’ Carnforth 381 and 3a. /orth, 


AM BOOTH, LTo., Perrymount Chamnerr 
os hembers 

Haywards Heath, Sussex. 1: A 
se Haywards Heat), 


1126 and 1258. SUB-CONTRACT or HIRE: Dog att 


Bulldozer and Caterpillar 462 Scrapers 


PECIHALISED EXPLOSIVES cEenvicce 

U.K and OVERSEAS MOBILE UNITS coeRVICES. 
ex-service strong points, sea walis ano Gare: on 
structures, etc.—124 Old Shoreham Noaq Sankrous 
Sussex Tel. Southwick 3791 or Shoreham sige 
Buk EXCAVATION WANTED.—wWe tere co Ce 

staff of qualified Civil Engineers, and wu”, ow" 
following machines reacy for work: D9s5 
D4s with Dozers, Scrapers and Rooters. ‘Aisy «, 
Excavators with all equipments, and a fleet ¢ 
Tipping Lorries. So job is too small or Cy new 
SMITHS PLANY HIRE AND CONTRACTOX: 
(CHELTENHAM), LTD., Scctham Court, 98 pr = 
Road. Cheltenham, Glos. Ye: 52021 56419 /Seasy 


XCAVATION SUB-CONTRACTS. Technical 

available to analyse, programme ang a 
complex projects Particular attention ane 
finish and compaction. O09, D3, TD18 ang Tt, 
Scrapers, Excavators, Loading hovels and Lorrles 
available with competent and | -aginative supervision 
for execution of work.—D'!CK WAMPTON Broaciview 
Farm Blacknest Alton Hants Tel Bentiey war 


ANTED, PAINTING, DECORATING CONTRACTS 

WwW SUB-CONTRACTS. Would consider isbeor eae 
Quantities priced. Industrial Painting a speciality. 
AROLD DOWSON (BRIDLINGTON), LTD. : 
Street, Bridlington. Ds. 26 North 
ULK EARTHMOVING. direct erntract =r sub. 
contract. Also BULLDOZERS ind SCRAPERS 

for HIRE.—FRANK R. WALPOLE, LTD. 126 wn 
Road, Leighton Suzzard, Beds. Leighton Buzzard sy 


ALLEN OXFORD GRADERS for | 
GRASSPHALTE LTD., 
Hampton Hill, Middlesex Telephone: Moles-y 4344 


JF TREES, ROOTS or UNDERGROWTH ferure in 
your contract. we would be pleased to quoxe for 
their economical disposal. 
TD., 


ig 


BAGSHOT SAWMILLS 
32 London Road, Camberley, Suv.ey. felenhone 14. 


ANTED. HIRE or CONTRA.T WORK 

for modern fleet of OW21s, (9s, wBs, 15-ton 
Rear Dump Euclids and 38RB Fac Shovel.—Apnply: 
BRODERICK AND RYAN, LTD., 421 Nottingham 
Road. tikeston. Derbys. Telephone 4381/2. 


F GRADING, ~<FDING. TURFING and PLANTING 

form part of yx: CONTRACT, we will be 2leased 
to quote you.—hOLDRUP, 139 Bells Hill, Barnet 
felephone 9111. 


TT uscere™ AND BITUMINOUS MACADAM 
SURFACING WANTED. — Barber-Grers. (new 
1960) and rull Roller range to 10 tox3. HIRE, 
CONTRACT or SUB-CONTRACT. — D. S. \'BRIEN 
bet CO., Oiive Mount, Birkenhead. Tel.: Birkenhead 


prer" SKID SHOVEL BTD6, fitted with Bourninn 
Winch, for HIRE at keenest rate. — JAMES 
COOPER, LTD., 28 Kensington Church Street. London 
we Tel.: Western 3412. 


ITE CLEARANCE CO., LTD., specialists In removai 
of trees and roots Expicsion Engineers and 
Demolition Contractors.—Delph Uene, Quarry Lane, 
Appleton, Warrington. Telephone: Stockton Heath 309. 


ULK EXCAVATIONS and SITE WCRKS 
undertaken DOIRECT or on SUB-CONTRACT basis. 
Quotations given for large or small contracts any- 
where.—S. AND L. BULL BROS., LTD., 126A High 


Street Winchester Telephone’ Winchester 2264 


ONTROLLED EXPLOSIVES, LTD., specialise in the 

fragmentation of mass and reinforced concrety 
inside or outside buildings. Demolition of bridges 
and chimneys, mass rock, trenching, sewage beds. 
engine beds, etc., and deep drilling for quarries. 
Particulars from 11 Church Street, Oldbury, Bir- 
mingham. Telephone: BROadwell 3117. 


ARTHMOVING, LEVELLING, LAND DRAINAME, 

RECLAMATION, etc. Consult the Surface Special- 
ists. — SURFACE MAINTENANCE SERVICES, LTC. 
124 Old Christchurch Road, Bournemouth. Tel. 
24673. Branches throughout the country. 


OTOR BOAT OWNERS REQUIRE 
CONSTRUCTIONAL WORK, ATTENDANCE, 
PERSONNEL, GOODS, TOWAGE, etc. Craft and labour 
supplied.—Apply: THOMAS BROS., 62 Sussex Roz’. 
East Ham, London, E.6. Telephone: GRA. 6697/3151. 


WANTED. EXCAVATION, SITE CLEAPANCH ang 
DEMOLITION WORK ; 
R. BARKER (PECKHAM), LTD., New Cross 3337. 


XCAVATION.— Roads, Sewers, Concreting, 

Drainage, etc., CONTRACTS WANTED. Qualified 
Engineer, competent labour force, own equipment, 
anywhere. —HARRISON, Wethersfield Manor, 3rain- 


tree, Essex. Telephone: Shalford Green 464. 


RECTICN and DISMANTLING.—Structural Steel 
work and all types of Prefabricated Components. 
Speedy and efficient service.—ERECTORS, 80 Bulwsil 
Crescent. Cheshunt, Herts. Waltham Cross 22°64. 


UB-CONTRACTS WANTED, LABOUR ONLY: 

Foundations, Concreting, Drainage, Gas and wee 
Mains, G.P.O., Road Pitching, etc.—!. FOLAN AN 
HARRIS, 27 Richmond Mount, Headingley, Leeds, 6. 
Telephone 58316 


EADINGS and DEEP SEWER WORK REQUIRED 

on SUB-CONT™ACT BASIS. Most areas con 
sidered.—Write SELFE, 14 Treelawn Drive, Eastwood 
Lane North, Leigh-on-Sea, Essex, or Telephone: 
Eastwood (Essex) 524053. 


ISMANTLING and/or RE-ERECTION. — Stripping 

and Resheeting, T2, B81 Hangars, any type 0 
Steelwork, and Plant, etc., Sheeting purchased, striees 
and removed. Distance no object.—BEDS. DISMA ri 
LING AND DEMOLITION CO., 3 Lurke Street, Bedford. 
Telephone: Bedford 66033 


EMEX, LTD., EXPLOSIVES ENGINEERS. — Fo! 

Fragmentation, Breaking-out or Excavation 2 
Rock, Massed or Reinforced Concrete; Demolition e 
Bridges, Heavy Retaining Walls, Chimneys, etc. ; 
engineers are skilled at working in confined | 
built-up areas. Competitive prices and_ prompt serail 
Contact DEMEX LTD., 125  Goldthorn Wt, 
Wolverhampton. Telephone 36136. 


OILING SEEDING and TURFING. Site Cle in 
Excava ion and Levelling Work undertaken 

any part of the U.K. at competitive prices.—GIt 
Purley, Surrey UPLands 9222/6 


ULK EARTHMOVING by DW2!s, D9s o 
STANTIAN PLANT, LTD., Effingham 
Rotherham Telephone’ Rotherham 78271-2. _ 


URVEYS UNDERTAKEN by _ qualified = 

surveyor, any type of area, large or si. 
preferably within 50 miles of Wolverhamps 
"Phone: Wolverhampton 22706 
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SURVEYS 
A 


ND SETTING OUT 


FOR 
ESTATES, MOTORWAYS 
ROADS AND CITY 
DEVELOPMENT AREAS 








THE SITE SURVEY COMPANY 


LONDON, S.E.3 
TELEPHONE LEE Green 7444 


ACCOMMODATION 


ARAVANS TO RENT for men _ with families 

C Rent £7 to £17 per month. Delivery anywhere. 
LANDSMAN'S SERVICES, 

Buckden, Huntingdon. Telephone: Buckden 287. 


 CCCMMODATE YOUR EMPLOYEES in a 4-berth 
A CARAVAN, fully equipped with heating, lighting, 
oking and washing facilities. Hire rates from 50/- 
comeweek for four persons. Also MOBILE OFFICES. 
per red anywhere.—NORTHERN CARAVAN __DIS- 
TRIBUTORS. Handforth, Ches. Tel.: Mercury 4255/6. 





INVENTIONS 
NDUSTRIAL ENGINEERS OF REPUTE invite 
I in strict confidence, DETAILS of INVENTIONS, 


with object of manufacturing and world distribution 
Write Box K.L.517, ** Tne Contract Journal.” 


—_——— eee eee eee 


DIVING 
VERS and FROGMEN at_ immediate notice 
D DIVING SPECIALISTS, LTD., Dartford 24139 
Night—Farningham 2452 
LTD., Civil Engineering 


DEED AND MALLIK, 
R Contractors (Diving Division), Milford Manor, 
Salisbury, Wiltshire. Telephone 5141. 


_———— rae 
HORTICULTURAL 


ASSEY-FERGUSON 65 TRACTORS for HIRE. 
M also comprehensive range of ATTACHMENTS. 
Tipping Trailers, Loaders. Rotavators, 
Land Cultivation Implements, Turf-cutting 
Machines, etc. C.E. contractors catered ftor.—RING 
WAY CONTRACTORS, LTD.. Horsforth, near Leeds 
Telesnone Horsforth 4805 _ wa 


JTURVES.—Machine-cut, 3ft. x ft., close mown. 
T weed-treated, 60/- per 100 Keen trade rates 
We would be pleased to quote for your levelling and 
laying. —E. R. RANCE, LTO., 24 Sheepcot Lane 
Watford Telephone Garston 2725 


POTARY CULTIVATORS available for HIRE or 
R CONTRACT WORK. Grading, Levelling, Earth- 
moving undertaken.—JAMES COOPER, LTO., 28 Ken- 
sington Church Street London, W.8. Western 3412 


UICKTHORN HEOGING PLANTS.—Strong, trans- 
planted, fibrous rooted, 1'2/2ft. high, two/three- 
year old, 250/- per 1,000 carriage paid for c.w.o. 


including 
and all 


BLAKEDOWN NURSERIES, LTo., Blakedown, 
Kidderminster, Worcs. “Phone: Blakedown 410 and 
468. 


EST QUALITY TURF, machine cut, 3ft. x Ift., 
B weed-treated, 60°- per 100 delivered. Distance 


no object. Keen trade rates.—LANDSCAPE AND 
TURF CO., LTD., Orchard Dene Nursery, Hadlow, 
Tonbridge, Kent. Telephone: Hadlow 416. 

ULK TURF and TOP-SO!IL DELIVERIES, 24-hour 


quotations given for London and Home Counties. 
J.P. TOMLINSON, Longlands Nursery, Blackness Lane, 
Keston, Kent. Telephone: Farnborough (Kent) 51000. 


URVES, excellent quality 3ft. x 1ft. machine-cut, 


60/- per 100, delivered 40 miles radius of 
London. Trade rates. Councils supplied. Quotations 
for road verges, flats and other turfing areas. 


|. MONK, 46 Kings Road, South Harrow, Middlesex. 
Telephone: Byron 9679 


DOR SALE, 1,000,000 finest quality Kent Marsh 


TURVES. £25 per 1,000 delivered, 3ft. x tft. 
Distance no object. Satisfaction guaranteed. 
FAIRVIEW NURSERIES (GILLINGHAM), LTD., Tel.: 
Raintham, Kent, 81244. 

URF LAYING, SEEDING, TREE and HEDGE 


PLANTING, CONTRACT MOW!NG.—For keenest 
Quotes, consult: FAIRVIEW NURSERIES (GILLING- 
HAM), LTO., Tel.: Rainham 81244. 


URFING — SEEDING ~— HEOGING 

Quotations for al! branches of landscape work 
anywhere in the U.K C.E contracts a speciality 
WEBSTER BROS. Horsforth Leeds Horsforth 2364 


‘Or sQOiu. — 200,000 cubic yards avaliadie 

delivered in large and smal! quantities Sol! 
tupolied ex site In approved cases —-LATHAM AND 
CO. (CONTRACTORS), LTD.. Westward House Gulid 
ford Rd.. Lightwater Surrey Sagshot 2037 and 2400 


KEEN QUOTATION for vour TURFING. 
SEEDING and HEOGING CONTRACTS London 
and Home Counties. —R | ENSTONE & SON. LTD., 
Head Office’ 34 Aima Road St Albans Tel 55528 


VICKS, extra quality fibrous rooted: 12-18in., 

16-, 145/-; 18-24in., 24/-, 200/-; 24-30in., 
28), 270/-: extra heavy: 30-40in., 35'-, 330/-; 
Special transolanted and cut back: 18-24in., 35/-, 
330+: 24-36in 40/-, 380/-. Oval Leaf Privet: 
12-18in., 22/-, 215/-: 18-24in., 28/-, 275/-: special 
transplanted bushy: 18-24in., 35/-, 340/-; 24-30in., 
30/-, 470/-: 30-36in. 70/-.'670/-. Beech: 10-16in., 
0'. per 100: transplanted 3-year: 18-24in., 50/-, 
§80/-; 30-36in., 75'-, 700 -. Lonicera Nitida: trans- 
planted: 18-24in., 40'-, 375/-: bushy transplanted 
Hornbeam: 18-24in., 70/- 100: 30-36in., 110'- 100. 
All above prices at per 100 and 1.000. Cupressus 
Lawsoniana: 12-24in., 130/- per 100. Laurels, trans- 
olanted 12-1Bin 18/- per doz: 18-24in., 24/- per 
3 All carriage paid for C.W.O. over £1: under add 


GARDEN BEAUTY PRODUCTS, Wickford, Essex. 
Teleohone 2152 


THORN QUICKS. We are supplying contractors 
orice 2" Land’s End to lohn o’ Groats at the keenest 
ID” in the land.—ALFRED J}. COX (GARDENS), 

1 Stoke Poges, Bucks. Farnham Common 881. 
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SALES BY TENDER 


COUNTY BOROUGH OF 
WOLVERHAMPTON. 


The PUBLIC WORKS AND ESTATES COMMITTEE 
have the FOLLOWING VEHICLES for SALE:— 





oar Morris 45/SScwt. Tipper, purchased 
KDA936, Morris 5-ton Tipper, purchased 1952. 
ree Morris 45/SScwt. Tipper, purchased 
GDAS38, Morris 45/SS5cwt. Tipper, purchased 


1948. 

These vehicles, which are in a working condition, 
can be inspected at School Street Depot, Wolver- 
hampton. Offers, in writing, to the BOROUGH 
ENGINEER, Town Hall, Wolverhampton. 

Borough Engineer's Department, 

Town Hall, 
Wolverhampton. 
8th November, 1960. 


COUNTY BOROUGH OF _ GRIMSBY. 


BOROUGH ENGINEER'S DEPARTMENT. 


SALE OF SURPLUS 

The CORPORATION has for 
MENTIONED PLANT:— 

(a) Greens 2'2-ton Roller, 

with Lister Petrol 

broad wheels. 


PLANT. 
SALE the UNDER- 


Type PRX, fitted 
Engine, and with spare 
First registered April, 1946. 
(b) Sulza Gin. dia. Pump, powered by Ford V8 
Engine, mounted on Trailer. 
(c) Merryweather din. dia. Fire Engine Pump, 
first registered 1927 
(d) Benjo Mechanical Rammer, 
Carrier. 

The above can be inspected at the Highways Depot, 
Doughty Road, Grimsby, during normal working hours, 
on application to the Highways Superintendent 
(Tel.: Grimsby 57435). 

Offers to be sent to the undersigned not later than 
First Post on MONDAY, the 28th November, 1960. 

J. ve Sound M.inst.C.E., 
orough Engineer an . 
Municipal Offices, . : oe Serre 


Town Hall Square, 
Grimsby. 
November, 1960. 


PLOUGHLEY RURAL DISTRICT COUNCIL. 


complete with 





FOR SALE, TANK AND TOWER, ETC.— 
CHESTERTON, OXON. 
OFFERS are invited for the PURCHASE of the 


UNDERMENTIONED TANK and TOWER, etc., situated 
at Chesterton, Oxon:— 


(a) 30,000-gallon Braithwaite Type Steel Tank. 
(b) Steel Tower, SOft. high. 


(c) Duke and Ockenden Borehole Type Pump, 


with Lister Water-cooled Petrol Engine, 
4.5-h.p. 
Offers to be made in writing, addressed to the 


undersigned, by not later than 1st DECEMBER, 1960, 
and should be made on the basis that the successful 


tenderer a dismantie and remove at his own 
expense all the equioment to be purchased by not 
later than 2Sth DECEMBER, 1960. 


The Council does not bind to accept the 
hignest or any Tender received. 
WILFRID C. WIGNEY, 
Council Offices, Clerk of the Council. 
Waverley House, 
Bices:er, Oxon. 
17th November, 1960. 


YORKSHIRE OUSE RIVER’ BOARD. 
TENDERS are ited 


e invited for the FOLLOWING:— 
Two Caterpillar D7 Diesel Crawler Tractors, with 


La Plant. Choate Hydraulic Angled e 
New 1947. ) s oe 


Two Cletrac DDH Diesel Crawler Tractors, with 


itself 





Bray Hydraulic Angledozers. New 1950 
and 1951. 
One Fowler Mark VF Diesel Crawler Tractor, 


with Bray Hydraulic Angledozer. New 1952. 

One G.E.C. Portable Electric 300-Amp Welding 
Set. New 1939. 

obitions eg Form _of_ Tender may be 

btaine rom_ the INEER TO THE YORKSHIRE 

OUSE RIVER BOARD, 21 Park Square South. Leeds, 1. 





FINANCE 


OVERSEAS INVESTMENT REQUIRED for HUFTAL, 

LTD., Box 793, Accra, Ghana, for the following 
Purposes: Building, Quarries, Merchandise and 
Engineering Workshop. All registered. 





BUSINESSES—SALE OR WANTED 


ANTED, small CONCRETE BUSINESS, 
1'2 acres, freehold, South Coast or 
Write Box X.2956, ‘‘The Contract Journal.” 


Ptant HIRE AND SALES BUSINESS, situate in 
South London. Freehold premises. Turnover 
about £100,000. Price £25,000, S.A.V. — Further 
Particulars of: HENRY BUTCHER AND co., 
73 Chancery Lane, London, W.C.2. HOLborn 8411. 





about 
near. 





AGENCIES 


ASENCIES WANTED by well-established company 

dealing in contractors’ plant and spares. Own 

representation throughout the United Kingdom. 
Write Box X.3068, ‘‘The Contract Journal.” 


URE - START MANUFACTURING CO., LTD., 

wish to APPOINT AGENTS throughout England 

to introduce their outfits to the retail and wholesale. 
28 Lowndes Street, Barrhead, Glasgow. 


Ptanr HIRE FIRM, well established in Birmingham 
area, SEEKS AGENCIES.—wWrite Box G.G.514, 
“The Contract Journal.” 





PROFESSIONAL SERVICES 
UB - CONTRACTCRS' SURVEYING 
Detailed accounts orepared, 
finalised. Variations and valuations measured and 
submitted. Estimates prepared from quantities, 
schedules or drawings. Comprehensive, accurate and 
prompt service 
Write Box X.3003, ‘The Contract Journal." 


OMPLETE BUILDING SURVEYING SERVICE 

available from estimate through to final certi- 

ficate.—-WANSTEAD SURVEYING SERVICE, 8 Forest 
Lea, Holly Road, Wanstead, London, E. 


ILLS OF QUANTITIES PRICED and ESTIMATES 
PREPARED for the small and medium-sized 
contractors. Prices quoted for sub-contractors. Roads 
and sewers a specialty. Low fees charged for this 
efficient and prompt service.—Tel.: Downland 3961. 


IVIL ENGINEERING CLAIMS.+—Director/Consultant 
Engineer, with long and varied experience in 
high-level negotiation of contractors’ claims, OFFERS 
SERVICES on a fee commission basis. 
Write Box P.P.392, ‘‘The Contract Journal.” 


SERVICE. 
negotiated and 





SUPPLEMENT 


903 


FULLER HORSEY 


sons @ CaASSBLE 


AUCTIONEERS AND VALUERS 
OF 
PLANT,MACHINERY AND 


FACTORIES 


Since 1807 
10 LLOYDS AVENUE 


LONDON E-C:-s 
TELEPHONE: ROYAL 4861 





BY AUCTION 


SALES 
ALFRED SAVILL AND SONS, 
Chartered Surveyors. 

For SALE by AUCTION on DECEMBER Sth at 
the LONDON AUCTION MART at 3 p.m. 


FREEHOLD BUILDING LAND, 
ROMFORD, ESSEX. 
About 1'2 acres, adjoining Town Centre, with 
Planning Consent for Flat Development on the whole, 
future potential for office development on a minor part. 


FREEHOLD LAND 
At ILFORD, ESSEX, available for Playing Fields, 
about 14 acres, and AGRICULTURAL LAND, in ail 
about 39'2 acres, with Vacant Possession of playing 
field land on completion. 

Auctioneers: ALFRED SAVILL AND _ SONS, 
51A_ Lincoln's Inn Fields, W.C.2 (HOL. 8741); 
or Chelmsford Office: 136 London Road (Chelms- 
ford 3353). And at Norwich, Wimborne and Woking. 


HALLAM, BRACKETT AND CO. 
By Order of hte Directors of Edwin Marshall (Lenton), 


Ltd. 
DERBY ROAD, NOTTINGHAM. 


LENTON WORKS, 
HALLAM, BRACKET AND CO. 
are instructed to offer for SALE by AUCTION 
PREMISES as above on WEDNESDAY, 


at the 
30th NOVEMBER, 1960, at 11 a.m., 
VALUABLE 


THE 
WOODWORKING MACHINERY, 


EQUIPMENT AND TIMBER STOCKS 
— including — 
Wadkin 7in. x 4in. Five Cutter, with Dust Extraction 
Plant; Robinson Knife Grinder, K2/T; Rounding 
Machine; Wadkin 4in x 4in. Moulder: Wadkin P.U. 
Straight Line Edger: Cross-cut Saw; Guilliet Morticing 





Machine; Three Guilliet Vertical Band Saw Push 
Benches: Circular Saw Bench, 8ft. x 3ft.: Three 
Ransomes Horizontal Band Mills, S0O-h.p.; Robinson 
Power Feed Ripping Saw, VH/T; Hollow Chisel 
Morticer; 30in. Band Saw; Bobbin Sander; Danckaert 
Belt Sander: Stenner Band Saw, VH48: Vollmer, 
Wadkin and Robinson Grinders; Filer and Setter; 


Dust Extraction Plant: Cochran Steam Boiler; Steam 
Tanks; Portable Cross-cut_ Chain Saws; Electric Hoists; 
Drills; Steel Trolleys: Band Saws; Circular Saws; 
Sling Chains and Tools: RANSOMES SUPER RAPIER 
Diesel Electric MOBILE 3-ton CRANE, with EXTEN- 
SION jIB: the MOTOR VEHICLES include: Foden 
L.W.B. 14-ton Platform Lorry; A.E.C. L.W.B. 8/10-ton 
Platform Lorry; Dodge Diesel L.W.B. S-ton Platform 
Lorry; Bedford Tipper; Bedford Lorry; A.E.C. Matador 


Chassis; Spare Wheels and_ Tyres; the remaining 
substantial stocks of TIMBER, SOFTWOOD and 
HARDWOOD. 


On view at the premises, Lenton Works, Derby Road, 
Nottingham, on Monday and Tuesday, the 28th and 
29th November, 1960, from 9 a.m. till 4 p.m. 
Catalogues may be obtained 14 days prior to the 
Sale from the Auctioneers’ Offices, 8 Low Pavement, 
Nottingham. Telephone 51414/88833. 


On Instructions from Messrs. Hewitt and Sewart. 
SURPLUS TO REQUIREMENTS. 
At CASTLE STREET, STALYBRIDGE, 
near MANCHESTER, 


FE/DWARD RUSHTON SON AND KENYON 


will sell by AUCTION on WEDNESDAY, 
30th NOVEMBER, at 11 a.m. prompt 


TOWER AND MOBILE CRANES, 


CONTRACTORS’ | PLANT, — ETC. 
10-ton Coles Pioneer Cromen 4sit. Cantilever Jib, 


mounted on Leyland Hippo chassis, new 1959; Six 
Model No. 1 Wild-Fawcett Tower Cranes, motorised 
400 440/3/50, rail-mounted, capacity 35/12'acwt. at 
13ft./42ft. Gin. radius: One Model No. 2 Ditto: No. 14 
Liebherr Ditto; Turntable: 22 New No. 1 Crane Motors, 
400/440'3/SO_ (Hoist, Slew and Travel); various 
other new A.C. Motors: 1,200yd. 4S5ib. F.B. Rails, 
with Fishplates, Clips, Tie Rods, etc.; 19RB Excavator 
and Dragline; Anti-Spin Gear: Grab; 13yd. Le 
Tourneau Scraper’ Weatherill 12H Hydraulic Loading 
Shovel, new 1959; Two Warry Hoists, with Two 
Barrow Platforms, 1Scwt. capacity, Diesel; Dyson 
Trailer Artic. Turntable; Two Ettlinger Scraper Shovel 
Winches, motorised, 400/3'50, on pneumatics; 
various '; cu. yd. Concrete Skips, Horizontal and 
Vertical Filling, Side and Bottom Discharge; 10cwt. 
Brick Baskets: Two 2-motor 3-ton Overhead Telpher 
Hoists, 400 3°50: 22.5-kVA Diesel Alternator, 
440/3'50, Chrysler /C-ompton Parkinson; Climax 
Petro! Generator, 300-V A.C., 50-Amp: 16in. Belt 
Conveyor Sections: Whitrad Circular Sawbench, 72in. 
x 28in., for 32in. blades; Oliver Ditto, 4Sin. x 2Sin., 
for 20in. blade: Aldinger Wood Planer, 16in., table 
79in. x 18'2in., 400'3/50; 19 Vaughan Chain Blocks, 
10cwt. to 2 tons; Steel Bar, etc. 

On view one week prior to Sale, 9 a.m. to 5S p.m. 
(noon on Saturday), and on morning of Sale. 
Catalogues from the Auctioneers, EDWARD RUSHTON 
SON AND KENYON, 12 York Street, Manchester, 2 
(Tel.: CENtral_ 1937): and SO Broad Street Avenue, 
London, E.C.2 (Tel.: LONdon Wall 4601). 


LAND AND PROPERTY 
CTY Ano COUNTY OF NEWCASTLE UPON TYNE. 


TIPPING SPACE— 
CRAGHALL DENE, NEWCASTLE UPON TYNE. 


The CORPORATION will shortly have available in 
CRAGHALL DENE some 45,000 cu. yd. of TIPPING 
SPACE. OFFERS are invited for the USE of this 
SPACE for the DISPOSAL, within a period of six 
months, of suitable INERT MATERIAL. Full details 
from the City Engineer, Town Hall. 

JOHN ATKINSON, 
Town Clerk. 











Town Hall, 
Newcastle upon Tyne. 
November, 1960. 
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VIBRATING TANDEM ROLLERS 








HIGH ‘COMPACTING POWER 


LOW OPERATING COST 


WELL PROVED THROUGHOUT EUROPE AND IN 


®. 





espe 


is Rs 


(EQUIPMENT) LTD. 


MANY OVERSEAS TERRITORIES 
TWO MODELS AVAILABLE. 


SPECIFICATION 
TYPE 20.0 TYPE 25.0 

Working weight 4400 Ibs. 9500 Ibs, 
With water ballast 5000 Ibs. 11000 Ibs, 
Rolling width 35)” 43)” 
Outside turning rad. 10’ 14’ 
Total height 34” a 

Sn aaaROEN Total length 98” 126” 
Total width 38” 47’ 


air cooled diesel engine electrically started 
spring adjusted scrapers 


vertically directed vibrations 
hydraulic steering 
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Adverti nts received too late for Classification 
(COUNTY BOROUGH OF SOUTHEND- BOROUGH OF HIGH WYCOMBE. B OROUGH OF MALMESBURY. 
-SEA. a 
Pract on HERBERT ROAD (SECTIONS 1, 2 AND 3) SEWERAGE AND SEWAGE DISPOSAL. 
i itti a TENDER —_— ; 

Contractors «ner BIER WILL FOOTBRIDGE AND PRIVATE STREET WORKS. The Council invite FIXED-PRICE TENDERS from 
for R TEPS, involving Supply and Erection of 100yd. ———ae contractors having experience in similar work for the 
PIER $ should submit their names, together with TENDERS are invited for the MAKING-UP of LAYING of about 4,000 lin. yd. of 4\n. to 21in. 
of Railing. of £2, before MONDAY, the 28th part of HERBERT ROAD (approx. length 330 lin. yd.). diameter SEWERS, together with Manholes and other 
a deposit 1960, to the Borough Engineer and The works involve the Laying of a Qin. dia. Surface ancillary Work, and the CONSTRUCTION of DISPOSAL 
November, =!" *iusion on a list of contractors from | Water Sewer, Construction of a Concrete Carriageway | WORKS, comprising Tanks, Filters, Drying Beds, and 
Surveyor Or es will be invited. The deposit will be and a Tarmacadam Carriageway, Tarmacadam Foot- gether sopurtenant Works, and Three Pumping 
whom ; f paths, Verges, etc. a , 
erat °2 Seabed aScumentess Teer SMd/or INS TGGndions,” St Contract ang, Drawings may ve catendiring, documents may. be obtained from the 

turn : nspected on any day (Saturdays excepte uring ; , ; 
sealed Tenders, ———- ite “Re centazaones Bier normal. office hours, and the Specification, Bill of McGILL AND HAYES, 38 Market Place, Chippenham; 
endorsed © Railings Cr cred to this Omce by 3 p.m Quantities and Form of Tender may be obtained on Wilts., at whose office plans may be inspected by 
Sues," are to be Conee = ved application to the undersigned, upon the deposit of | @PPointment during normal office hours. 


date to be specified, and no Tender received 
thereafter will be considered. : 
No Tender will be received except in the special 
envelope provided, which shall not bear any name or 
mark indicating the sender. 
The Corporation do not bind themselves to accept 


any Tender. 
oe om ARCHIBALD GLEN, 
Town Clerk. 


on a 


COUNTY BOROUGH OF NEWPORT. 
TENDERS are invited for the SUPPLY of the 
FOLLOWING: 


‘One Vehicle-mounted Diesel-driven Compressor, 
to take up to three tools and be capable of 
operating at least two heavy breakers at 
any one time. 


Prices to include for Painting and Lettering to 
ons. 7 s 
re. with full Specification, time required for 


delivery, etc., to be submitted in plain sealed envelope 
suitably endorsed and not bearing any name or mark 
indicating the sender, must reach the TOWN CLERK, 
Civic Centre, Newport, Mon., not later than 1 p.m. 
on MONDAY, the 28th November, 1960. 


(COUNTY BOROUGH OF BRIGHTON. 
HIGHWAYS ACT, 1959. CODE OF 1892. 
SALTDEAN VALE. 


DERS are invited for COMPLETING the 
sTRECT WORKS in Saltdean Vale from ARUNDEL 
DRIVE to MOUNT DRIVE, length S7Syd. 

The works consist of Laying Kerb and Flag-paved 
Footways, Widening and Repairing the _ Existing 
Carriageway, Surface Drainage, and incidental works. 

The Bill of Quantities and Contract documents can 
be obtained, and the General Conditions of Contract 
and Drawings inspected, at the Office of D. J. HOWE, 
Borough Surveyor, 26-30 King’s Road, Brighton. 

Tenders, with priced Bill of Quantities and other 
documents, must be returned in the envelope pro- 
vided, bearing no indication of the sender's identity, 
not later than Noon on 30th NOVEMBER, 1960. 


The Council is not bound to accept the lowest or 
— W. ©. DODD, 
Town Clerk. 
Town Hall, 
Brighton. 


November, 1960. Sn era des Le 
BOROUGH OF GOSPORT. 


1ON OF BROWNDOWN ROAD AND 
— ROUNDABOUT. 


invited for the CONSTRUCTION of 
a 100ft. diameter ROUNDABOUT and 1,560yd. of 
FLEXIBLE BASE CARRIAGEWAY, 24ft. wide in a 
road of overall width 60ft., together with one 6ft. 
wide Footpath in Tarmac, and Open Ditch Drainage, 
and other ancillary Works, including Excavation and 
Filling Two Culverts, ery Fencing and Bituminous 
Macadam Basecourse ork. 

Contract documents and Form of Tender may be 
obtained from the Borough Engineer and Surveyor, 
The Hall, Trinity Green, Gosport, on deposit of £2 2s., 
returnable after submission of a bona-fide Tender, 
andior the return of all documents. Tenders should be 
forwarded in plain sealed envelopes bearing neither 
name nor mark to identify the sender, but endorsed 
“Tender for Browndown Road,"’ addressed to the Town 
Clerk, Town Hall, Gosport, and are to be received not 
later than THURSDAY, the 15th December, 1960. 
The Priced Bills of Quantities are also to be forwarded 
to the Town Clerk by the same date, but in a 
completely separate container, endorsed ‘Priced Bills 
of Quantities——Browndown Road,"" and this container 
should bear the name of the contractor. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
ie E. ADDENBROOKE, 





TENDERS are 


t " Town Clerk. 
“Gosport. 
Lt ¥ OF SHEFFIELD. 


TENDERS are invited for the UNDERMENTIONED 


SUPPLIES to all Departments of the Sheffield 
Corporation from 1st January, 1961, viz.:— 
Bedding; Dusters and Cleaning Cloths; Floor 
Coverings; Miscellaneous Textiles; Towels; 
Woollen Blankets; and Tobacco. 
Groceries; Meat; Fish; Tea; Coffee; Bread; Flour; 


Provisions and Bacon. : 
The necessary Forms of Tender may be obtained 
on application to the Town Clerk, Town Hall, Sheffield, 


t0 whom completed Forms of Tender must_ be 
tlivered not tater than 10 a.m. on FRIDAY, 
ind December, 1960. 
JOHN’ HEYS, 
Town Clerk. 

Town Hall, 

Sheffield. 

November 17th, 1960. 


METROPOLITAN WATER, SEWERAGE 
AND DRAINAGE BOARD, 
NEW SOUTH WALES. 


AVON-SOUTH COAST WATER SUPPLY. 
CONTRACT NO. 3462-W. 


TENDERS are invited for the MANUFACTURE, 
SUPPLY, TESTING, DELIVERY and INITIAL MAIN- 
TINANCE of TWO ALTERNATIVELY THREE OR 
FOUR AUTOMATIC NEEDLE-TYPE INLET CONTROL 
VALVES 30in. nominal bore, with associated Electric 
{. Motors and Control Gear: aten TWO A! T~ Os A. 
TWELY FOUR 30in. dia. MANUALLY OPERATED 
STOP VALVES. 

Tender documents, including the Specification and 
Drawings, can be obtained on application to the Agent- 
Wem for New South Wales, 56 Strand, London, 


witnders must be submitted to the METROPOLITAN 
PATER, SEWERAGE AND DRAINAGE BOARD, 341 
ltt Street, Sydney, New South Wales, Australia, by 
Pm. on TUESDAY, 13th December, 1960. 





Two Guineas, which sum will be refunded on receipt 
of a bona-fide Tender. 

Tenders, in a plain sealed envelope, endorsed 
“Tender for Herbert Road P.S.W.,'' must be delivered 
to the undersigned not later than Noon on FRIDAY, 
2nd December, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

j. A. PARKINSON, M.A., A.M.1I.C.E., 
Borough Engineer and Surveyor. 

Municipal Offices, 
4 High Wycombe. _ auras 
BOROUGH OF 

CONTRACT 3/60. 
PRIVATE STREET WORKS. 
BELGRAVE STREET AND OTHERS. 


FIXED-PRICE TENDERS are invited for the ABOVE 
WORKS, which includes approximately 1,200yd. 
Kerbing, 5,600 sq. yd. Carriageway, 4,000 sq. yd. 
Flagged Footpaths, 580 sq. yd. Concrete Crossings, 
Drainage and ancillary Works. 

General Conditions of Contract and Drawings may 
be seen at the Borough Surveyor’s Office, Town Hall, 
and Specifications, Bills of Quantities and Forms of 
Tender may be obtained from that office on payment 
of a deposit of Two Guineas, which will be refunded 
on receipt of a bona-fide Tender not subsequently 
withdrawn. 

Tenders, in plain envelopes sealed and endorsed as 
detailed, must reach the undersigned not later than 
10_a.m. on SATURDAY, the 10th December, 1960. 

The Council_ does not bind itself to accept the 


lowest or any Tender. 
(Signed) B. FREEMAN, 
Town Clerk. 


OS S:E T T: 








Town Hall, 
Ossett. 
11th November, 1960. 


CITY OF GLOUCESTER. 
ROAD IMPROVEMENT, QUAY/COMMERCIAL ROAD. 


TENDERS are invited for CONSTRUCTION of 
ROAD, SEWER and appurtenant Works at junction of 
THE QUAY and COMMERCIAL ROAD. 

Form of Tender Conditions of Contract, Specification 
and Bill of Quantities may be obtained from the City 
Engineer and Surveyor, 21 Eastgate Street, Gloucester, 
on receipt of a deposit of Two Guineas, which willl be 
returned on receipt of a bona-fide Tender not subse- 
quently withdrawn. 


The Tender, enclosed in a plain sealed envelope 
endorsed “‘Tender, Improvement of The Quay/Com- 
mercial Road Junction," is to be delivered to the 


undersigned not later than 10 a.m. on MONDAY, 
12th December, 1960. 


The Council _do not bind themselves to accept the 
lowest or any Tender. 
A. G. W. BOGGON, 


Guiidhalt Town Clerk. 
Gloucester. ; a ee ee ee 
BURTON LATIMER URBAN DISTRICT 


COUNCIL. 
BRIDLE ROAD HOUSING SITE SEWERS. 
The above Council is prepared to receive TENDERS 


from suitably experienced contractors for the LAY- 
ING, in fields, of 2,200yd. of Gin., Qin., 12in., 18in. 





and 21in. dia. CONCRETE TUBE SEWERS, together 
with Manholes, at BURTON LATIMER, near 
Kettering. 

Drawings. may be seen at the Offices of the 


Consulting Engineers, PICK, EVERARD, KEAY AND 
GIMSON, 6 Millstone Lane, Leicester, from whom the 
Specification and Bill of Quantities may be obtained 
on payment of a deposit of Three Guineas which 
will be refunded on receipt of a bona-fide Tender. 
Tenders, on the form supplied and in the envelope 
provided, to be delivered to the undersigned not later 
than 10 a.m. on TUESDAY, 13th December, 1960. 
The Council does not bind itself to accept the 
lowest or any Tender. 
Cc. E. LANSOM, 
Clerk to the Council. 
Council Offices, 
Burton Latimer, 
Kettering. 


HARPENDEN URBAN 
COUNCIL. 


CONSTRUCTION OF FOUL SEWER IN 
WHEATHAMPSTEAD ROAD, GREEN LANE CLOSE 
AND MEADWAY, HARPENDEN. 


TENDERS are invited from experienced contractors 
for the EXCAVATING for and LAYING of 
approximately 350 lin. yd. of Gin. diameter and 60 lin. 
yd. of 4in. diameter SALT GLAZED STONEWARE 
FOUL SEWER, including Construction of One Concrete 
Manhole and Four Brick Manholes. 

Copies of the Specification, Bill of Quantities, Form 
of Tender, etc.. may be obtained, and Drawings 
inspected, at the office of the Engineer and Surveyor, 
Council Offices, Harpenden Hall, Harpenden, Herts., 
upon payment of Two Guineas, which will be returned 
on receipt of a bona-fide Tender and the return of all 
documents. 

Tenders, in plain sealed envelopes marked ‘‘Tender 
for Wheathampstead Road Drainage,"’ to be delivered 
to undersigned not later than SATURDAY, 17th 


December, 1960. 
itself to accept the 


The Council does not bind 
lowest or any Tender. 
FREDERICK A. HARRIS, ; 
Clerk of the Council. 





DISTRICT 


Harpenden Hail, 
Harpenden. 
12th November, 1960. 


ATFORD plant hire firm REQUIRE capable, 

energetic man to control, cost and keep proper 
records of ali plant. Must have previous experience 
in this capacity. Excellent opportunity for right man. 
Pension scheme in operation.—Write in confidence, 
stating age, experience, and salary expected, to Box 
V.3060, ‘“‘ The Contract Journal." 





_ Applications are to be accompanied by a cheque for 
Five Pounds, payable to the Borough of Malmesbury 
and, in the case of contractors who have not 
Previously carried out work for the Council or under 
the direction of the Engineers, by particulars of 
similar work done, and the names and addresses of the 
Engineers concerned. The deposit will be returned 
upon the receipt of a bona-fide Tender, not subse- 
quently withdrawn, and the return of all documents. 

Tenders are to be delivered to the undersigned not 

later than 10 a.m. on 31st DECEMBER, 1960, in a 

Benet envelope endorsed “Sewerage and Sewage 

The Council do not bind themselves to accept the 
lowest or any Tender. ara 
F. J. WESTON, 


Town Hall, Town Clerk. 


Malmesbury, Wilts. 
14th November, 1960. 


URBAN DISTRICT COUNCIL OF 
CUCKFIELD. 


ERECTION OF 60 HOUSES AT 
ASHENGROUND WOOD, HAYWARDS HEATH. 


TENDERS are invited for the ERECTION of 
HOUSES at Ashenground Wood, Haywards Heath. = 
Forms of Tender and other Contract documents 
may be obtained from the Council's Surveyor on 
fon eon = a Seeeek of — Guineas, which will be 
n_ submission of a bona-fide Tender and 
the return of the Contract documents. amend 
Tenders, in plain sealed envelopes to be supplied, 
endorsed ‘‘Tender for Houses—Ashenground Wood,” 
but bearing no mark indicating the sender, must be 
delivered to the Clerk of the Council not later than 
Noon on WEDNESDAY, the 14th December, 1960. 
The Council do not bind themselves to accept the 
lowest or any Tender, and a Tender submitted 
otherwise than as directed will be rejected. 








J. A, SNARES. 
Council Offices, erk of the Council. 
Oaklands, 
Haywards Heath, 
Sussex. 


12th November, 1960. 
URBAN DISTRICT OF BROWNHILLS. 


ENGINEER AND SURVEYOR’S DEPARTMENT. 


FORDBROOK LANE AND MILL ROAD, HIGH HEATH, 
PELSALL. 


HIGHWAY IMPROVEMENT. 


TENDERS are invited for CARRYING OUT a HIGH- 
WAY IMPROVEMENT SCHEME for Fordbrook Lane 
and Mill Road, High Heath, consisting of the 
Reconstruction and Realignment of existing Carriage- 
way and Footways. 

The work comprises Earthworks, some 8,300 sq. yd. 
of Stone-pitched Carriageway Foundation, 8,800 sq. 
yd. of Carriageway Surfacing, the Provision and 
Laying of 2,500 lin. yd. of Precast Concrete Kerb, 
and the Construction of Footways; the Provision and 
Laying of 800 lin. yd. of 9in. and Gin. dia. Surface 
Water Sewers and Gully Connections, Manholes, 
Fencing, etc., together with all incidental works. 

Contractors wishing to submit a Tender should 
apply in writing for the Specification and Bill of 
Quantities to the Council's Engineer and Surveyor, 
Coombe House, Brownhills, near Walsall, Staffs.. 
enclosing a deposit of Two Guineas which will be 
refunded on receipt of a bona-fide Tender. 

The Drawings may be inspected at the above 
address during normal office hours at any time from 
the date hereof. 

Tenders, endorsed ‘* Fordbrook Lane Scheme,” to 
be delivered in a plain sealed envelope to the under- 
voeee not later than WEDNESDAY, 21st December, 

The Council do not bind themselves to accept the 
lowest or any Tender. 

NORMAN WAINE, 
Clerk of the Council. 














Council Offices, 
Brownhills, 
Near Walsall, 
Staffs. 
10th November, 1960. 
BOROUGH OF CROSBY. 


ASSISTANT ENGINEER. 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT in the Borough Engineer's Department. 
The salary will be within the range A.P.T. | to 
A.P.T. Ill, and will commence at a point commen- 
surate with qualifications and experience. 

Applications, on forms obtainable from the Borough 
Engineer, at the address below, must be received not 
later than WEDNESDAY, 7th December, 1960. 











HAROLD O. ROBERTS. 
Town Hall, Town Clerk. 
Waterloo. 
Liverpool, 22. 





TAVERTOMS REQUIRE an experienced QUANTITY 
SURVEYOR for a permanent post in Cardiff. 
Capable of handling substantial contracts with mini- 
mum of supervision. Participation in superannuation 
fund and _ profit-sharing scheme after probationary 
perind.—Write to Manager, STAVERTON CONTRAC- 


TORS (WALES), LTD., Imperial Buildings, St. Mary 
Street, Cardiff, marked ‘‘ Confidential,” giving full 
particulars. 


I Ne ay ye FOREMAN REQUIRED imme- 
diately for two-year main drainage contract near 
Stamford. Capable of setting-out and _ levelling; 
initiative and drive essential. — Details to CECIL 
WILLIAMSON AND CO., LTD., Holly Lane, Chilwell, 
Notts. Telephone 254763. 


iViL ENGINEER REQUIRED immediately on 

Stevenage By-pass contract. Must have previous 
experience of highway construction. Excellent 
remuneration and conditions for right man.—Apply, 
giving full particulars, to Project Manager, MARTIN 


COWLEY, LTD., Gipsy Lane, Knebworth, Herts. 
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BELSO 


& CO. (ENGINEERS) LIMITED 


have now been 
appointed distributors of 


YORIN WEeEwRs 


Crawler Tractor-Shovels 
and 


Hydraulic Trenchers etc. 








2% FOR FURTHER DETAILS OF THIS 
EQUIPMENT SEE PAGE OF THIS ISSUE 


—<0<@ oro 


Manufacturer’s Distributor Agents for BUILDMASTER TOWER CRANE 
BUILDMASTER CLIMBING CRANES * DUMBO SELF-ERECTING PORTABLE CEMENT 
HOPPERS + HYDORE ee Senne ae te; JOHN DEERE TRACTORS AND 
EQUIPMENTS - ABELSON ERS UP TO 7 cu. yd. CAPACITY CRANE 
AND CONCRETING SKIPS OF ALL TYPES + VIBROLL ROLLERS 


ABELSON & CO. (ENGINEERS) LIMITED 


SHELDON : BIRMINGHAM 26 
Tel: SHEIdon 2424 (10 lines) Also at London and Manchester 
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OUTSTANDING MONEYS: WHAT 
CAN BE DONE? 


I PhuE large sums of money withheld from contractors for one reason or 

another are nothing short of an artificial and avoidable brake on the 
industry. Delays in the payment of final accounts and in the release of 
retention funds are two obvious examples, together with the size of the 
retention itself. It isn’t any wonder that contractors are often short of the 
liquid finance so necessary to promote development along efficient channels. 


It is difficult to estimate precisely what total sum is outstanding from 
these causes. It is at least £100m., a figure which represents between 5 and 10 
per cent. of the industry’s annual turnover, and it would not be surprising 
if it were much more—even £500m. is not unlikely. 


It is a well-known fact that clearing final accounts often takes two or 
three years. A number of explanations can usually be offered, but that 
which may be calculated to displease contractors most is the “pre-payment” 
audit carried out by a local authority’s financial staff. 


The trouble starts when, as usually happens, the authorised financial staff 
become involved in matters beyond their province. This results in arguments 
about technical details, duplication of the quantity surveyor’s work, and 
inevitable trouble and delay. As for retentions, it is sufficient to say that 
the phrase “not to exceed 10 per cent.” appearing in the Appendix to the 
R.I.B.A. Form of Contract has come to be generally regarded as “10 per cent. 
—no more, no less,” regardless of the reputation of the contractor. 


In all fairness, it must be recorded that building owners, for their part, 
sometimes have cause for complaint. A common one is that because the 
amount of money involved is small there is little incentive for the main 
contractor to send in his account quickly, particularly if the sub-contractors 
are also dilatory in submitting details of the payments due to them. 


What can be done to improve the situation? No new formula is available. 
What is required is a general tightening up. Much could be achieved if all 
local authorities followed the advice of the Royal Institute of Public Admini- 
stration contained in their study of Building Contracts for Local Authorities 


and, in particular, that part of it which refers to the obligations of the Chief 
Financial Officer thus:— 


“Confer with the architect and quantity surveyor at the beginning 
to agree what vouchers and other information will be required for the 
final audit and to tell them the form it will take; ensure prompt settle- 
ment of interim payments by using, if necessary, an urgent payments 
procedure; limit the scope of checking the final account to ensuring its 
accuracy and exclude an examination of its technical aspects; and ensure 
that the pre-payment audit does not cause any undue delay.” 


To this should be added — quantity surveyors, contractors and sub- 
contractors must maintain a sense of urgency in the completion of final 
accounts, no matter how small the amounts outstanding. 


Authoritative advice is also to hand for dealing with the Retentions 
problem. The Joint Consultative Committee of Architects, Quantity Surveyors 
and Builders has frequently emphasised that “in the case of reputable con- 
tractors, chosen for example by selective tendering, consideration should be 
given by all concerned to reducing the amount of certified value retained 


substantially below the figure of 10 per cent. mentioned in the R.I.B.A. Form 
of Contract.” 


A much shorter settling-up period is urgently required. Profit margins 
today, despite the heavy load of work, are—as every contractor has come to 
learn—inadequate for providing a springboard for development. With a 
huge programme of building work of all kinds ahead, it is clear that such 
a frustrating position must not be allowed to continue. 
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John Sumner’s 


Notebook... 


\ HEN building wages are increased it 

is reasonable to suppose that build- 
ing costs increase. The question is, by 
how much? It is generally considered in 
the industry that on new work labour 
costs represent some 30 per cent. of the 
total cost of the job. Thus if building 
wages are increased by, say, five per cent. 
(and I would not like this figure to be 
taken as my forecast of the outcome of 
this year’s wages talks) it is possible to 
do a rough and ready sum to arrive at 
the effect on building costs as a whole. 

Now the building operatives, I learn, 
do not like calculations of this kind, 
because they have the effect of interpreting 
for the benefit of the general public the 
effect of wage awards to building men in 
terms which the public can understand. 
Unfortunately for the building operatives 
journalists do like this kind of calculation. 
This is not surprising, for it is part of 
their job to interpret wage awards in terms 
which newspaper readers can _ easily 
appreciate. 

There was a time some years back when, 
with the aid of the Girdwood Committee’s 
estimation of the number of man hours 
needed to build a local authority house, 
it was possible to show that a wage in- 
crease of so much must inevitably mean 
an increase in the cost of a house of so 
many pounds. The last Girdwood Report 
was published some nine years ago, so 
the basis of the reckoning today is a little 
bit out of date. 

Perhaps those who know best about 
the effects of wage increases on building 
costs are the builders themselves. One 
who is not in any doubt on the matter 
is Mr. David Chaston, president of the 
Eastern Federation of Building Trades 
Employers. A local report of a speech 
he made in Essex the other day makes 
it clear that in his opinion a reduction 
of the working week to 42 hours, with 
a compensating pay rise of 3d. an hour, 
would mean—after taking into account 
the 4d. cost of living pay rise in February, 
increased holidays with pay contributions 
and the new national pensions scheme— 
another £50 added to the price of a house. 
In fact, he went so far as to say that all 
these increases add up to something like 
15s. to 17s. per week per man extra. 

Well, that is one man’s view and I can 
almost hear the shout of disagreement 
coming from the N.F.B.T.O. headquarters 
at Clapham. Still, so far as I have been 
able to ascertain from numerous inquiries 
and telephone calls during the past month, 
this year’s wages and hours talks are, at 
the time of writing, still a long way from 
being settled. _It may therefore be that 
Mr. Chaston’s forecasts are too high—or 
too low! 


OOFERS’ galleries, public observation 
platforms, kerbside foremen’s stands 
—call them what you will, have all had 
their fair share of publicity in past years. 
The extraordinary thing is that these 
facilities which building contractors make 
available to the public are _ confined, 
almost without exception, to the capital. 
So far as I can _ recollect provincial 
builders either do not appreciate or ignore 
the opportunities they give in helping the 
public to understand more about the 
building industry and its work. Public 
projection of building in this way is one 
of the cheapest and most effective forms 
of publicity any contracting firm could 
engage in. After all, it provides a ready- 
made opvortunity for the public at large 
to see what a firm is doing and why. In 
other industries vast sums are allocated 
each year to enable parties of visitors to 
visit works and factories to see manufac- 
turing processes in operation. The prin- 


cipals of such firms not only consider it 
to be good publicity, but also publicity 
that pays. Despite this lesson which is 
being taught almost every day of the week 
most builders have still not learned it. 
Site after site is completely surrounded by 
a six feet or more high hoarding, and only 
the passer-by who happens to be near 
the gate when a lorry is passing through 
manages to catch a glimpse of the exciting 
and mighty things being undertaken on 
the other side. 

Perhaps those who may be prompted 
to think about providing goofers’ galleries 
on their sites as a result of this note will 
get around to doing something about it 
one day. But they had better be quick 
about it because viewing galleries as such 
now seem to be a little bit out of date. 
Taylor Woodrow Construction’s site in 
Gracechurch Street, in the City of London, 
is now graced—that must be the appro- 
priate word—-by a “teleview” platform. 
It is a closed circuit installation on the 
new Midland Bank Overseas branch build- 
ing and a 2lin. monitor screen incor- 
porated in the observation platform 
enables the public to watch progress in 
areas of the building previously hidden 
from watchers due to the height or com- 
plexity of the structure. A control unit 
mounted near the monitor screen enables 
spectators to move the camera in bearing 
and elevation to view different parts of 
the site. 

All very wonderful isn’t it? I don’t 
know how much it costs, but I calculate 
that the publicity given to Taylor 
Woodrow’s and the innovation in news- 
papers and on I.T.A. and B.B.C, television 
must, in terms of cash, amount to well 
over £2,000. Sounds like a good invest- 
ment to me. 


ANY merchants and distributors of 
building materials have doubtless 
been wondering why the Grey List pro- 
duced by the London and Southern 
Counties Ironmongers’ Association has 
been declared by the Registrar of Restric- 
tive Trade Practices to be “not 
registrable,” whereas the Building Indus- 
try Distributors’ Blue List has been held 
by the Registrar to be registrable. 

An explanation was given the other day 
by Mr. V. J. Fanstone, chief executive 
officer of B.I.D., when he addressed the 
council of that body in London. He said 
that there was a great difference between 
the two lists. The Ironmongers bad 
passed a resolution confirming that their 
prices were “obtained” in the trade, or 
had been reprinted from other price lists. 
The B.I.D. list prices were calculated by 
their national pricing committee and the 
organisation could not in the . circum- 
stances claim that they were “obtained.” 

Although the Blue List is still published 
I think I ought to make it clear that its 
publication is now entirely independent 
of B.I.D. 


AM told that London bus drivers have 
no sentimental affection for any of 

the buses they drive, for the simple reason 
that they may be driving a different one 
every day of the month. There is one 
man in this world who must, at any time 
during the past 42 years have had quite 
a different outlook on his work and the 
vehicle for which he has been responsible. 
I refer to Mr. Trygve Stomberg who, since 
the end of the First World War, has been 
the operator of the world’s oldest steam- 
roller. The roller has just arrived at her 
final resting place in the Norwegian 
Technical Museum on the outskirts of 
Oslo. From here she will overlook the 
city whose roads she has helped to make 
and repair continuously for no jess than 
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82 years, rolling in that time a distance 
equal to 12 circuits of the world. 

Steamroller number 1457 was built for 
the Oslo Municipality by Thomas Aveling 
in Rochester, Kent, in 1878, only 13 years 
after he had proved that the steam roller 
was a practical engineering and economic 
proposition and thus inaugurated the 
mechanisation of road construction and 
maintenance. 

It’s an interesting little story, but it 
has something of a moral in it, too 
Trygve Stomberg took charge of the roller 
40 years after it first came into service 
He then operated it and kept it in good 
running order for a further 40 years or 
more. This suggests that the diligence 
and care he exercised in this part of his 
duties was something above the average, 
And my instinct tells me that the general 
level of care taken in this field by the 
operators of expensive building equipment 
in this country is generally something 
below average. And I don’t want any 
letters telling me that that puts the 
average somewhere in the middle of the 
North Sea! 


ALKING of maintenance, I was 
interested to see the other day one 
of the maintenance voucher books which 
J. C. Bamford (Excavators), Ltd., issue to 
purchasers of their machines. After the 
style of the voucher book one gets if one is 
lucky enough to get a new car, it contains 
registration card, research questionnaire, 
information request card, warranty and 
maintenance vouchers up to 3,000 hours, 
Each voucher gives service instructions 
applicable to the hours worked so that the 
customer and _ distributor/dealer know 
exactly where they stand. Other manu- 
facturers may issue similar books but this 
is the first of its kind I have seen. An 
excellent idea. 


OW long does it take to plan a new 
kitchen? Many experts spend a 
lifetime at it and then don’t seem to be 
any nearer to a solution of the problems 
involved. Still, with the wealth of know- 
ledge available in a county architect's 
department it would be reasonable to hope 
that an acceptable plan could be pro- 
duced in a week or two. The West 
Riding architect’s department took a year 
to prepare plans for a new kitchen at the 
Dodworth County Secondary School, near 
Barnsley. The Governors of the school 
are of the opinion that the plans could 
have been drawn up in one day and have 
decided to send a letter of protest to the 
county architect about the delay. During 
the debate on the subject the view was 
expressed that a child in standard six 
could have drawn up the plans with the 
same degree of competency. 

I mention this matter, which has been 
publicised in Yorkshire papers, because in 
my view it is rather unfair for newspapers 
to report matters of this kind without 
taking steps to inquire about and report 
on the views of those parties chiefly con- 
cerned, in this case the West Riding 
county architect’s department. It may be 
that there was other, more urgent, work 
on hand. It may be that there has been 
a serious shortage of staff. Newspapers 
generally try to give both views on such 
matters in the same report. When only 
one side of the issue is given the public 
tend to get a rather sensational and 
probably inaccurate impression of the 
whole business. When, as in this instance, 
a part of the building industry is con- 
cerned (and architects are part of the 
building industry, though they don’t always 
want to admit it) one could hope that 
prompt steps are taken to give both sides 
of the story. I hope they have in this 
case, though so far I haven't seen any 
evidence of them. 


WO small items as postscripts. A few 
weeks back I referred to the agree 
ment between the Pressed Brickmakers 
Association and the unions to reduce the 
working week in the brickfields and t 
increase wages and forecast that before 


(Concluded on page 916) 
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PUBLIC WORKS AND MUNICIPAL SERVICES 


CONGRESS 


This week some 20 Papers are being presented for discussion at the Public Works 
and Municipal Services Congress, Olympia. It is, of course, impossible to publish 
all the Papers in the Journal, but some of the interesting points made by a number 
of the authors of the Papers presented in the first three days of the Congress are 


MOTORWAY CONSTRUCTION 
IN HERTFORDSHIRE 


= experience gained from the con- 
struction and use to date of the 
St. Albans By-pass was referred to by 
Lt.-Cot. C. H. FFOLLIOTT, county sur- 
veyor of Hertfordshire, in his Paper 
“Motorway Construction in Hertford- 
shire.” iat D 

He said the specification for a high- 
pressure contract with short completion 
period must allow for the use of alterna- 
tive materials, particularly for embank- 
ment and sub-base construction, in the 
event of extremely adverse weather. Pro- 
vision should be made for draining the 
works during construction and generous 
provision made for permanent drainage. 

It might well be advantageous to con- 
struct the underbridges first as a separate 
contract, so that earthmoving could pro- 
ceed more rapidly and uniformly with 
better compaction behind bridge abut- 
ments, 


Joints Still A Problem 


The problem of forming and sealing 
joints in concrete carriageways was still 
not solved and required much investiga- 
tion and experiment. The marking of 
white marginal strips and traffic lanes was 
already showing signs of wear and a long- 
life material was clearly needed. In 
marginal strips either a rough texture or 
the use of amber Catseyes was necessary 
for visibility on a wet night. 

Hard shoulders should be increased in 
width from 8ft. to 10ft. to allow of ade- 
quate standing space for a vehicle, and 
should be of solid construction; the outer 
edge of a hard shoulder required 
strengthening to take wheel loads. 

Traffic leaving a motorway was travel- 
ling faster than traffic entering. Exit slip 
roads at junctions must be carefully 
designed to allow of smooth traffic flow 
without any marked curvature until the 
vehicle had had time to slow down 
sufficiently. Reflectorised marker posts 
were essential to define curves on slip 
roads. 

In regard to types of junction, the flyover 
roundabout, as at Pepperstock, had proved 
very satisfactory, but for a junction of 
only one road with the Motorway the 
trumpet-type junction as at Breakspears 
involved less weaving traffic and less cost, 
but occupied more land—20 acres as 
against 13 acres at Pepperstock. 

Motorway patrols of the county police 
operated daily throughout the 24 hours 
and traffic generally was now flowing 
smoothly. It could be said with confi- 
dence that the motorway was fulfilling 
efficiently its purpose as a safe, fast-flowing 
through traffic route and was_ indeed 
worthy to take its place as one of Britain’s 
first Motorways. 


Stevenage By-pass 


The following details of the design of 
the Stevenage By-pass, now under con- 
struction, were also given by Lt.-Col. 
ffolliott. 

The by-pass is a scheme approximately 
74 miles long on which a great deal of 
work was carried out by county council 
Staff during the years 1950-52 when the 
tevenage New Town was being designed 


by the Stevenage Development Corpora- 
n. 


given in these columns. 


The by-pass formed an essential part 
of the overall Development Plan of the 
New Town in which the residential area 
lies to the east and the industrial area 
to the west of the existing Great North 
Road (A.1). Financial restrictions resulted 
in the shelving of all work on the by-pass 
but the development of the New Town 
proceeded at full speed. Now through 
traffic on the Great North Road and 
workers in the new factories suffer long 
delays at times of beginning and ending 
work, 

The southern starting point of the by- 
pass is at the northern end of the Welwyn 
By-pass where a new roundabout has been 
designed with three subways to carry 
cyclists and pedestrians under the new 
motorway, the Welwyn By-pass and the 
redesigned Great North Road. The dual 
24ft. wide carriageways climb from the 
roundabout at a gradient of 1 in 26 for 
a distance of one mile and proceed north- 
wards approximately parallel with the 
existing Great North Road and one mile 
from it. One intermediate connection is 
provided at Langley Sidings to give access 
to Stevenage New Town. The northern 
terminal of the by-pass will be at Corey’s 
Mill with connections to the existing Great 
North Road and the Hitchin Road (A.602). 

It is planned to continue the dual 
carriageways northwards with the Baldock 
By-pass soon after the Stevenage By-pass 
has been completed, and the design of the 
Corey’s Mill junction allows for this. 
Design Requirements 

The design speed for the main carriage- 
ways is 80 m.p.h., the maximum gradient 
1 in 26. The minimum radius of hori- 
zontal curvature 5,730ft., and the mini- 
mum sight line over vertical curves 750 
at a height of 3ft. 9in. above carriageway 
surface. The standard crossfall on car- 
riageways is 1 in 40. Headroom at 
bridges is 16ft. 6in. over roads, 7ft. 6in. 
for pedestrian and cycle track subways, 
and 10ft. for a bridle track subway. 
Earthworks 

Soil surveys indicated a wide variation 
of clays, gravels, silts, soft and hard 
chalks, typical of glacial deposits overlying 
chalk. California Bearing Ratios vary 
widely from 4 per cent. on the softer silty 
clays to over 30 per cent. on the gravels. 

The maximum height of embankment is 
35ft. and the deepest cutting 25ft. The 
side slopes of the cuttings and embank- 
ments vary with depth and soil, rounding 
of the tops of the cuttings is being pro- 
vided. On one section of the new road 
north of Langley Sidings, the central 
reservation has been widened where it 
passes through woodland, in order to 
preserve some of the existing trees. 


Surface Water Drainage 

Where the new road is on embankment 
the surface water flows from the carriage- 
way, over the hard shoulder and verge and 
down the face of the embankment to a 
ditch. In cuttings a porous pipe, subsoil 
drain, gravel backfilled is placed 2ft. from 
the’ back of the hard shoulder and is 
covered by the sub-base layer of the 
carriageway to prevent the gravel backfill 
being blocked with silt during construc- 
tion of the road. Catchpits at intervals 
along the drain collect surface water into 
the drain. When the hard shoulder has 
been completed, a turfed channel will be 
formed between the toe of the cutting 
and the hard shoulder to carry the water 


which has flowed from the carriageways 
into the catchpits. 

A subsoil drain is laid in the dished 
central reservation with catchpit gullies 
at intervals to collect water from abnormal 
rainstorms and from melting snow. On 
curves where one carriageway slopes to- 
wards the central reservation, a precast 
channel, to collect the surface water from 
the carriageway, is laid 3ft. from the 
marginal strip with the space between 
formed of hard shoulder construction. The 
water in the channel is picked up at 
intervals by gullies. 

There is a lack of watercourses in the 
area of Stevenage By-pass because of the 
chalkbed underlying the drift soil forma- 
tions. The surface water from the car- 
riageway is therefore disposed of largely 
into soakaway lagoons. 


Carriageway Cross-Section 


Contractors were required to submit 
alternative prices for rigid and flexible 
construction as for the St. Albans By-pass. 
The Minister of Transport decided to 
adopt flexible type construction. The 
cross-section for the Stevenage By-pass 
now being used has been developed as 
the result of experience on the St. Albans 
By-pass. 

The sub-base is of lean mix concrete 
generally 6in. thick laid with a crossfall of 
1 in 40 over the width of the carriageway 
and hard shoulder. Lean mix concrete 
has been chosen for the sub-base to pro- 
tect the subgrade and to enable the forma- 
tion to be used by site traffic. 

The carriageway marginal strips are 
formed with 12in. by 6in. precast concrete 
channel sections to B.S.340 laid on a bed 
8in. thick and backed with concrete 7.5:] 
aggregate-cement ratio, jin. aggregate. 
Lean mix concrete base to the carriageway 
is laid 10in. thickness between the channel 
blocks. The hard shoulder base is laid 
varying in thickness from 114in. to 104in. 
to give it an increased crossfall of 1 in 30. 


At intervals beneath the hard shoulder 
cross drains will run from the carriageway 
side of the lower marginal strip to the 
subsoil drain, svecial precast concrete 
drainage blocks will permit the water from 
the surface of the sub-base and base to 
enter the drains. These will provide 
drainage during construction, and it is 
hoved will pick up any water percolating 
through the surface of the high stone 
content asphalt and so prevent wet patches 
on the running surface. 


The carriageway surfacing basecourse 
will be 24in. thick of 65 per cent. stone 
content gravel asphalt having a refined 
bitumen binder. 

The running surface is l}in. thick of 
70 per cent. stone content crushed igneous 
rock rolled asphalt having a binder of 
50/50 mixture refined bitumen and lake 
asvhalt. Both specifications are to B.S. 
594. The hard shoulders will be surfaced 
with 2in. of dense tar surfacing or 35 per 
cent. stone content rolled gravel asphalt. 
This will be surface dressed and covered 
with jin. chippings of light coloured slag 
to provide a contrast -with the asphalt 
carriageways. 

The motorway fencing ‘conforms to 
B.S. .1722, part 7, and is nailed’ softwood 
impregnated with creosote. 

At this point it is opportune to point 
out the variations between the cross- 
section being used at Stevenage and that 
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used on the flexible sections of the St. 


Albans By-pass. 

(1) The sub-base is lean mix concrete. 

(2) The hard shoulder has been widened 
to 10ft. 

(3) The depth of hard shoulder con- 
struction is nearly as great as the 
main carriageway. 

(4) The subsoil drain has been moved 
away from the back edge of the 
hard shoulder. 

(5) The subsoil drain has been covered 
to prevent the ingress of silt and to 
make it better able to stand up to 
occasional superimposed loads from 
vehicle wheels. : 

(6) The water is collected at catchpits 
which can be cleaned by a 
mechanical gulley emptier standing 
on the hard shoulder. ; 

(7) The reinforced concrete marginal 
haunch has been replaced by precast 
channel blocks. These are: 

(a) Easier to lay. 

(b) Less likely to suffer frost damage. 

(c) Can be raised when resurfacing 

the carriageway. _ 

(8) The central reservation has been 
more deeply dished and _ better 
drained to prevent water running 
on to the carriageway. : 

(9) The carriageway crossfall has been 
increased to 1 in 40 to increase the 
speed of surface water run-off from 
the running surface. 


Bridges 

All the bridges and culverts have been 
designed by the county council staff. They 
number 22 in all; six overbridges, six 
underbridges, six subways of various 
widths, three culverts and one railway 
bridge. 

The six overbridges are of the four-span 
reinforced concrete type. The under- 
bridges vary in type, the most interesting 
being the two identical bridges required 
for the two level roundabout at Corey’s 
Mill. These bridges are two hinged 
square portals in reinforced concrete slab 
construction. The clear span is 73ft. and 
the construction depths at centre and 
knee are 2ft. and 5ft. respectively. 

The railway bridge is required for the 
crossing of the Eastern Region main line 
ex-Kings Cross. There are four existing 
lines and provision is made for two future 
lines. Slewing of tracks to allow inter- 
mediate piers would have been expensive, 
and it was decided to cross the existing 
tracks with one span. The angle of skew 
is 36 degrees and the bridge has three 
spans, 22ft., 74ft., 22ft. The intermediate 
trestles are of precast concrete and the 
abutments brick faced mass concrete. The 
centre span is constructed of 36in. uni- 
versal beams, 260lb. per foot, plated with 
12in. by lin. plate to bottom flange at 
4ft. 9in. centres acting compositely with 
the concrete deck. The bottom flanges 
will be covered with concrete before erec- 
tion. Concrete jack arches will then be 
placed with permanent precast concrete 
shutters for the steel diaphragms. The 
remainder of the concrete casing and the 
deck will then be concreted in situ. The 
cost of this construction is expected to 
be about £9 per sq. ft. of clear soffit. 


Contract and Execution 

The contract is a fixed-price contract 
based on the Institution of Civil Engineers 
Conditions of Contract and The Ministry 
of Transport Specification for Road and 
Bridge Works. 

The change in standards between 1952 
and 1958 resulted in a great deal of re- 
design work. The southern terminal 
roundabout was moved southwards, the 
northern terminal roundabout moved 
northwards, and a number of bridges and 
subways were re-designed. One hundred 
and fifty plots of land make up the 188 
acres required for the new road, and side 
road diversions. Approximately £110,000 
is being spent on alterations to statutory 
undertakers’ mains and services. 

A fully equipped laboratory is in opera- 
tion on site to control the quality of 
materials and workmanship. 

The contractors carrying out the work 
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are Martin Cowley, Ltd., and the total 
cost will be approximately £1,750,000. 
Work was inaugurated by the Minister of 
Transport on May 30, 1960, and the con- 
tract period is 19 months. 


DETERMINING THE BEARING 
CAPACITY OF PILED 
FOUNDATIONS 


THE knowledge available to an engi- 

neer who would build foundations 
on piles, particularly with regard to 
their load-bearing capacity, was ex- 
amined by Mr. THOMAS WHITAKER, 
M.Sc., M.I.C.E., A.M.I.Mun.E., in his 
Paper “A Survey of the Methods Used 
for Determining the Bearing Capacity 
of Piled Foundations.” He said piles 
had been used for thousands of years, 
yet the design of piled foundations was 
still in a number of cases, a semi- 
empirical procedure, and commonly 
amounted to little more than applying 
some rule - of - thumb. based on 
experience. 

The conclusions reached by the author 
after making this examination were that 
it has been shown that if the bearing 
capacity of a pile is calculated from a 
driving formula the best that can be 
expected is that the result will be between 
about half and twice the value determined 
by loading test in about 95 per cent. of 
cases. No guidance can be given as to 
the accuracy of any individual result, or 
even whether it will fall within that range. 
If a static formula for piles in sand or 
gravel is used the result is likely to be in 
error, because of the discrepancies be- 
tween the assumptions made in deriving 
the formula, and the actual behaviour, 
and because of the difficulty in determin- 
ing the soil properties. 

In sand the use of a penetrometer test 
would enable a prediction of bearing capa- 
city to be made, which should be between 
about 4 and 1} times the correct value, 
although occasional values may lie outside 
this range. For piles driven into soft 
clay, the bearing capacity can be calculated 
from the strength of the clay to an 
accuracy of +30 per cent. or thereabouts 
provided the clay is insensitive, but for 
harder clays empirical data from a know- 
ledge of the particular clay is needed. For 
concrete piles cast in unlined boreholes 
in clay, only a lower limiting value of 
bearing capacity can be calculated from 
the softened soil strength, the possible 
upper limit needs the aid of empirical 
data. 

Loading Test 


If an accurate value of the bearing capa- 
city of a pile is required a loading test 
should be made. An appropriate way of 
making the test seems to be to cause the 
pile to penetrate at a constant slow rate 
from its position as installed, the force 
needed to maintain the rate being con- 
tinuously measured. If the engineer 
wishes to know the settlement of a pile 
under load it must be determined by 
experiment in a loading test, since there 
is no satisfactory method whereby its 
settlement can be calculated from known 
soil data. 

Pile loading tests are expensive to make, 
but well planned tests should result in a 
lower factor of safety than would other- 
wise be needed if the bearing capacity 
were obtained by any other method. The 
total cost of the work may thus be smaller. 


Settlement 


When it comes to calculating the bear- 
ing capacity and settlement of a structure, 
which in all probability is supported by 
piles in groups, whatever information may 
be available about single piles must be 
converted to apply to groups by the use 
of coefficients which may be known or 
only guessed at. If the piles are in sand 
or gravel the effect of ignoring group 
action: may give a conservative design. If 
the soil is clay, the effect of group action 
may be a major feature in design, and the 
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error arising from ignoring it will be on 
the unsafe side. 


Research Needed 


There is no ground for complacent 
acceptance of the current methods of 
determining the bearing capacity of piled 
foundations. The use of rule-of-thumb 
based on accumulated experience igs jn. 
evitable when there is no adequate design 
theory, but it demands a conservative 
choice of a factor of safety. There are 
many aspects of piling, particularly in 
regard to group behaviour, about which 
very little is known, and a great deal of 
research both in the laboratory and in the 
field is needed before economies in design 
can be achieved. 

The work described in this Paper forms 
part of the research programme of the 
Building Research Board. 


PROFESSION OF TRAFFIC 
ENGINEER 


arenes of the profession of traffic 

engineer in his Paper “The Develop. 
ment of Traffic Engineering in a County” 
Mr. E, OGDEN, B.Sc., A.M.I.C.E., M.LH.E,, 
said although he felt that traffic engineer. 
ing had arrived it was not so clear how 
the traffic engineer arrived. In the case 
of Lancashire all the traffic engineers had 
initially been associated with some other 
branch of the profession. The transfer 
to traffic engineering had been facilitated 
because the potential of the county 
made it possible to offer opportunities of 
a satisfactory career in this field. 

There were generally, however, two 
features which must be reconciled. There 
could be little doubt firstly that the pro- 
fession was primarily that for a specialist. 
Secondly that traffic engineering decisions 
were matters of the greatest importance in 
the work of a highway department par- 
ticularly in an expanding economy and 
it was essential therefore that decisions 
based on traffic engineering should be 
presented to the directing head with full 
force and lucidity. This could not occur 
from a junior level. 


Must Be Specialist 


In other words the traffic engineer must 
be a specialist and hold a senior post. 
Any tendency to create traffic engineering 
mechanics as opposed to traffic engineers 
for principal responsibility should be 
guarded against. 

Specialisation normally implied a block 
in a career and therefore traffic engineer- 
ing positions must be sufficiently attractive 
to overcome this disadvantage. It must 
be appreciated that at present the pros- 
pects for a potential traffic engineer were 
obscure and this must affect recruitment 
in this field. 

In these circumstances it was likely that 
staffs would continue to be formed by 
transfers from other branches of the pro- 
fession. The implication of this was that 
training would normally be confined to 
experience within the department supple- 
mented by the study of published material 
and short courses such as were organised 
by the Road Research Laboratory. 

Mr. Ogden’s Paper referred to develop- 
ments in Lancashire where traffic engineer- 
ing has been fully recognised for over 10 
years. 


COPING WITH THE CAR 


egg Papers were ‘presented on this 
subject—“Coping with the Car— 
Inside the Housing Estate” by Mr. J. L. 
WoMERSLEY, F.R.I.B.A., city architect of 
Sheffield, and Mr. Ivor SmitH, A.R.1B.A., 
and “Coping with the Car—Beyond the 
Housing Estate’, by Mr. LEONARD 
HowIrt, F.R.1L.B.A., city architect of Man- 
chester. ; 
The authors of the first Paper said 
architect-planners were perhaps not alone 
in wondering whether any other country 
in the world, which had written and 
talked about the motor car and its impact 
on society to the extent which we i 
Britain had done, could have made 80 
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paltry a physical and financial effort to 
deal with the problem. 

We had repeatedly and consistently 
underestimated the volume of traffic which 
would use our roads. For nearly half a 
century we had bemoaned the chaotic 
effect of traffic upon famous towns and 
cities such as Oxford, Stamford and York 
but we had remained unwilling to endure 
any sacrifice to bring about a radical im- 
provement. We had neglected to learn 
anything from the experience of America 
and we had resisted the temptation to 
contrast the roads of Germany, Italy and 
other continental countries with those of 
our own. In fact with traditional British 
laisser-faire we had drifted on without a 
policy, and not until our cities were nearly 
strangled to a standstill did we allow our- 
selves to be galvanised into action. 

Before the war one wondered why the 
excellent examples of the early part of 
the century, such as Port Sunlight and 
Bourneville, had so little influence on new 
housing development. Now, in 1960, one 
wondered still. Radburn, New Jersey, was 
built in 1929, and in the same year 
Le Corbusier’s ‘The City of Tomorrow’, 
written in 1924, was first published in 
this country. Yet 30 years after this 
pioneer work it was still questionable 
whether the majority of housing develop- 
ments proceeding today made any attempt 
to cope with our ever increasing vehicular 
mobility or were based on any real assess- 
ment of traffic and pedestrian require- 
ments. All too often those responsible 
were content to adapt the conventional 
corridor street (should it not now be 
labelled ‘accident street’) type of layout 
by pushing a few extra garages in here 
and there or by allowing householders to 
build, individually, their sheds of various 
shapes and substances on the odd bits of 
ground which were left over in a lazy 
land-wasteful design. This sad and 
depressing picture was being perpetuated 
daily almost everywhere between Land’s 
End and John o’ Groats. 


Awakening of Awareness 


Congestion had now reached the point 
when we could no longer pretend that 
everything was satisfactory. The sheer 
number of cars was catching up on us 
and forcing us to look again at the 
problem. Over the last two or three years 
there had been distinct signs that we were 
beginning to take the problem of the car 
seriously. 

M.1 had proved the claims, vigorously 

expressed by technicians over several 
decades, that given the opportunity we 
British could build roads as well and as 
fast as anybody else. And here and there, 
in Coventry and in several of the New 
Towns, the principles of vehicular and 
pedestrian segregation were being proved 
to work with satisfaction to the inhabitants 
at large. 
_ We now actually possessed some park- 
ing meters and had begun to talk about 
multi-storey parking on the basis that it 
could be made to pay, as it did abroad, 
rather than be subsidised by the rates. In 
other words the country had begun to 
throw off its lethargic attitude to the 
biggest of all recent influences on our 
lives and in this more promising climate 
it behoved the architect, engineer and 
town planner to press forward anew with 
bold, imaginative and practical schemes 
for coping with the car. 


Operating on Hunches 


On the basic overall social problem of 
our towns we must admit that our know- 
ledge was sketchy and unscientific. We 
Operated on a series of hunches, and it 
Was necessary that we checked them con- 
tinually. We could already see that some 
a the neighbourhood planning of the 
940’s had not taken the motor car into 
full account. Our relationshins were now 
More diverse. Our svhere of business or 
Professional friends might be on one dis- 
scale, whereas our children might 
amil friends on quite another, and our 
: 7 y Connections might be scattered over 
vid i . area. But the need for the indi- 

ual to feel a sense of belonging within 
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the community remained constant. We 
must therefore watch with care, and our 
sociological friends should study with 
diligence, and not be afraid to hazard pre- 
dictions, in order to help us comprehend 
the ever increasing implications of the 
motor car on our environment. 


Car Design 


We needed to try to anticipate changes 
in motor car design and seek the guidance 


of the industry in this respect. Would 
cars be designed to last longer or 
deteriorate quicker? For this would 


affect the price and therefore the number 
of cars. It would also affect the design 
of garages, and could make car ports or 
permanent open parking either acceptable 
or not. In the days to come, when we 
had filled in all the motorway numbers 
between M.]1 and M.45, when our town 
traffic was freely running and parking 
easily possible, would the trend in this 
country be towards the baby car or the 
big limousine? The answer to _ this 
question would have a considerable in- 
fluence on design, especially in multi- 
storey or communal garaging where every 
few inches in car length and _ turning 
circle had a great effect on overall dimen- 
sions. 

And should the day come when our 
country was geared to a creative rather 
than a destructive economy would even 
one car per family be sufficient? 

These were questions to which we 
could at the moment only hazard guesses 
and we must constantly review the situa- 
tion. A comprehensive approach to 
housing and town development was 
essential. The old concept, long since 
invalidated, whereby one agency was 
responsible for laying out roads and 
another for designing buildings to front 
them must now be finally abandoned. 
This called for a joint approach within 
local government between architect, engi- 
neer, estates surveyor and town clerk, and 
within private development between archi- 
tect, developer and local authority. 


Jeopardising our Cities 


Mr. Howitt, author of the second Paper, 
said the study of the problems of coping 
with the car beyond the housing estate 
had pointed to a solution by providing 
adequate off-street parking facilities as the 
major element in a comprehensive plan 
which must be designed to meet the re- 
quirements as ascertained by detailed 
investigation of the conditions existing 
and forecast. 

It was apvreciated that extensive com- 
prehensive redevelopment in central areas 
could very greatly alleviate conditions by 
providing for segregation of traffic and 
vedestrians, traffic at present street level 
and pedestrians above. The time was 
bound to come when building owners 
would be required to provide within their 
own curtilage for all short-time parkers 
visiting their premises and either them- 
selves or in combination with neighbours 
to provide car parking for all employed 
therein. The public highways must 
eventually cease to be regarded as legiti- 
mate long-time parking places and be 
released for their proper purpose. 
Coercion might be needed to divert cars 
from the kerbside into off-street parking, 
but it must be exercised in the general 
interest. Whilst aesthetic considerations 
must await a more opportune moment 
we could not remain content to see the 
anpearance of our cities jeopardised by 
the intrusion of legions of parked motor 
cars into every prospect. That was 
another problem to be solved in this com- 
plex task of coping with the car. 


DAMAGE TO AMENITIES BY 
ENGINEERING SERVICES 


HERE was an immediate need for some 
“tidying up” in every town or village, 

but without question the promotion of 
aesthetics and the prevention of damage 
to amenity was to be preferred to sub- 
sequent attempts to put right the harm 
which could be done by indifference, said 
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Mr. F. W. Dawkes, B.Sc., M.I.Mun.E., 
A.M.LC.E., in his Paper “Aesthetics and 
the Municipal Engineer.” 

There was also a need for more positive 
action at a national level to curb the 
damage which continued to spread through 
the activities of certain sections of the 
advertising industry and the expansion of 
the overhead transmission by the electrical 
and telephone services in particular. 

Dealing with the public utility under- 
takings Mr. Dawkes said: 

The relationship between the municipal 
engineer and those engaged in the public 
utility undertakings, namely, electricity, 
water, gas and Post Office telephones is 
of importance. 

So far the gas and water industries are 
concerned aesthetic considerations are 
those mainly associated with production. 
The water industry has, over the years, 
reason to be satisfied with the general 
standard of its permanent over-ground 
works, and there are many excellent 
examples of reservoirs, over-ground 
storage tanks, pumping stations and water 
towers which stand as a lasting credit to 
those responsible. Apart from the tem- 
porary war-time steel water towers, of 
which there are still a few in existence, 
there are relatively few which give rise 
to offence. 

The gas industry has its own problems 
which justifiably carry with it the stigma 
associated with “the Gas Works”. The 
newest method of production of gas from 
oil has added the tall chimney which is 
incapable of sympathetic treatment in an 
urban environment. While gas produc- 
tion remains with us the limitations im- 
posed on the plant designer must be 
accepted. There has, however, been a 
welcome reduction in the number of 
smaller gasworks in country districts 
following the concentration of production 
at larger works and the laying of trunk 
gas mains. 

In both the water and gas industries 
distribution, whether on a regional basis 
or locally, is, with rare exceptions, below 
ground. 


Overhead Lines 


The electricity industry has, however, a 
different approach and in few places in the 
country can one fail to see some part of 
the network of overhead transmission 
lines. The effect on the town and country- 
side of these lines with their supporting 
pylons is all too familiar, particularly in 
the vicinity of the major generating 
stations. 

Sir William Holford in a Paper pre- 
sented before the Royal Society of Arts 
in February, 1960, said: “To the average 
man they (pylons and transmission lines) 
are the tentacles of industrialisation creep- 
ing out into the countryside which he 
would prefer to keep free from indus- 
trialisation”. 

The individual pylon faithfully expresses 
its function and is not without grace and 
some measure of beauty. Indeed, when a 
transmission line is sited in undulating 
and wooded country the scale of man’s 
work may well blend with the countryside 
as do the major engineering works of a 
hydro-electric scheme. There can, how- 
ever. be no iustification for the reproduc- 
tion of this form of transmission in urban 
areas. Can there be anything more in- 
congruous than the steel pylon with its 
susnended insulators and grotesque con- 
ductors bestriding the modern housing 
estate or the perimeter of many of our 
towns today? It cannot be accepted that 
an undertaking that does not hesitate to 
lay a cable beneath the English Channel 
has neither the technical resources nor 
the capital to bury these distribution lines 
below the streets of our towns as the 
water and gas undertakings have done, 
and as the drainage authority with its 
sewers and culverts regard as part of the 
cost of modern civilisation. 

If there is no excuse for high voltage 
overhead distribution then, surely, there 
can be none for overhead distribution to 
the consumer unless perhaps to the more 


(Concluded on next page) 
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L.C.C. APPROVE £647,600 BERMONDSEY 


HOUSING SCHEME 


HE L.C.C. housing committee have 
approved a £647,600 second-stage 
scheme for the development of a site 
at Rotherhithe New Road, Bermondsey. 
Next to two 16-storey blocks now near- 
ing completion are to be built a further 
212 dwellings. These will comprise 
another 16-storey point block, three 
four-storey maisonnette blocks and a 
two-storey block of old people’s flats. 
The density will be 200 persons to the 
acre for the whole scheme, and besides 
dwellings the second stage will include 
a doctor’s surgery, 61 garages, and tenants’ 
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stores. Forty-two of the garages will be 
constructed below the two-storey block 
of flats and an adjoining sitting-out terrace 
or deck, which will be specially sound- 
insulated, The floors of these garages will 
be about 4ft. below ground level, 
approached by ramps. There will also be 
parking spaces for 22 cars. 

In the high block will be two high-speed 
lifts and all the living accommodation will 
have electric under-floor heating, 

Because of the very high density of this 
scheme, particular thought has been given 
to the layout of the open spaces between 
the buildings. Advantage will be taken of 





A model of the completed scheme 


(Concluded from previous page) 
remote farm. There are, nevertheless, 
throughout the country numerous villages 
and, indeed towns whose beauty is marred 


by inelegant distribution poles | and 
festoons of wires which should without 
question be buried below _ ground. 


Example of this form of gross disfigure- 
ment can be found even amongst the 
Cotswold villages. 

If all local authorities, supported by 
public opinion, raised their voices in pro- 
test, the electricity undertaking would find 
that underground distribution in the 
smaller community was no longer a 
problem and the additional cost not such 
an overriding factor. 


Telephone Lines 


The Post Office presents one further 
case of the recent exercise of “economy” 
and here again, due to inadequate forward 
planning insufficient provision is being 
made to meet the consumer demand on 
new housing estates with the result that 
last minute consents are sought so as to 
provide telephone facilities by overhead 
distribution. Even where pre-planning is 
ensured with the laying of underground 
ducts or cables during initial road con- 
struction the ponderous distribution pole 
raises its ugly head. It is time for an 
end to be brought to the spread of all 
forms of overhead distribution in town 
and village. 

The countryside itself, where the 
head telephone lines are in some 
being replaced by overhead cables, 


over- 
areas 
adds 


one more of man’s indiscretions to the 
rural scene and again only pressure of 
public and official opinion will serve to 
rectify these offences. 

Before leaving this particular aspect, a 
word should be said on the more recent 
although slow, development of wired tele- 
vision, particularly in areas of poor recep- 
tion. The growth of complex aerial arrays 
on row upon row of chimney stacks to 
ensure individual B.B.C. and Commercial 
Television and VHF reception, is all too 


familiar. The wired system, is in many 
instances, to be preferred on aesthetic 
grounds but the charges made to con- 


sumers must be sufficiently low to attract 
a high percentage of television viewers to 
use this service. Those who have had 
experience of the wired system will 
appreciate the benefits accruing not only 
to the viewer but the equally important 
reduction in the number of aerial arrays. 
It is customary when local authorities 
grant licences for this system of distribu- 
tion, to insist that wires are taken from 
eaves to eaves of adjoining buildings and 
street crossings are eleminated or kepi 
to a minimum. If such an installation, 
with all its complexities and where trans- 
mission lines are almost unseen, can be 
accomplished by private negotiation then 
the Post Office telephone service with its 
wealth of experience could do no less. 
The author believes that little purpose 
is served by insisting on a high standard 
of individual design for houses and other 
buildings unless active steps are taken to 
preserve the environment of the buildings, 





various changes in level to create interest 
in the landscaping with sunken and raised 
areas of grass, paving and massed tree 
planting including some semi-mature trees, 
It is notable that in a scheme of this 
density, space has been found for private 
gardens for the eighteen lower maison. 
nettes in one block. In addition there wil] 
be two children’s playgrounds and some 
covered play-space. 

The occupants of the upper floors of the 
tall blocks in the estate will be able to 
enjoy extensive views Of the river, docks 
and of the hills of Kent. A fine view of 
Greenwich Palace will be obtainable as 
well as Southwark Park nearby—which will 
also be visible from some of the lower 
blocks. 

The scheme has been designed by the 
Architect to the L.C.C., Hubert Bennett, 
F.R.I.B.A, Tenders for the work have not 
yet been invited. 






































FLATLETS FOR OLD PEOPLE 
Minister’s Call to Local Authorities 


Mr. Henry Brooke, Minister of Housing 
and Local Government, recently asked 
local authorities whether they would look 
into the scope for building in their districts 
flatlets for the elderly. 

Mr, Brooke, who was opening a block 
of old people’s flatlets at Lawford, 
Manningtree, Ess2x, said that three and a 
half million new houses and flats had been 
built in Britain since the war—a splendid 
achievement. But not nearly enough 
building had yet been done for old people. 

“There is no doubt,” he said, “that 
every housing authority should make sure 
that it has enough flatlets or bungalows 
for the older people; otherwise it may find 
them occupying a council house which is 
really too big for them; indeed they may be 
keeping a family with children out of it. 

“Old people want enough space, but too 
much is a nuisance and a burden to them.” 

Mr, Brooke said that the flatlets he was 
opening fulfilled a number of suggestions 
contained in a Ministry booklet, Flatlets 
for Old People, issued in 1958. A new 
booklet, More Flatlets for Old People, had 
just been produced as a result of ex- 
perience gained in the past two years. 
The Minister said he wanted all local 
authorities and all voluntary bodies con- 
cerned with the happiness of old people 
to read and think over the suggestions in 
those two booklets. 






MODERNISING NON-SLUM HOUSES 
12-YEAR JOB 


According to Sir Keith Joseph, Parlia- 
mentary Secretary to the Ministry of 
Housing and Local Government, it will tog 
take about 12 years to modernise Britain's j 
total of non-slum houses, ; 

Speaking in London recently he said: 
“We have 15 million houses in_ the 
country of which three million lack 
modern amenities. Now housing improve- 
ments are running at a rate of nearly 400 
a day, and the Minister has said he will not 
be content until this is up to 700 a day. 

At present 135,000 houses a year were 
being modernised, but the aim was to get 
it up to 250,000 a year. on 

On building outside the big cities Sit 
Keith said that if private enterprise Was 9 
coming to the end of the development 0 
the broad acres, perhaps the time would] 
come when many of the building societies = 
and private enterprise would turn bat 4 
towards the centres of the big cities, where | 
in the “twilight areas” of Victorian terraces 
the houses could be replaced by modern” 
housing schemes. But the redevelopment 
of the twilight areas could be done only) 
if people paid an economic rent. 

“The solution of the shortage is to allow) 
private enterprise to provide the goo@ 
needed at a reasonable reward, and that ® 
why the solution of the housing problem) | 
depends upon the acceptance of @0 ag 
economic rent.” 1a 
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—@HARPER MOTOR CO. 


Holborn Junction, Aberdeen, 
Scotland. Tel. 25357 


—@J.A.STEWART (PLANT) LTD. 


Milnbank Works, Townmill Road, 

Glasgow E.1. Tel. Bridgeton 4441 
_@NORTHERN PLANT 

AND MACHINERY CO. 


Richmond Park, Finaghy, Belfast, 10 


_@ SERVICE ENGINES (newcastle) LT 


Great Lime Road, West Moo 
Newcastle-upon- -Tyne 12. Tel. "66540 


HERGARTH OF YORK 


Gladstone Street, Huntington Road, 
York. Tel. 55181 


A. GUNN & CO. LTD. 


Atlantic Street Works, Broadheath, 
Altrincham, Cheshire. Tel. 2747 


T.C. HARRISON LTD. 


53-61 London Rd, Sheffield. Tel. 290¢ 


SANPLANT (DERBY) LTD. 


West Road, Spondon, Derby. Tel. 5631 


G. HOWELL 
West Street, Earl Shilton, 
Leicestershire. Tel. 2210 


BERKSHIRE DIGGERS 
75,South Ave Abingdon, Berks. Tel. 7€ 
MARSH PLANT & 

MACHINERY CO.LTD. 


South St.,Emsworth, Hants.Tel. 2032 


Feel DOE AND SONS LTD. 


| hg, Maldon, Essex. 
“ 1 Hatfield Peveril 311 


backed by the finest 
spares and service 
facilities 
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WAONSIDERABLE difficulties continue 
W to arise in connection with the 
wisition of land and the obtaining of 
“yeht of entry for major improvement 
works, states Mr. J. JEPSON, O.B.E., 
AM.LC.E., county surveyor of Staf- 
fordshire, in his annual report for the 
1959-60. Schemes have been pre- 
up to contract stage, but the 
actual letting of the contract and the 
commencement of the work has been 
layed in some cases for long periods 
due to the land not being available. 
“The total mileage of roads for which 
Whe county council is responsible is some 
80 miles of which some 2,315 miles are 
ly maintained and 264 claimed by or 
slegated to local authorities. In the 
e of his report Mr. Jepson states: — 


Si Maintenance Works 


» The increased grant from the Ministry 
‘of Transport allowed for an appreciable 
"improvement in the mileage of resurfacing 
"work done during the year. The mileage 
‘of roads resurfaced was 73.94 as against 
"59.05 miles in the previous year, but this 
‘improved figure still falls far short of the 
"amount necessary to satisfactorily deal 
“with the 2,315 miles of directly main- 
"tained roads. The policy of providing sett 
nds, strengthening of haunches, in 
conjunction with limited realignment and 
resurfacing, has proved most economical 
‘and effective, but there still remains a 
large mileage, particularly in the lower 
Classification groups, which require this 
treatment. In addition, many of the roads 
need major re-drainage works to replace 
the inadequate and dangerous ditches, par- 
ticularly those close to the carriageway. 
“During the year open fences have been 
provided at dangerous corners to improve 
Visibility and a number of the major traffic 
‘Toutes have been comprehensively re- 
| signposted with modern reflecting type 
ag a policy which it is hoped to con- 
“tinue during the coming year. 
| Resurfacing 
The tonnage of material laid was 78,121 
"=an increase of 11,282 tons over the pre- 
"Vious year. The average cost per square 
yard of resurfacing work for tin. carpets 
was 2/ld. per square yard—approxi- 
/Mately the same as the previous year, but 
‘ cost of the jin. and lin. carpets 
wed a substantial saving, equivalent to 
.and 34d. per square yard respectively. 
) The reduction in cost no doubt was due to 
“the increased tonnage of material laid 
"and the excellent weather conditions. 
“Surface Dressing 
‘It was possible to increase the area laid 
171,215 square yards, the final area 
feated being 1,902,995 square yards as 
fainst 1,731,780 square yards in 1958-59. 
t cost of the work was 8.30 pence per 
are yard—approximately the same as 
previous year and still appreciably 
r than the cost in 1947-48. 
Clearing and Gritting 
The expenditure on this essential work 
£80,000, of which £33,000 was for 
t gritting. The yearly fluctuations in 
§ expenditure on this work emphasises 
t need to deal with this item separately 
Mm ordinary maintenance to enable effi- 
nt planning of the expenditure on con- 
ion work throughout the year. 


Major Improvement Schemes 


: ty Roads 

H Schemes estimated to cost over 

2700,000 were under construction in 
59-60, the major improvement works 

» A.51 Stone By-pass; A.51 Widening be- 

stween Burston and Sandon; A.51 Lichfield 

Western) By-pass; A.51 Bury Bank Im- 
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STAFFORDSHIRE ROAD IMPROVEMENTS 
Land Acquisition and Right of Entry Difficulties 


provement; A.51 Widening and realign- 
ment of Brereton Hill, Rugeley; A.460 
Park Lane—South of Laney Green 
Diversion; A.520 Weston Coyney towards 
Cellarhead (Circular 697/4); and II New 
Road in Wednesfield. 

The Ministry of Transport approved 57 
new schemes totalling £248,125 during 
1959-60 and, in addition, schemes to a 
total of £350,000 were being prepared for 
commitment during 1960-61. 

Trunk Roads 

The total estimated cost of the schemes 
under construction in 1959-60 was 
£922,000, excluding the Creswell Viaduct, 
which is being undertaken as part of the 
Birmingham—Preston Motorway. The ex- 
penditure during the year was £474,000, 
which is well over double the amount 
spent the previous year and includes the 
two major sections of dual carriageway 
on the Stafford—Newcastle Trunk Road 
A.34. Schemes to an estimated cost of 
£1,100,000 are being prepared for com- 
mitment in 1960-61. 

Bridgeworks 

The following new bridges were com- 
pleted, or were in course of construction 
during the year: — 

T.R. A.34 Filleybrooks River Bridge; 
T.R. A.34 Darlaston River Bridge; T.R. 
A.38 Bell Bridge; and T.R. A.462 Bughole 
Canal Bridge. 

In addition, 741 bridges have been in- 
spected and the necessary maintenance 
repairs carried out. Discussions have 
taken place with the British Transport 
Commission with regard to the raising and 
reconstruction of the over-bridges in con- 
nection with electrification. In total ap- 
proximately 50 bridges carrying county 
roads over the railway will have to be 
dealt with, and it is essential that road 
conditions are not adversely affected in 
any way by altering the levels of the 
various structures. 

Motorway 

Work was commenced on the Creswell 
Viaduct, which is the first section of the 
Birmingham—Preston Motorway. The 
project forms part of the Stafford By-pass 
and carries the new road over areas of deep 
peat, the River Sow and the main Stafford 
—Crewe railway line. The scheme pro- 
vides for three major bridge structures, 
between which is a reinforced concrete 
raft supported on piles on which the ulti- 
mate embankment will be formed. Owing 
to the difficult ground conditions, approxi- 
mately 7,000 piles—some of considerable 
length—will have to be driven to support 
the bridge foundations and a concrete 
raft. The contract period for the‘ work is 
30 months, and the estimated cost 
£1,200,000. 

The contract* for the rest of the Staf- 
ford By-pass was advertised on February 
27, 1960, with a contract period of 23 
months, so that the two projects should 
be completed at approximately the same 
time. 

Contract documents* have also been 
prepared for the full length of the Motor- 
way from Stafford to the Cheshire 
Boundary—a distance of approximately 25 
miles—so that, should the Minister of 
Transport wish, the full length being pre- 
pared by the County Council can be 
advertised without delay. 


Plant and Transport 


The present ‘system of undertaking 
minor repairs and maintenance at the area 
depots by the small repair units, and so 
enabling the central repair depot at Gailey 
to concentrate on major types of work, is 
proving very satisfactory. The expendi- 
ture on repairs and maintenance during 

*Contracts for these works have now been 
placed (The Contract Journal, November 3, 
1960),— EDITOR. 


the year to outside firms was only £800 
and was primarily for such specialised 
items as roller repairs, specialist body 
repairs and painting, and auto-electric 
work. 

The time lost in the movement of 
vehicles and standing for repairs has been 
reduced to a minimum, and, in’ this con- 
nection, the holding of a comprehensive 
stock of spares has proved invaluable. 

The following items of equipment were 
delivered in 1959-60:— 

(7) motor trucks (diesel), (7) gritting 
machine attachments, (7) snowploughs for 
5-ton diesel trucks, (3) motor vans, (12) 
light lorries, (1) mechanical sweeper, (1) 
gulley emptier, (2) concrete dumpers, (4) 
plate. vibrators, (6) footpath rollers, (1) 
Barber-Greene resurfacing machine, (1) 
rotary snowplough, (1) David Brown 
mowing machine, (1) quarry air compresor 


(small) and (1) quarry displac 
(email, y displacement pump 


Staff 


The average number of workmen em- 
ployed during the year was 924—a de- 
crease of 11 on the previous year as 
against an increase of 24 in 1958-59. The 
difficulty in recruiting any substantial 
number of suitable men meant that it was 
still necessary to employ contractors under 
annual tender for footpath, kerbing and 
similar works, but the number of such 
gangs was kept to a minimum. There is 
still great difficulty in recruiting trained 
qualified civil engineers, clerks of works 
and highway superintendents—so much so 
that the technical staff had to work a con- 
siderable amount of overtime during the 
year to deal with the large programme 
of constructional works undertaker 
during the year. 

Every effort is made by the training o. 
articled pupils, engineering learners and 
graduates under training, but, although 
these Officers are doing an excellent job 
within their capacity, there still remains 
a shortage of fully qualified engineers who 
can prepare and control works with the 
minimum amount of supervision. During 
the year 7 technical staff have left the 
Department—either on retirement or to 
take up higher paid appointments and 
although these have been replaced, the 
movement of technical staff, particularly 
when they are on the preparation of im- 
portant schemes, does not help in technical 
supervision or the preparation of the 
various contracts. 


General Observations 


During the year a considerable volume 
of work has been carried out, particularly 
in connection with the major improve- 
ment of trunk and classified roads and the 
contract documents required for the 
Motorway. Improvement schemes under 
construction are estimated to _ cost 
£1,622,000, whilst, in addition, schemes to 
the order of £1,450,000 were being pre- 
pared. With regard to the minor improve- 
ment schemes (each costing less than 
£10,000) 177 of these were under con- 
struction during the year at a total esti- 
mated cost of £176,000. The work carried 
out in connection with the maintenance 
estimates totalled £1,461,000 exclusive of 
those improvement works which were 
done by direct labour at a total estimated 
cost of £272,000. 

The control of the cost for work on the 
directly maintained roads has again been 
particularly satisfactory, the final grant 
claims showing an over-expenditure of 
£291, equivalent to 0.04% of the ap- 
proved grant. During the past 8 years, 
the gross expenditure on all the directly 
maintained roads has been £8,000,000 and 
over this period there has been an over- 
expenditure of £10,000, equivalent to only 
0.13%. 
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THE NEW SAFETY CODE FOR THE 
CONSTRUCTION INDUSTRIES 


By “ Dragee” 


NINCE 1948, building operations 
have been subject to an elaborate 
code of safety rules known as “The 
Building (Safety, Health and Welfare) 
Regulations.”” The application of these 
regulations is clearly stated in Building 
Regulation 2 which refers to “the con- 
struction, structural alteration or main- 
tenance of a building . . . . the demoli- 
tion of a building, and the preparation 
for, and laying the foundation of, an 
intended building . .’ Unfortu- 
nately, whilst the term “building 
operation” can be defined with pre- 
cision, there is no statutory definition 
of the actual word “building” and this 
presumably unavoidable omission has 
repeatedly led to a great deal of con- 
fusion and anomaly, particularly where 
building operations and works of 
engineering construction tend to over- 
lap. 

a present, legislation directly applicable 
to constructional engineering is provided 
by Section 108 of the Factories Act 1937 
and the “Work in Compressed Air 
(Amendment) Regulations 1960”. There 
has been in existence for several years a 
draft code of regulations for constructional 
work, but it has been apparent that even 
if this parallel set of regulations were to 
come into force, the situation would still 
be far from satisfactory. Accordingly, a 
move has been made to place building 
operations and works of engineering con- 
struction under one heading, and to this 
end new draft construction regulations are 
being published under Section 129 of the 
Factories Act 1937. The first two drafts 
of these special regulations have been 
issued already. These are: “The Construc- 
tion (General Provision) Regulations” and 
“The Construction (Lifting Operations) 
Regulations”. 

The present drafts, with a few modifica- 
tions, embody the whole of Part III 
(Raising and Lowering), Part IV (Excava- 
tions), Part V (Demolition), Part VII 
(Miscellaneous) and Part VIII (Prohibited 
Sale or Hire of Machinery) of the Building 


| 
| 
| 
| 
| 


Regulations 1948, together with the 
Amendment Regulations of 1952 and 1958. 
It is expected that future drafts will em- 
body Part II (Scaffolds and Means of 
Access) and Part VI (Health and Welfare). 
The two drafts also contain a number of 
new provisions which are particularly 
applicable to engineering construction. 
The General Provisions contain para- 
graphs dealing with work in shafts and 
tunnels (Part IV), work in cofferdams and 
caissons (Part V), transport (Part IX), con- 
tact with overhead power lines (Reg. 44— 
and very necessary on building work, tool), 
and particulars relating to helmets or 
crowns for pile driving. 


Obligations 


Amongst the more interesting innova- 
tions, in these Provisions, we find in Reg. 
3 (“Obligations under Regulations”) the 
following: 

“No person shall be held not to have 
complied with a requirement of any of 
these Regulations by reason of any matter 
proved to have been due to physical con- 
ditions over which he had no control and 
against the happening of which it was not 
reasonably practicable for him to make 
provision.” 
One can 

which went 
paragraph! 


imagine the heart-searching 
in the production of this 


Safety Supervisors 


Part II deals with the supervision of 
safe conduct work and the appointment 
of safety supervisors, which would thus 
be extended to take in all forms of con- 
structional work. Important require- 
ments concerning the _ provision of 
scaffolds and means of access (Part III) 
extends the present Building Regulation 5 
with respect to a safe place of work, in 
addition to the provision of scaffolds and 
safe means of access. 

Under the heading “Dangerous or 
Unhealthy Atmospheres”, there are im- 
portant paragraphs affecting the ventila- 
tion of excavations, etc. (Reg. 21) and 
exhaust gases from internal combustion 
engines (Reg. 22). 

The precautions to be taken to avoid 
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danger from sudden twist, spring of 
collapse during the cutting or releasing of 
steelwork or ironwork during demolition 
operations are now more stringent, with 
the omission of the phrase “as far as 
practicable” which qualifies the present 
Building Regulation 79 (5), 

A minor variation of the present regula. 
tions appears in the last four lines of 
Reg. 43, dealing with the fencing of 
machinery. Anybody who has tried to 
unravel the meaning of Building Regula. 
tion 86 (1) will appreciate this helpful 
gesture of the architects of this draft 
And just to show that they are human. 
they refer to Regulation 53 instead of 
Regulation 56 in the Explanatory Note, 


Lifting Operations 


The draft of The Construction (Lifting 
Operations) Regulations contains a num. 
ber of refinements, some of the more 
notable being the addition of plate ciamps 
to the interpretation of “lifting gear”, and 
the omission of separate provisions con- 
cerning “hoists forming part of permanent 
equipment or building”. The carriage of 
persons and the secureness of loads is the 
subject of Part VI, and this contains new 
provision for hoists carrying persons—in- 
cluding one surprising relaxation. 

Whilst the present drafts do not entirely 
remove the old doubts and difficulties, 
there has been a considerable amount of 
tidying up generally. The mere fact of 
knowing rather more precisely where we 
stand may help to compensate those who 
dislike the widening of restrictive legisla. 
tion. At the very least we have to 
recognise the benevolence of its purpose. 


MINISTER APPROVES BIG 
SOUTHAMPTON HOUSING 
ESTATE 


Mr. Henry Brooke, Minister of Housing 
and Local Government, has granted 
planning permission to Southampton 
Corporation to build a big new housing 
estate, with shops, schools and other 
social services, between the borough 
boundary and the village of Rownhams in 
Hampshire. 

The Corporation originally applied for 
planning permission to develop 694 acres 
to house about 20,000 people. Mr. Brooke 
has excluded about 120 acres from the 
permission he has granted because of the 
agricultural value of the land. 





Aerial view of the new Esso refinery and marine jetty at Milford Haven, recently officially enemas by H.R.H. The Duke of Edinburgh. 


Constructed at a cost of approximately £18m., the refinery has been designed to process initial 


y 44 million tons of crude oil per annum. 


Articles describing the construction of the refinery and the jetty appeared in The Contract Journal on October 8 and November 17, 1959 


4, 
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RECONSTRUCTION OF ST. PANCRAS 


PUBLIC BATHS 


First Two Stages of £180,000 Scheme Completed 


HE recent inauguration of the re- 
opening of the swimming pools at 
Prince of Wales Road Public Baths, 
for St. Pancras Borough Council, 
marked the completion of the first two 
stages of a major scheme of modernisa- 
tion within the old structure. 


Originally erected in 1901, the baths 
were surveyed some six years ago, in view 
of the bomb damage and neglect suffered 
during the last war, and a comprehensive 
report was prepared on the future of the 
establishment. 


Survey Result 


The survey showed that, whilst the shell 
of the building was structurally stable and 
in sound condition, the swimming pools 
were badly cracked and leaking, the 
boiler installation was out of date and 
inefficient, and the steam, water and filtra- 
tion mains were no longer capable of 
repair. As a result of the report it was 
decided that the building structure should 
remain but that the major part of the in- 
terior should be subjected to a major 
modernisation. This was to include the 
complete reconstruction of the two swim- 
ming pools, the construction of a com- 
pletely new boiler house and installation 
of a modern boiler plant, renewal of all 
steam, water and filtration mains, the in- 
stallation of modern heating and lighting 
systems and complete redecoration 
throughout in accordance with modern 
standards. 

At a later date it was decided that the 
old wash-house should be scrapped en- 
tirely and be replaced by a modern laundry 
with automatic washing plant. 

The scheme was planned to be carried 
out in three stages, as follows: Stage I— 
Demolition of the two old swimming pools 
and their reconstruction in reinforced 
concrete; demolition of 24 Grafton Road 
and the construction of a new boiler house 
on the site with the installation of two 
automatic oil-fired boilers and ancillary 
equipment. Stage II—The complete re- 
decoration of the two swims; construction 
of a new main entrance hall in Grafton 
Road; installation of new dressing accom- 
modation in the old Grafton public hall; 


construction of a pre-cleansing area with 
lavatory accommodation; and the installa- 
tion of modern space heating and lighting. 
Stage III—The installation of a new auto- 
matic public laundry and the conversion 
of the old boilers to oil fuel storage tanks 
in connection with the new boiler in- 
stallation, 


Willes 


Stages I and II have now been com- 
pleted, and Stage III, which is in progress, 
is expected to be finished by the early 
part of 1961. 

The new front entrance has been sited 
in Grafton Road to give convenient access 
to both the new dressing accommodation 
and to the existing men’s and women’s 
warm baths. Entrance doors are of armour 
plate glass in a mahogany frame with 
glass prism side lights and with a re- 





Grafton Swim 


inforced concrete canopy over the whole 


entrance. A long reception desk in the 
entrance hall is in mahogany and red 
meranti. 


To the left of the entrance hall is the 
accommodation, 
in the old 
This is divided into two 


door to the dressing 
whicn has been constructed 
Grafton Hall. 





Swim 


sections for men and women. There are 
80 cubicles constructed in terrazzo, and, 
in addition, two changing rooms, also in 
terrazzo, for school children, one for boys 
in the men’s section and one for girls in 
the women’s section. 

From the dressing accommodation 
swimmers pass through the pre-cleansing 
area. This contains footsprays, shower 
tunnels, lavatories and footbaths, every- 
thing being in duplicate for men and 
women. The footsprays automatically 
spray feet placed on a footrest, the 
bathers then passing through the shower 
tunnels which are provided with foot- 
baths. Footbaths are also installed at the 
entrances to all lavatories, and at the exit 
from the pre-cleansing area there is a 
common passageway giving access to both 
swims. 

The Willes Swim is 100ft. long and 36ft. 
wide. It is 3ft. 6in. deep at the shallow 
end, 6ft. deep at mid-length and 10ft. 
deep at the diving end. The capacity is 
approximately 144,000 gallons of water, 
weighing some 643 tons. It is heated by 
means of a heating battery in the surround, 
from which warm air passes along ducts 
and emerges through gratings at floor level 
around the pool. 

The Grafton Swim is 100ft. long and 
33ft. wide, and the depth varies from 
2ft. 6in. to 6ft. The capacity is approxi- 
mately 87,000 gallons of water weighing 
some 390 tons, the lesser width being due 
to the necessity of accommodating the new 
corridor to the slipper baths. Owing to 
the limitations of the existing structure, 
it was not possible to construct a 50-metre- 
long (165ft.) Olympic Standard pool. 


Construction Details 


Each pool is of monolithic reinforced 
concrete, tanked with asphalt and tiled 
internally, supported by transverse sleeper 
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walls bearing on spread footings on clay 
subsoil. This form of construction gives 
access underneath the pools for inspection 
and maintenance work. The structures 
were designed in accordance with the 
“British Standard Code of Practice for 
the Design and Construction of Re- 
inforced Concrete Structures for the 
Storage of Liquids.” 

The contract included all the necessary 
pipework for circulating water from the 
pools to the existing filter plant. Break- 
point chlorination is used and the treated 
and warm water flows into the pools 
through diffusers or the _ distribution 
channels at the shallow ends. 

Water leaves from the bottom outlets 
or from the scum collection channels at 
the deep ends. The side scum channels 
are set at an intermediate level to take 
splashings only. 

The boiler house is of brick construction 
with reinforced concrete roof. It contains 
two horizontal Thermax boilers, each 
9ft. 6in. in diameter and 13ft. long, 
designed to operate at a pressure of 100lb. 
per sq. in. Each boiler is capable of 
providing 12,000Ilb. of steam per hour, 
with a feed water temperature of 212 
degrees Fahrenheit. This means that each 
boiler can evaporate 1,200 gallons of water 
per hour, the gross efficiency being 84.5 
per cent. 

Each boiler is oil-fired by a fully auto- 
matic air assisted turbo-jet burner, com- 
plete with electric and steam heated oil 
pre-heating units and oil pumping units 
for use with heavy crude fuel oil . The 
boiler equipment is provided with the 
latest type of boiler and oil burner instru- 
mentation including a CO, recorder, a 
smoke density indicator and alarm, steam 
flow recorder and temperature recorders. 
In addition, alarm bells and indicators 
have also been fitted in the superin- 
tendent’s office so that he is immediately 
aware if any emergency arises. 


Decoration Finishes 


Walls to the new Grafton Road entrance 
are of ceramic glazed tiles, the colours 
being plain yellow with two striped silk 
screen tiles, one in chestnut and one is 
dove grey. The floor is tiled in cerabati 
fully vitrified blue, white, black and blue 
speckled tiles. A false ceiling consists of 
Isora translucent panels in daylight blue 
p.v.c. stretched over frames. Supporting 
metal framework is hot dipped galvanised 
and is finished with Cliolite enamel. 

Ceramic glazed wall tiles of jubilee blue 
have been used on the walls of the dress- 
ing accommodation in the old Grafton 
Hall, with silk screen tiles in both the 
mirrored recesses. Cubicles are of L}in. 
thick silver grey terrazzo, with blockwood 
doors veneered in dark African mahogany 
hung on falling butts, and the seats are 
of solid teak. Floor tiling consists of 
cerabati blue/white speckled and grey 
mosaic fully vitrified tiles, and black bevel- 
topped coved skirting. A false ceiling is 
similar to that already described. 

In the Willes Swim ash grey ceramic 
glazed wall tiles are used beneath the 
balconies and jubilee blue above. The 
north wall is in jet black with silk screen 
tiles as a mural, and the side walls of the 
small recess in the south wall are in silk 
screen tiles of Johnsons Planet series. Blue 
glazed faience tiles and black racing lane 
tiles, 2ft. by lft., decorate the pool itself, 
the surround being faced with fully vitri- 
fied grey-white speckled Sinzig tiles. 

All painting has been carried out in the 
Willes Swim with chlorinated rubber 
paint; white on the ceiling and the south 
wall; stone grey on the north wall above 
the black tile mural; reef red on the 
ceiling beneath the balconies: and minerva 
grey on the ironwork of the balcony seats. 

The Grafton Swim is faced with ceramic 
glazed wall tiles, comprising vertical 
stripes of lotus blue and opal white on the 
south wall; pearl grey, French grey and 
opal white on the side walls; and jet black 
with silk screen circles as a mural on the 
north wall. Swim tiling and the surround 
are of similar nature to the Willes Swim, 
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with the exception that the faience tiles 
are white. 

A horizontal ceiling over the bath is in 
Difulite of a harebell blue colour. The 
vertical sides and horizontal ceiling under- 
neath the slipper baths are in 3in. thick 
Asbestolux panels, the supporting steel- 
work being finished with a _ calcium 
plumbate anti-corrosion treatment. Re- 
movable access panels are provided on 
both sides and at the south end. Three 
catwalks have been fixed above the Difu- 
lite eggcrate ceiling for maintenance of the 
lighting fittings. 

Thermal insulation and anti-condensa- 
tion has been provided by the use of a 
sprayed-on p.v.c. paint. The colours used 
are stone grey, fiesta blue, and for the 
ceiling underneath the slipper baths, 
marigold. 

The boiler house has walls of white 
ceramic tiles and a floor of red and blue- 
black quarry tiles, and the underside of 
the flat concrete roof has been sprayed 
with Pyrok. 

Between the new entrance and the ad- 
ministration offices, a corridor has been 
finished in Prodorglaze, a paint applied by 
spray and finished in a glaze allowing easy 
cleaning. A mottled blue resilient vinyl 
tile has been used for the corridor floor, 
with a black coved skirting. 


Heating and Lighting 


At the Grafton Road entrance heating is 
by two vertical downdraught fan/steam 
heaters each with capacities of 119,000 
B.T.U.’s per hour, and a temperature range 
of 55-112 degrees Fahrenheit. Hot air dis- 
charges through grilles in the false ceiling. 

Strip fluorescent lighting is provided at 
the entrance hall above the translucent 
ceiling, comprising six fittings each with 
two 80-watt tubes over the entrance and 
six single 40-watt tubes over the reception 
office. There are three prismatic glass 
bulkhead fittings underneath the outside 
canopy, each with a 100-watt tungsten 
filament lamp. 

Heating of the dressing accommodation 
is by the same process as for the entrance, 
although eight heaters are used. The front 
louvers are adjustable to allow the hot 
air discharge to be directed where 
required. 

Lighting here consists of three rows of 
fluorescent strip lighting above the trans- 
lucent ceiling with 12 80-watt tubes in 
each row. Also 6 100-watt tungsten lamps 
in prismatic glass wall lights in the clothes 
storage area and a 40-watt fluorescent tube 
above the dressing mirrors. 

Twelve downdraught fan/steam heaters 
heat the Grafton Swim, discharging 
through grilles placed in the low ceiling 
along the sides of the bath. The heaters 
are of the same capacity and temperature 
range as those already described. 

Lighting is by 28 circular prismatic glass 
bulkhead lights, each with a 60-watt tung- 
sten lamp in the low ceiling along the 
sides. There are also eight 80-watt 
fluorescent diffusers in the low ceiling at 
the south end; three rows of fluorescent 
strip lighting above the Difulite ceiling, 
with ten 80-watt tubes in each row; and 
eight 500-watt floodlights are let into the 
eggcrate ceiling. 

A different type of heating system is 
used in the Willes Swim. This is by 
Plenum duct underneath the surrounds 
through grilles in the side walls. The 
source of heat is a fan/steam radiator of 
1,700,000 B.T.U.’s per hour capacity and 
a temperature range of 55-108 degrees 
Fahrenheit. 

Twenty-eight prismatic glass bulkhead 
lights, as in the Grafton Swim, are pro- 
vided beneath the balconies. Sixteen 500- 
watt floodlights, and two 1,000-watt spot- 
lights angled for the diving stage, have 
been fixed in the roof with maintenance 
access through the glass in the false 
ceiling. 


Designers and Contractors 


The cost of the whole scheme is esti- 
mated at about £180,000, and the two 
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completed stages have cost about 
£150,000. Preparation of the designs, re. 
inforced concrete calculations and details 
and the bills of quantities, were under. 
taken in the borough engineer and gy. 
veyor’s department under the direction of 
Mr. C. S, Bainbridge, M.LC.E., F.R.ILCS 
M.I.Mun.E., borough engineer and 
surveyor 

Holloway Bros. (London), Ltd., 157 Mill. 
bank, London, S.W.1, were the main con. 
tractors. Among the principal  gyb. 
contractors were the following: 

Boilers, Ruston and Hornsby, Ltd.; ojj 
burning equipment, Associated British 
Combustion, Ltd.; electrical engineering 
Higgins and Cattle, Ltd.; heating engineer. 
ing, R. F, Towler (1931), Ltd.; swim water 
circulation pipework, United Filters and 
Engineering, Ltd.; false ceilings, Isora 
Ceilings Division of S.F.I.M. (Great 
Britain), Ltd., and Anderson Construction 
Co., Ltd.; wall and floor tiling, Cope and 
Co., Ltd.; changing cubicles, Alpha 
Mosaic and Terrazzo Co., Ltd.; painting 
in swims and changing accommodation, 
Lexton Decorations, Ltd.; wall treatment 
in corridor, Prodorite, Ltd.; flooring in 
corridor, E, B. Trumper and Sons and 
Edward Stuart (Rubbalux) Co.; ceiling in 
boiler house, Pyrok Contracts, Ltd, 


L.M.B.A. MEDALS PRESENTATION 


Silver and bronze medals of the 
London Master Builders Association were 
presented recently to prizewinners in the 
City and Guilds of London Institute 
examinations by the Chief Scout, Major 
Sir Charles Maclean, in the Carpenters 
Hall, London. 

The — successful 
follows: 

Carpentry and Joinery: (Silver) J. 0. 
Rich, of John Laing and Son, Ltd: 
(Bronze) J. C. Gaughran, of E, Pollard and 
Go.,: Ltd, 

Woodcutting Machinists’ Work: (Silver) 
A. F. Richins, of Holland & Hannen 
and Cubitts (Great Britain) Ltd.; (Bronze) 
A. R. Edwards, of Taylor Woodrow Group. 

Brickwork: (Silver) S. E. Young, of 
Tersons, Ltd.; (Bronze) B, E. Gardner, of 
John Laing and Son, Ltd. 

Plasterers’ Work: (Bronze) M. S. 
Clare, of Tomei and Sons, Ltd. 

Painters and Decorators’ Work: (Bronze) 
B. H. Hare, of A. E. Symes, Ltd. 

Plumbers’ Work: (Silver) B. Piper, of 
R. W. Bowman, Ltd.; (Bronze) A. Byrne, 
of Stitson White and Co., Ltd. 

Builders’ Quantities: (Silver) J. Porter, 
of Holloway Brothers (London), Ltd. 
(Bronze) R. H. Kennett, of Taylor 
Woodrow Group. 


medallists were as 
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long contractors would be paying more 
for the bricks they can’t get. I have to 
report that one of the biggest manufac- 
turers in the north, J. and A. Jackson of 
Manchester, have told builders that they 
will have to charge 10s. more for a 1,000 
common bricks and 12s, 6d. more for 
facing bricks. Jacksons, let it be said, 
seem to be among the last of the manu- 
facturers to increase their prices and Mr. 
J. L. Hulse, the company’s secretary, 
informs me that the decision was taken 
very reluctantly, for the firm’s policy is 
to keep prices as low as possible. Still, 
if brick prices continue to go up one can 
expect a greater demand for timber 
houses. Some powerful efforts are already 
being made to popularise this form of 
house construction. 

And finally, Cambridge Town Water- 
works Company have sent a note out to 
their customers advertising that bathroom 
fittings, etc., are obtainable at the com- 
pany’s showrooms and that staff are avail- 
ab'e for installing and fixing them. 
builders’ merchants and plumbers in the 
area are not very happy about it. Is this 
another form of direct labour? 
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ANOTHER NEW EASTERN REGION STATION 


Railway 


NEW station, very similar in 
A design to the one recently opened 
at Harlow, Essex, has now been com- 
pleted for the Eastern Region of 
British Railways at Broxbourne, Herts. 
It is the principal feature of a major 
modernisation scheme which has been 
carried out in the area to provide im- 
proved services on the newly electrified 
suburban line to Hertford. 

This scheme has also included extensive 
track alterations, the construction of a 
new signal box and a technical services 
building, and the provision of an extensive 
goods and coal yard. In addition, the 
centre span of nearby Nazeing Road bridge 
had to be raised in order to give sufficient 
clearance for the high voltage overhead 
electrification wires. 

Dominating the station, which is sited 
100yd. north of the former 70-year-old 
building, are three 50ft. high towers, hous- 
ing the parcels lifts. An impressive modern 
entrance, leading to a lofty glazed stair- 
case hall, fronts on to a new approach 
road and forecourt. The forecourt has 
parking space for more than 80 cars, as 
well as a taxi rank and bus terminal point. 

A single-storey block at forecourt level 
accommodates the booking hall, fully 
mechanised ticket office and the inquiry, 
left luggage and parcels offices. Under 
cover storage for 50 bicycles is also pro- 
vided, 

The bridge, linking the booking hall 
with the platforms, has two separate cor- 
ridors—-one for passengers and the other, 
served by lifts, for parcels traffic. The 
bridge also accommodates the _ station 
master’s office, with a one-way vision 
glass screen, a newsagent’s kiosk, toilet 
facilities and a public waiting room. 

Awnings over the centres of the two 
island platforms consist of a grid of light- 
weight trussed steel beams, bearing on 
brick cross piers. The roof covering is 
of bituminous felt on wood wool slabs 
with timber soffits and fascias. Services 
for loudspeakers, lighting and drainage are 
concealed in the cavities of the awning 
and supporting walls. Beyond the 
covered part of the platforms are enclosed 
waiting shelters—three on the Up plat- 
form and two on the Down. 

The main structure has been designed 
so that the whole of the overbridge is 
supported by the three lift towers and 
an intermediate fin. The lift shafts are 
of reinforced in-situ cast concrete faced 





in blue brindle brickwork used as per- 
manent shuttering, from which are canti- 
levered parts of the overbridge floor. On 
these cantilevers are supported precast 
pre-stressed concrete beams and floor slabs 
which span over the railway running 
tracks and access road. 

The structural floor of each span was 
designed to be erected in a few hours 
to minimise disturbance of railway opera- 





Modernisation in Hertfordshire 


timber handrails and aluminium door 
furniture. 

Lighting is provided by cold cathode 
fluorescent tubes, each fitting on the plat- 
forms bearing the name of the station. 
In the ticket office, booking hall and on 
the bridge, fluorescent tubes have been 
fitted in roof openings in order that both 
artificial and natural light emanate from 
the same source. Plastic louvres, set flush 


The new signal box 


tion. The superstructure of the over- 
bridge is of London stock brickwork used 
as simply as possible with a lightweight 
roof system, again of trussed steel beams, 
designed to give lateral stability to the 
supporting brickwork. 

Public areas have blue quarry-tiled 
floors, fair-faced brick walls and hardwood 
ceilings. Paintwork has been kept to a 
minimum, the rough texture of brick sur- 
faces and the giant concrete superstructure 
being set against large sheets of plate glass, 


with the ceiling boarding, maintain the 
smooth overall finish. New lighting was 
provided in the station yard together with 
power supply for the three lifts amounting 
to an electrical load in the region of 
70-kVA. 

There are four tracks through the 
station: the two island platforms enable 
Hertford (East) and Bishop’s Stortford 
electric trains to be divided, or combined, 
on the outer loop lines, leaving the two 


(Concluded on page 920) 
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View of Broxbourne Station, from the London end 
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£8M. OIL REFINERY FOR 
BELFAST 


ope British Petroleum Co., Ltd., have 


announced plans to build an oil 
refinery at Belfast, requiring an 
investment of about £8 million. 

It is reported that discussions have been 
in progress for several months with the 
Northern Ireland Government and negotia- 
tions are now in progress with the Belfast 
Harbour Commissioners for a site on re- 
claimed land to the north-east of the 
existing oil storage installations in the 
Musgrave Channel of Belfast Harbour. 

The refinery will have an initial capacity 
for handling 1,300,000 tons of crude oil 
annually, the oil being imported in tankers 
up to 32,000 deadweight tons. Site pre- 
paration is expected to begin in the spring 
of 1961 and actual construction work later 
in the year. It is estimated that the pro- 
ject will take about two years to com- 
plete and during construction the labour 
force will rise to a peak of about 1,400. 

According to B.P., consultants have not 
yet been appointed for the scheme. 

Another Northern Ireland project ex- 
pected to be started next spring, has been 
announced by I.C.I., Ltd. They have 
bought a 200-acre site at Kilroot, near 
Carrickfergus, on the opposite side of Bel- 
fast Lough, for a factory for the production 
of terylene and other man-made fibres. 
This work is expected to need a labour 
force of 600/800 men. 


initial 


YORKSHIRE PLANT ENGINEERS 
DINE 


The second annual dinner and dance 
of the Yorkshire branch of the Contractors 
Mechanical] Plant Engineers was held last 
Friday evening at the Hotel Metropole, 
Leeds. Mr, W. J. Muircroft, chairman of 
the branch, presided and welcomed the 
guests. 

Replying to the toast, Mr. Lawrence 
McCarthy, editor of The Contract Journal 
congratulated the branch on the progress 
made since its formation. Membership now 
exceeded 160 and past members of the 
branch had been instrumental in starting 
the Derbyshire branch, 

He was very interested to learn that 
during the past year the activities of the 
branch had been centred on education in 
the plant user field, lectures being directed 
at civil engineering students and plant 
operators. Members of the C.M.P.E. played 
an important part in the great construction 
works undertaken in this country and 
between them were responsible for 
handling many millions of pounds worth 
of equipment. It was of great benefit to the 
construction industries that the association 
existed enabling as it did plant engineers 
to discuss matters of mutual interest and 
to keep themselves up to date with 
developments in the plant world. 

The toast of “The C.M.P.E.” was 
proposed by Mr. C. Wright, chief designer 
of John Fowler Tractors, the response 
being made by Mr. L. Wood, hon. social 
secretary. 


NEW LONDON ROADS 
COMMITEE 


A plan to set up a new committee of 
the L.C.C. to deal solely with the pro- 
gramme of road improvements, is to be 
put before the next meeting of General 
Purposes Committee of the Council. This 
follows the recent decision of the Minister 
of Transport to authorise the Council to 
undertake a programme of London road 
improvements on an increased scale of 
£10,000,000 a year. 

It is felt that the magnitude and urgency 
of the task—hitherto part of the duty of 
the Town Planning Committee—require 
the undivided attention of a committee 
with no preoccupations to ensure the 
greatest possible progress. 
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ADMISSION TO NEW CLASS 
OF REGISTERED FOREMAN 


HE Council of the Institute of Builders 

announces that it is now prepared to 
receive applications for admission to the 
new non-corporate class of Registered 
Foreman, 

Members of this class will be entitled 
to all the rights and privileges of non- 
corporate membership. The only qualifi- 
cation so far approved for admission for 
those of 25 or over is the City and Guilds 
Certificate in General Foremanship Studies 
together with a minimum period of two 


years in a _ responsible position as a 
general foreman. 
At the request of certain Foremen’s 


Associations the Institute is prepared for 
a limited time only (until May 20, 1961) 
to consider applications for admission upon 
practice qualifications from general fore- 
men of 45 or over provided they have 
held a responsible position as a general 
foreman for at least 10 years. 

Subject to certain conditions, those 
admitted as Registered Foremen will, if 
they wish, be able to proceed to corporate 
membership as Associate (A.I.0.B.) by 
taking the Institute’s new Final examin- 
ations (being exempt from the _ Inter- 
mediate examination), 

Forms of application and notes for the 
guidance of applicants are obtainable free 
on application to the Secretary, The 
Institute of Builders, 48 Bedford Square, 
London, W.C.1. 


R.C.A. SOUTH WALES BRANCH 
INAUGURATED 


The South Wales and Monmouthshire 
branch of the Reinforced Concrete 
Association was recently inaugurated by 
the president, Mr. W. K. Laing. Approxi- 
mately 170 people attended, and after 
his address, the president was the first of 
five speakers on “Bridge Construction for 
Motorways.” The others included Mr. 
H. C. Adams (Ministry of Transport); Mr. 
Robert F. Earley (consulting engineer); 
Mr. W. A. Eyre (Robert M. Douglas 
(Contractors) Ltd.); and Mr, J. M. Burke 
(W. S. Atkins and Partners). 


The following have been elected officers 
of the new branch: Chairman—Mr, Wallace 
A. Evans; vice-chairman—Mr. W. H. 
Lintill; secretary—Mr. A. R, Hall. 


L.M.B.A. EDUCATION 
CONFERENCE 


The eleventh annual education confer- 
ence of the London Master Builders’ 
Association was recently held in the Iron- 
mongers’ Hall, London. 

A new approach to apprenticeship was 
the theme of the first part of the confer- 
ence, and this was introduced with a talk 
by Mr. E. Smith, chairman of the 
L.M.B.A. Apprenticeship Committee. The 
second half was concerned with advanced 
training in the building industry, on which 
subject the introductory talk was given 
by Mr. D. Neale, secretary to the Insti- 
tute of Builders. 


“BUILDING MATTERS” 


On Tuesday, November 22, the small 
builder and his client will be discussed 
in “Building Matters” (B.B.C. Network 
Three). Two clients will join the team to 
discuss the problems which they, and the 
builders, have to face when work is 
carried out on their property, 

On November 29, J. Mills, president, 
National Federation of Building Trades 
Operatives, and J. Hayward, safety officer, 
will discuss the problem of accident pre- 
vention with the team which, for the two 
programmes, will consist of C. Crichton 
and K, Pearce. 
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Late Construction News 





WANDsworTH HousING.—The tender of 
Speirs, Ltd., 88 Upper Richmond Road, 
London, §.W.15, at £129,921, has been 
accepted by Wandsworth B.C. for the 
erection of 18 houses and 41 flats at § 
Ann's Hill site. 


18-stoREY L.C.C. BLocks.—Tenders for 
Blocks 4, 5 and 6—18-storey flats ang 
maisonnettes—at Maida Vale site, Padding. 
ton, are due in to the L.C.C. at the end of 
this month. Included in the contract wil] 
be the erection of tenants’ stores and 
transformer chambers, and the laying of 
roads, Plans are by the County Architect, 
and the quantity surveyors are Franklin 
and Andrews, 173 Fleet Street, London, 
E.C.4, Another L.C.C. scheme now out to 
tender is for the erection of 11l- and two. 
storey blocks at Shooter’s Hill Road site, 
Greenwich (Blocks 1-14). The quantity 
surveyors for this scheme are Robinson 
and Roods, 11 Grays Inn Square, London, 
W.C.1. 


Woop GREEN SCHOOL.—Middlesex CC, 
are to place a contract with Prestige and 
Co., Ltd., 149 Grosvenor Road, London, 
S.W.1, for building the Wood Green 
Grammar School, Plans are by the County 
Architect, Whitfield Lewis, and_ the 
quantity surveyors are Mercer and Miller, 
10 Manchester Square, London, W.1. 


GAMBIA FERRY TERMINAL. — Societé 
Dumez, Paris, have been awarded a con. 
tract by the Gambian Government for the 
construction of a ferry terminal at Barra, 
on the north bank of the Gambia River 
estuary. The works consist of a piled 
access jetty, about 1,000ft. long, in re- 
inforced concrete, a solid berthing head 
incorporating a vehicle landing ramp, and 
shore ancillaries. The consulting engineers 
for the scheme ar G. Maunsell and 
Partners, 66 Haymarket, London, S.W.]1, 


M.O.W. OrFices.— The Ministry of 
Works are inviting tenders from selected 
contractors for the erection of a sub- 
district office and a branch office at Abbey 
Wood Road, London, S.E.2. The quantity 
surveyors are Josling and MHamlyn, 9 
Southampton Road, London, W.C.1, 


SHEFFIELD HOSPITAL BUILDING.—Shef- 
field Regional Hospital Board have received 
Ministry approval to erect a s2ven-storey 
radiotherapy centre at Whitham Road, 
Broomhill. The cost of the building is 
estimated at about £800,000. Adams, 
Holden and Pearson, 38 Gordon Square, 
London, W.C.1, are the architects. 


LOCAL AUTHORITY HOUSING 
New Working Party Appointed 


Mr. Henry Brooke, Minister of Housing 
and Local Government, in consultation 
with the local authority associations, has 
appointed a working party of departmental 
officers and local authority officers nomi- 
nated by the associations to study and 
report on the techniques of costing of 
management and maintenance of local 
authority housing. 

The working party held their first meet- 
ing on October 27 and decided to approach 
the interested professional organisations to 
invite their assistance in the review. 





Plant... 


News of the Latest Develop- 
ments in Construction Plant and 
Equipment is given in the Trade 
Section starting on Page 945. 


This section, which appears 
regularly each week in The 
Contract Journal, is the most 


comprehensive of its kind. 
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SOUTH CAMBRIDGESHIRE’S COMPREHENSIVE 


WATER SUPPLY SCHEME 


Major Part Completed 


RECENT visit to the Dottrell Hall 
A Pumping Station by the Lord 
Lieutenant of Cambridgeshire marked 
the completion of the major part of 
South Cambridgeshire Rural Council’s 
comprehensive water supply scheme. 

The Rural District comprises 52 parishes 
and extends from Gamlingay and Guilden 
Morden in the west to Weston Colville 
and Shudy Camps in the east, a distance 
of about 25 miles. In general the area 
lies on chalk formation, but in the western 
section Lower Greensand underlies gault 
clay. The council rely on these under- 
ground formations for their public water 
supply, the chalk being the more prolific 
and reliable source of water than the 
Lower Greensand. 

An investigation was first carried out to 
find a new source of supply for the 11 
parishes in the central area. As the exist- 
ing Greensand source was showing signs 
of becoming depleted, it was decided that 









was started in 1959 and the new plant was 
put into commission at the end of August, 
1960. 

The layout of the pumping station is 
as follows: A submersible borehole pump 
is erected in each borehole. The pumps 
are driven by submerged squirrel cage 
electric motors, their associated starters 
being installed in the pumping station. 
The pumps, which can be run either in- 
dependently or together, can lift water 
from the boreholes to a surface reservoir 
on the site. Before entering the reservoir, 
chlorine is injected into the water for 
sterilisation purposes. 


R.C, Reservoir 


The surface reservoir is of reinforced 
concrete construction and has a capacity 
of 100,000 gallons. It has a partition 
wall dividing it into two halves to enable 
it to be cleaned out, when necessary. 


Baffle walls are constructed to ensure 


Dottrell Hall Pumping Station 


any new source should also supply some 
of the parishes in the western area. 
Accordingly an exploratory borehole was 
sunk on the Dottrell Hall site in 1951 and 
test pumping showed that there was likely 
to be a supply of potable water on the 
site adequate for the council’s require- 
ments, 

It was therefore decided to develop the 
site and build a pumping station there. 
Water would be abstracted from the bore- 
hole on the site, be treated at the pumping 
station and thereafter be pumped to a 
new reservoir of 1,000,000 gallons capacity 
at Heydon from where the water would 
be distributed to the various parishes in 
the central area. 


First Borehole 


_ The first permanent borehole was sunk 
in 1952 to a depth of 160ft. Following 
Satisfactory test pumping, a second bore- 
hole was sunk in 1955 to the same depth. 
n completion of this work, the council 
obtained a licence to abstract approxi- 
mately 1,000,000 gallons of water per day 
fom these boreholes. 

The construction of the pumping station 








the proper circulation of the water and 
to provide a contact period for the 
chlorination process. : 

Duplicate booster pumps are provided 
in the pumping station. They are of the 
horizontal type centrifugal pumps driven 
by slip ring electric motors and each pump 
can draw water from the surface reservoir 
and pump it to Heydon Reservoir. The 
starters for the booster pumps are installed 
in a cubicle in the pump room. The 
electrical circuit is such that, if the duty 
pump should fail, the stand-by pump 
would start automatically. 

Automatic equipment is installed in the 
hydraulic control panel in the pump room 
to record or indicate the water levels in 
each borehole, in the surface reservoir and 
in Heydon Reservoir. Venturi meters are 
also provided on the delivery mains from 
the borehole and high lift pumps to 
indicate and record the flow of water. 

The pumps can be run on either hand 
or automatic control. Under automatic 
control, the pump starters are actuated by 
the water levels in the surface reservoir 
and Heydon Reservoir. These operating 
levels can be adjusted, if necessary. 
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Flywheels are fitted to each booster 
pump to reduce the effect of water 
hammer on the equipment due to a sudden 
stoppage of the pumps. 

A chlorinator is installed in a separate 
room. It is of the gaseous type and is 
automatically controlled by the starting 
and stopping of the borehole pumps. 

Arrangements are also made for auto- 
matically changing over chlorine gas 
cylinders, as one becomes empty. A 
chlorine residual recorder is provided in 
the pump room to sample and record the 
chlorine residual of the water as it leaves 
the station. 


[t is intended that the pumping station 
should be fully automatic and advantage 
has been taken of the Electricity Board’s 
preferential tariff for electricity consumed 
in off-peak periods. 


Consultants and Contractors 


Consulting engineers for the scheme 
were Lemon and Blizard, of Westminster. 
Contractors included: George Stowe and 
Co., Ltd., boreholes; Biggs, Wall and Co., 
Ltd., and Edward J. Edwards (Norwich), 
Ltd., mainlaying; W. and C. French, Ltd., 
reservoir construction; Lindum (Lincoln), 
Ltd., pumping station; Hayward Tyler and 
Co., Ltd., pumping plant. 


ROAD ACCIDENTS—B.S.S. 812 


To the Editor of “The Contract Journal.” 


Sir,—Apart from the publications of the 
Road Research Laboratory on the subject 
of skidding and its remedies, I think that 
the revised British Standard No. 812 1960 
on the “Methods of Sampling and Testing 
Mineral Aggregates, Sands and Fillers” 
needs extra publicity at this time because 
this specification now includes for the 
first time a test to determine the polishing 
of stone under traffic. 

About a sixth of all accidents are 
skidding accidents and even omitting 
realignment and _ superelevation which 
may be necessary these accidents can be 
reduced by 70- per cent. to 90 per cent. 
by the use of a better stone either in the 
surfacing or as surface dressing. From the 
results obtained in Hampshire there would 
seem to m2 to be a moral obligation on 
highway engineers and highway authorities 
to treat in this way skidding accident sites 
and test road surfaces at potential skidding 
sites and sites where there may be 
emergency braking, as at the approaches 
to roundabouts, pedestrian crossings, traffic 
lights, etc. 

By this means wet skidding accidents 
at tested sites in Hampshire have been 
reduced during the past 24 years from 270 
to 36 (including 10 fatalities reduced to 0). 

The method of application of the new 
test in Hampshire has been to ask stone 
suppliers to state in their tenders the 
polished stone value of their stone when 
tendering. This has been checked in the 
County Laboratory on the method set 
out in the new British Standard 812. This 
value has been taken into account with 
the other properties of the stone and 
indeed also the price, and stones have been 
selected in Hampshire which are .60 or 
slightly under for most skidding sites, 
but for difficult sites (sharp curvature, 
steep gradients and hard braking) stones 
with values above .60 have been chosen. 

From my experience as chairman of the 
British Standards Specification Committee 
concerned with this specification and in 
Hampshire, and with regard to the 
availability of stone and the test in 
practice I would not advise that the 
minimum polished stone value should be 
called for in a specification, for the simple 
reason that to quote precise value of, say, 
.63 might rule out stones of, say, .61 or 
.62 which the results do not justify. 


Your, etc., 
H,. N. JENNER, 


County Surveyor, 
Hampshire. 
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Men and Movements 


WING tto the serious ill health of Mr. 
H. S. Frost, which has made it im- 
possible for him to continue as joint 
managing director, he has resigned from 
the board of Sir Lindsay Parkinson and 
Co., Ltd. The following appointments 
have been made by the company: Mr. T. E. 
Barker, lately joint managing director 
becomes deputy chairman, and Mr. F. V. 
Osborne, Mi. Ba M. I. Struct. E., 
M.LC.E.L, and Mr. A. W. Robinson be- 
come joint managing directors. 


Seconded to Richard Thomas and 
Baldwins, Ltd., to act as construction 
manager at the Spencer works is Mr. 
Derek R. R. Rich, a partner in W. S. 
Atkins and Partners, the London firm of 
consulting engineers. Mr. Rich will main- 
tain his association with W. S. Atkins and 
Partners, and will continue to be con- 
cerned with certain of the firm’s com- 
mitments. 


The mining plant division of F. Taylor 
and Sons (Manchester), Ltd., a member of 
the Steel Group of Companies, has an- 
nounced the appointment of Mr. T. H. B. 
Lawther, A.R.S.M., B.Sc., M.I.M.M., as a 
technical sales executive. Mr. Lawther 
has spent many years working in metal- 
liferous mines in Spain, Egypt and British 
Guiana. He was until recently manager 
for The African Manganese Co. (Mines 
Management), Ltd., at their manganese 
mining project in British Guiana. 


J. I. Case Co., Ltd., have announced the 
promotion of Mr. Harry Bray to inspector 
for the company. Mr. Bray has been a 
service engineer with Case since their 
establishment in this country. 


A new director of Trollope and Colls, 
Ltd., is Mr. Daniel Meinertzhagen, who is 
also managing director of Lazard Bros. 
and Co., Ltd., and a director of W. T. 
Henley’s Telegraph Works Co., Ltd. 


W. C. Youngman, Ltd., have appointed 
Mr. L. Bryant to the sales staff of their 
fork truck hire service. Mr. Bryant was 
previously a representative in the service 
department of the Yale and Towne 
Manufacturing Company. 


Mr. George A. Flume of Carrier Inter- 
national, Ltd., has returned to America 
after six months in London as technical 
adviser to Carlyle Air Conditioning and 
Refrigeration, Ltd. He will now resume 
his position as manager of the Miami 
office of Carrier International, Ltd., re- 
sponsible for the Caribbean and northern 
Latin American territories. 
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Caterpillar Tractor Co., Ltd., have 
announced the appointment of district 
representatives and a new earthmoving 
representative, to 
work with Cater- 
pillar dealers in 
Great Britain and 
Ireland. Mr. Ross 
Adcock, who has 
been Caterpillar’s 
district represen- 
tative in U.K. 
since 1957, will 
take up the posi- 
tion of district 
representative for 
India, Pakistan 
and Ceylon early 
next year, with 
Caterpillar Over- 
seas C.A. Mr. 
John Rogers, who 
joined the com- 
pany in 1957, has been appointed district 
reoresentative to work with Bowmaker 
(Plant), Ltd., Fred Myers, Ltd., and the 
Leverton group of companies. Mr. George 
Bryden succeeds Mr. Rogers as district 
representative for Scotland and Ireland. 
He has been with Caterpillar since 1957 


J. ROGERS 





G. BRYDEN T. QUADLING 
and has worked as a field engineer until 
his appointment as earthmoving repre- 
sentative in 1959. Mr. Terry Quadling 
becomes earthmoving representative. 
Since joining Caterpillar in 1959 he has 
worked as a sales engineer in the sales 
training division at Glasgow. 


Mr. George A. Black, export director of 
Martin, Black and Co. (Wire Ropes), Ltd., 
has returned from a three-month world 
tour, during which he has visited India, 
Malaya, Singapore, Hong Kong, The 
Philippines, Canada and the United States. 


Mr. R. D. McLeod, a director 
of Holland & Hannen and 
Cubitts (Great Britain), Ltd., 
the contractors, speaking at a 
recent ceremony at Northfleet, 
Kent, when the Royal Insti- 
tute of British Architects 
bronze medal was presented 
for the engineering and re- 
search building of The 


Bowater Paper Corporation. 
He is holding the diploma 
presented to him by Mr. 


Frederick Gibberd (right) vice- 
president of the R.I.B.A. 
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Changes have been made in the adminj. 
strative duties of the board of S. Wernick 
and Sons, Ltd. Mr. S. Wernick, jun., who 
has been in charge of production at the 
Brownhills (Staffs.) factory, becomes 
chairman of the board, and will now be 
responsible for production at Brownhills 
and the factory at Wolverhampton, as well 
as Dainty, Smith and Co., Ltd., a sub. 
sidiary. The former production director 
at Wolverhampton, Mr. M. Nieman, jg 
taking over at the Billericay factory in g 
similar capacity. In addition to thei 
duties as sales directors, Mr. N. Wernick 
and Mr. J. Wernick have been appointed 
joint managing directors with responsi. 
bility for overall co-ordination and future 
planning. Mr. L. Wernick, hitherto pro. 
duction director at Billericay, will be re. 
sponsible for a new department which js 
being set up to centralise the firm's 
buying activities, and for the development 
of the factored goods division. Mr, C, E, 
Symonds, A.C.C.S., who is a director of 
Dainty, Smith and Co., has been appointed 
to the main board. 


Mr. K. D. Vick, previously their London 
representative, has been appointed to the 
board of Cranes (Dereham), Ltd. 


Mr. Ronald B. Ogden, deputy chairman 
of the Bath and Portland Group, has been 
appointed chairman in succession to Mr, 
Alan N. Pictor, who has retired. Mr, 
Pictor becomes the company’s first presi- 
dent. The new deputy chairman is Mr, 
A. R. Davies. Other appointments to the 
board are those of Mr. R. F. Hill, man. 
aging director of Higgs and Hill, Ltd., and 
Mr. Kenneth Selby, who also_ becomes 
managing director of Bath and Portland, 


Lt.-Cmdr, G. W. Wells, managing direc- 
tor, production, The United Steel Com. 
panies, Ltd., and also director and general 
manager, Appleby-Frodingham Steel Co., 
Ltd., has been appointed chairman of 
Appleby-Frodingham. He is succeeded as 
director and general manager by Mr. J. D. 
Joy, previously director and _ deputy 
general manager. 


Gould Plant Hire, Ltd., have formed a 
new department devoted to truck-mounted 
cranes, under the management of Mr. F, 
Woodley. 





(Concluded from page 917) 


centre tracks free for main line expresses. 
Each platform can accommodate eight-car 
trains but provision has been made for 
their possible future extension to twelve- 
car capacity. The resiting of the station 
has also enabled track connections to the 
main line to be carried out without the 
added expense of costly bridge works. 
The new signal box houses a power 


interlocking -controlling all the layout 
associated with the new station and its 
approaches. It includes accommodation 


for both signal engineering and operating 
staff, and provides space for a new tele- 
phone exchange which will shortly be in- 
stalled in connection with the modernisa- 
tion of the Eastern Region telecommunica- 
tions system. The box is situated on the 
Up side of the line slightly to the north 
of the platforms. 

The new station was designed by Mr. 
H. H. Powell, B.Arch.,  F.R.LB.A. 
regional architect, and the work carried 
out under the general direction of Mr. 
A. K. Terris, B.Sc., M.I.C.E., chief civil 
engineer, Eastern Region. The whole of 
the signalling and telecommunications 
work has been carried out under the direc- 
tion of Mr. R. A. Green, M.B.E., E.R.D., 
A.M.LE.E., signal engineer, Eastern 
Region. The lighting installation was de- 
signed by Mr. T. C. B. Miller, M.B.E., 
M.I.Mech.E., M.I.Loco.E., chief mechanical 
and electrical engineer. : 

W. and C. French, Ltd., were the main 
contractors for the station, the civil engl- 
neering work being carried out by 
W. Fairclough and Co., Ltd. The general 
contractors for the signal box were 
Hosking and Son (Essex), Ltd. 
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BIG DRIVE TO INCREASE FORD SALES 
IN EUROPE 


1,000 Delegates Attend Hamburg Convention 


ptt pert representatives, in- 
fluential members of industrial and 
agricultural bodies, leaders of trade 
organisations throughout Europe and 
United Kingdom and _ Continental 
dealers were among the 1,000 delegates 
and guests who attended a four-day 
sales convention staged in Hamburg 
last week by the British Ford Motor 
Co., Ltd. 

At the Planten un Blomen exhibition 
centre, delegates were welcomed by Sir 
Patrick Hennessy, chairman of the com- 
pany, who said: “We have a_ twofold 
objective here in Hamburg. First, by 
bringing our products and our sales teams 
to this city—in the heart of the Euro- 
pean markets—to join representatives of 
our associated companies, members of the 
Ford and Fordson family of dealers, and 
leaders of important trade and government 
organisations from 15 countries—by doing 
all this we feel that we are expressing, in 
a tangible way, our confidence in the pro- 
ducts we have to sell, in the countries we 
do business with, and in the people who 
market our products for us. 

“Secondly, we know that the exchange 
of ideas resulting from gatherings of this 
kind—and particularly gatherings of this 
magnitude—is vital in this age of expand- 
ing international trade.” 


Continuing Expansion 


Sir Patrick said that in all their activi- 
ties that went toward the making and 
selling of their tractors, cars and trucks, 
they were constantly spurred by the 
promise of continuing expansion in Europe. 
And their hopes were continually fortified 
by the results achieved. 

“To bring our story right up to date,” 
he stated, “I am glad to say that during 
the first 9 months of this year we have 
sold no fewer than 78,000 vehicles of every 
kind in Europe—an increase of 45 per 
cent. compared with the same period of 


1959. Moreover, for 1961, we confidently 
anticipate a further increase of 23 per 
cent. over the total 1960 figure. 

“We expect our light-car sales in 
Europe this year to be 57 per cent. higher 
than those of last year—and in 1961 we 
anticipate that they will rise 32 per cent. 
higher than this year’s figure. Of all 
British car exports to Europe, Ford of 
Dagenham’s share amounts to the very 
gratifying figure of 60 per cent. 

“We are making steady progress too, 
with the supply of trucks to Europe, In 


1959, our sales amounted to 3,000 
vehicles; by the end of this year they 
will have risen considerably and next 


year will continue to do so. 
“Finally—but by no means last or 
least in importance—there are our 
tractors. They have their own success 
story to tell. By the end of this year we 
shall have sold 19,400 in Europe, and 
next year we expect to send more 
than 22,500. Currently, in fact, British 
Fordsons are accounting for 40 per cent. 
of all British tractor exports to Europe.” 
Sir Patrick added that by staging the 
convention in Hamburg they had gone 
into the heart of Europe behind all the 


barriers “ignoring the Common Market 
and the Outer Seven—the sixes and 
sevens,” 


“We shall certainly respect the indi- 
vidual requirements of these two 
important trade blocks,” he said, “but I 
believe that Europe will finally emerge as 
a single and united trading area. In 
expressing this hope I feel I am doing no 
more than to anticipate the inevitable, 
Common sense must prevail.” 


Field Demonstration 


On Friday, the final day of the con- 
vention, delegates motored to Schnelsen 
where they saw a field demonstration of 
agricultural and _ industrial machines, 
further details of which will be published 
in a subsequent issue. 


PLAN TO DEVELOP PART OF 
CROYDON AIRPORT 


HE fate of a £5 million scheme for 
the development of 90 acres on the 
400-acre Croydon Airport site, Surrey, 
will be known soon, when the Minister 
of Housing and Local Government gives 


his decision, following a recent public 
enquiry into the proposals. 

Park Investments, Ltd., the promoters 
of the scheme, whose architects are 
R. Seifert and Partners, 34 Red Lion Square, 
London, W.C.1, have drawn up an ambi- 





Model of the proposed development 
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£1.3M. RESERVOIR PLANNED 
AT EDINBURGH 


DINBURGH CORPORATION are to 

proceed with the construction of a 
reservoir on the Fruid Water, an upper 
tributary of the Tweed which is already 
partially developed for the supply of 
water to the City. 

The proposed scheme, which will 
increase the Corporation’s resources from 
38 million gallons per day to over 45 
million gallons per day is estimated to 
cost £1,300,000, and is the largest water- 
works undertaken by the corporation 
since the Talla scheme at the beginning of 
this century. 

The reservoir, which will be formed by an 
earthen dam 75 feet high, will be two 
miles long and have a capacity of over 
2,000 million gallons. The natural catch- 
ment area of 5,300 acres will be increased 
by the introduction into the reservoir of 
two smaller tributaries of the Tweed by 
aqueduct tunnels. 

The consulting engineers are Robert H. 
Cuthbertson and Associates, of Edinburgh, 
and it is proposed that construction shall 
Ge in 1962 and be completed in 


FORTH ROAD BRIDGE 
Cable Anchorage Contract 


A £25,000 cable anchorage contract in 
connection with construction of the new 
Forth Road Bridge has been awarded to 
The Cementation Company. 

The bridge has two side towers and 
two river piers. Its design is such that 
vertical cables are required through the 
legs of each side tower to compensate 
stresses applied by the suspension bridge. 
The cables are anchored in the rock below. 
There will be a total of 80 high-tensile 
steel cables, each stressed to a working 
load of 120 tons. 


Coyne Method 


Provision, installation and stressing of 
the cables, together with the drilling of 
cable holes in the rock, are being under- 
taken by Cementation. A technique of 
cable anchorage new to this country—the 
Coyne method—is being used. The work 
+ completed by about mid-February, 

61. 


tious plan which provides for, among 
other things, what is claimed would be 
the world’s largest supermarket. It is this 
part of the project which brought objec- 
tions from the Surrey County Council, 
who insist that such a development would 
take trade away from central Croydon. 
However, the scheme received the backing 
of the Beddington and Wallington Borough 
Council within whose boundaries it lies. 

The supermarket, covering 32,000 sq. ft., 
is the centrepiece of the plan for a shop- 
ping precinct extending over 30 acres. 
Two large departmental stores, a 
restaurant, cafeteria, two banks, a petrol- 
filling station and a public house would 
be erected and, in addition, there would 
be 84 shops plus 17 maisonnettes for the 
occupants of the supermarket. 

Part of this area is earmarked for an 
eight-storey office block with a floor area 
of 120,000 sq. ft. Like the rest of the 
buildings in the precinct, most of which 
would be of two-storeys, the block would 
be constructed in reinforced concrete. 

The development, if approved, would be 
undertaken by George Wimpey and Co., 
Ltd., who would erect about 1,000 houses 
for sale on the remaining 60 acres of the 
site. 

A feature of the scheme is the provision 
of parking space for more than 1,800 cars 
around the perimeter of the shopping area. 
The layout segregates car parking and roads 
from the shops, pedestrian access being by 
underground passes. Trade vehicles would 
have their own road divorced from other 
roads and pedestrian ways. 
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Cabma Register 1960-61 of British Jp. 

dustrial Products for Canada, Eighth 
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«“DRAGE i 7" Directories, Ltd., and Iliffe and Sons, 

Ltd., for the Canadian Association of 
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went back to an incident just after the Jake said, very soft, but kind of angry. my, since 1995 for the Canadian 

J : ‘If you want a witness—’ I started to Association of British Manufacturers 

war at the time when we were making say, but he cut in: whose object is to develop an ever 
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, : I don’t need a flippin witness, and if I ; n Canada 

tonner. Jake Perkins, the driver, had gig [ wouldn't trust you, not if you was and so stimulate the two-way flow of trade 
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of some five or six hundred yards along me a bit aueer so I packed it up and distribution arrangements in Canada, 
the main road, and this is where’ went to look for another bus. And that’s Proprietary names and trade marks are 
Perkins ran into trouble. all I know, sir. given in special sections which enable the 
Let me describe the occurrence more or Jake’s collision was put down as an Sennen pauper to identify products and 
less in the words of an eye-witness, Harry accident, and so the matter was settled ea yo of supply. The six sections 
Higgs, a joiner’s mate from Site “Y”: more or less amicably between the yA ol ay ves are easily identified by 
I was sitting on the top deck of the bus insurers. If we go back to the more usual e slotted index and the tinted paper, 


(said Harry) reading the Greyhound News YP of collision with an overhead obstruc- 
and wondering why the heck I ever 0M, we often find the consequences to Spon’s Architects’ and Builders’ Price 


bothered with the perishers—when the be more serious, and this is particularly Book, 1960-61. Edited by Davis, 
bus suddenly pulled up a bit sharpish and $° where overhead conductor wires are Belfield and Everest, chartered quan- 
the next thing I heard the window opened involved. s tity surveyors. Publishers: E. and 
behind me neck. Not quite, like—it was ,. There have been many cases of this F, N, Spon, Ltd., 22 Henrietta Street 
a ruddy big bang and a shower o’ glass kind, but one particularly unfortunate one London, W.C.2, Price 35s. 782pp. 


occurred on a factory premises in the 

course of unloading a number of lengths 

of steel ducting with a crane mounted on; m 

thine?’ a lorry. Three men were attaching chain ee = the 86th edition of this 
i slings to one of the sections when the aga ished and well-known reference 


A wheel was sticking through the win- head of the jib made contact with an 
nd it didn’t take a couple of seconds , : ste revise? ; 
ow and & ent the 2 P : overhead conductor wire. The lorry was A complete revision has been carried 


to guess that it was the top end of 3 Steed wich rubber tyres, and the men Qu! and Many items have besn added 
as well that Jake Perkins wasn’t far off, received relatively mild shocks, but one aaa at volume, which nevertheless 
having a pretty worrying time, by the man was sufficiently affected to lose his a ee ae form. All prices 
sound of it. The conductor and me passed balance and fall over the side of the j7+) S00) an ane Soe amended to take 
on the stairs—that was bad luck for a vehicle. labo a . ae in the cost of 
start—-and he was hollering to ask if Most unfortunately, as he reached the j “oo materials up to the end of 
everybody was all right, while I went down 8round, the man shot out his hand and nie 60, and developments later thea 
to listen to a very interesting conversation touched the charged chassis of the lorry, o\. ate are contained in a Stop Press 
which had started up between the driver He was immediately electrocuted. : ae 5 
and Jake. Nowadays, with so many large mobile Apart from the book's general infor- 
Jake looked at me as though I had made cranes running about on our sites, the mation on prices, which is of course 
authorities have made a number of rules essential to the builder and his professional | 
| 
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fell on to me paper and all over the geezer 
what was sitting in the next seat. ‘Cripes’, 
he said, jumping up, ‘what the ’eck is that 


The annual achievement of producing 
an improved SPON’S is once more evident 


his day for him—the wrong kind of day. ; ; 
, ’ : : Z c 5 é ) < - -Oll2zagues, a valuz se j ot] 
We hadn’t exactly been friends since he relating to operations near overhead con collzagues, a valuable and _ interesting 
. h: : : aii, ductors, but at the same time it is recog- guide to the cost factor is given in the 
put his shirt and Sunday pants on teed thet site wack bes to G0 o@, amd section headed C ave 5S ee 
‘Mother's Boy’, and now my showing up S€ at ee as 8 » a ’ eaded Comparative Prices. 
ways and means have to be found for the 


wasn’t exactly a tonic. However, it 01) “14 continue in safet Tae ueenl E i 
doesn’t do to keep up a quarrel. 2 c eC ety. e usu Applied Building Construction—A Third | 


‘Hullo Jake,’ I said, trying to look ee is some kind of a barricade, Year Course, by A. Medlycott, Pub- 

“a i - ee ut more recently an electronic proximity lishers: Chapman and Hall 37 E ae 

Dragee,” who is a _ practising safety device has been developed which gives Str t. Lond , a of 
engineer, would welcome subjects for dis- warning to the driver of a vehicle eet, London, W.C.2. Price 25s. 
cussion in this column. All names of persons 147pp. 


approaching a charged conductor. It is 


mentioned in these discussions are entirel : . ; ; : a ; : : 

fictitious. Questions of law are expressed “4 claimed that the device is directional and This final volume in what consists of a 
the author's personal opinions and are not that it fails to safety—if it fails at all. complete course for the study of applied 
claimed to be authoritative—Ep1Tor. A very interesting idea. building construction, while following the 


same general pattern as Volumes 1 and 2, 
is a great deal more advanced in its infor- 
mation, Nevertheless, it still has a great 
deal to offer the non-student layman or the 
devotee to “do-it-yourself.” 


Modern requirements and practices are 
much to the fore in the contents, although 
the techniques and precepts of long use 
are by no means neglected. Almost every i 
page has its quota of simple diagrams, 
which leave no doubt in the reader’s mind 
as to the exact meaning of the text. | 

Items are collated under chapter 
headings, which include such subjects as 
Foundations; Load-Bearing Walls; Framed 
Buildings; Roofs; Hot Water Service and 
Heating; and Drainage. An index is also 
provided, which serves to make the volume 
a useful post-graduate reference as wel. | 
as a textbook. 
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“Proceedings of the International Clean 
Air Conference, 1959.” Published by the 
Society at Field House, Breams Buildings, 
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KILINDINI HARBOUR INSTALLATION 
1,912yd. of Track Laid in 3 Months 


peace installation recently under- 
taken at Kilindini Harbour, Kenya, 
for the East African Railways and Har- 
bours, by Grant, Lyon & Co. Ltd. of 
Scunthorpe, Lincs., one of the Chamber- 
lain Group of Companies, comprises 
approx. 1,912 lineal yards of 3ft. 44in. 
track gauge, and includes 16 turnouts, 
three diamond crossings, one scissor 
crossover and four crossing units. 

The rail used was 126.2lb. per yard dock 


rail, which was laid on a continuous con- 
crete foundation. The work was carried 
out with native labour under white super- 
vision and completed in three months. 

The contract for the rail tracks was 
undertaken by Grant, Lyon & Co. Ltd., in 
conjunction with Edgar Allen & Co. Ltd., 
Sheffield, who supplied all the materials as 
subcontractors to the main contractors, 
Christiani Neilson, J. L. Kier & Co. Ltd. 

The consulting engineers were Coode & 
Partners, 
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Track installation in progress 


CEMENTATION GROUP 
ESTABLISH AUSTRALIAN 
BRANCH 


A branch of the Cementation Group has 
been established in Australia. Operating 
initially from Melbourne, it will concen- 
trate on all aspects of foundation engineer- 
ing including piling, anchor stressing, 
exploratory drilling, grouting, and the 
application of Cementation and allied geo- 
technical processes. 

Although only now establishing itself 
on the mainland of Australia, the Cementa- 
tion Group are already playing a major 
role in the Catagunya dam project, a stage 
in the Tasmanian Hydro-Electric Com- 
mission's development of the Derwent 
river catchment. , 

Mr. J. Carlile, the group’s engineer in 
charge at Catagunya, has arrived in 
Melbourne to take up the appointment of 
manager of the new branch. 


ENGINE ORDERS FROM 
FINLAND AND CANADA 


Orders from abroad for their high-speed 

diesel engines, valued at over £325,000, are 
reported by A.E.C. (Sales), Ltd., Southall 
Middx. Vanajan Autotehus Oy, of Helsinki, 
have asked for 250 AH470 engines and 
spares, and Canadian Car Co., Ltd., Mon- 
treal, have placed a repeat order for 106 
AV690 diesel power units of 11.3 litre 
Capacity. 


SIERRA LEONE WATER 
SUPPLY CONTRACTS 


Taylor Woodrow (Sierra Leone) Ltd. 
have been awarded contracts valued at 
over £170,000 for the construction of 
waterworks at Makeni and Moyamba for 
the Government of Sierra Leone. The con- 
sulting engineers are Howard Humphreys 
and Sons. 

Both contracts entail the construction of 
intake works, booster stations, treatment 
works, the laying of a trunk main to each 
town, and also distribution mains in both 
Makeni and Moyamba. 

Work is about to begin and the Makeni 
scheme will be completed in twelve months 
and the Moyamba one in six months. 


CUMMINS TO MANUFACTURE IN 
AUSTRALIA 


Cummins Engine Company, Inc., of 
Columbus, Indiana, are to establish manu- 
facturing facilities in Australia. Mr. E. D. 
Tull, President, stated facilities will be 
obtained immediately in the Melbourne 
area and assembly of engines is planned 
by April of 1961. 

The plant will initially produce the 
J and C line of Cummins engines in the 
70 to 175 horsepower range, primarily for 
construction and automotive applications. 
All parts will be interchangeable with 
those now manufactured at the Cummins 
plant in Columbus. 


923 


POLISH SAWN TIMBER 
Britain Main Importer 


TTVHE export of softwood from Poland 

during eight months of this year 
amounted to about 275,000 cubic metres 
thus exceeding the level reached in the past 
four years, it is reported from Warsaw. 
This is an increase of about 27 per cent. 
in relation to 1959 when the total export 
of pine and fir sawn timber amounted 
to approximately 218,000 cubic metres in 
eight months. 

Great Britain is the main importer of 
Polish sawn timber. About 178,000 cubic 
metres was sent here during eight months 
of the current year which is almost 30 per 
cent. more than in the previous year. 

The German Federal Republic is in 
second place importing about 41,000 cubic 
metres of Polish sawn timber as against 
28,000 cubic metres for the same period 
of 1959, then comes France where Poland 
exported 31,000 cubic metres maintaining 
the level of the previous year. Over 
10,000 cubic metres was exported to 
Hungary. Smaller amounts of softwood 
were exported to Belgium, the Nether- 
lands, Switzerland and Italy. 


BUILDINGS BY POST 


A London architect, Mr. C. A. V. Smith, 
A.R.1.B.A., designer of the aluminium 
“Commonwealth” house, is convinced that 
mass production of identical prefabricated 
houses is not the answer to world-wide 
building shortages. “What is wanted,” he 
says, “is a sort of builder’s Meccano set 
of light, easily transportable and cheap 
components, from which a whole variety 
of shapes and sizes of building can be 
constructed.” 

To meet this need, Mr. Smith and Mr. 
A. F. Rekert, of Mr. Smith’s firm of 
Barnard and Smith, have devised a series 
of sheet metal sections of different shapes, 
which can be bolted together to conform 
with any architectural design, the resulting 
structure being similar in appearance to 
a conventional building. Patent applica- 
tions are pending for this new method of 
construction, known as the R.A.B. system. 

R.A.B. components are now being 
marketed in aluminium or steel by Ocees 
Components and Structures, Ltd., 49/54 
Knightsbridge Court, London, S.W.1. 


AUSTRALIA’S BIGGEST SINGLE 
HOUSING PROJECT 


The biggest single housing project that 
has yet been undertaken in Australia is 
to be carried out by the New South Wales 
Housing Commission at Hoxton Park, in 
the municipality of Liverpool, 20 miles 
from Sydney. 

At a cost of £A25 million it will pro- 
vide 6,000 houses in a new garden suburb 
with its own shopping centres, parks, 
recreation areas and schools. The suburb 
will be built for the Commission over 
four years by private contractors. It will 
provide accommodation for 23,400 people. 

The scheme involves release of 1,700 
acres from Sydney’s green belt. Many 
Owners are contesting the terms of the 
acquisition and are demanding prices 
higher than the Commission’s valuations. 


£14M. NAIROBI HOUSING 
CONTRACT 


Alfred McAlpine and Son (Pty.), an 
associated company of Sir Alfred 
McAlpine and Son, Ltd., have been 
awarded a contract by the City Council 
of Nairobi for the construction of a new 
African township. Worth nearly £14 
million, the contract provides for the 
erection of 3,002 houses and ancillary 
services. Completion will take about 
three years. 
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THE PATH TO PROGRESS 


From an Australian Correspondent 


[HE Continent of Australia is a large 

and a dry one. Consequently the 
main measures of development of the 
country are in the fields of water con- 
servation, power’ generation and 
transport. 

Probably no greater task faces man today 
than the one of applying science and 
technology to their fullest in an effort to 
utilise the rather miserly gifts of nature to 
Australia. Consider the defects. It is the 
oldest of the continents and millions of 
years have rasped away until it has now 
the most level surface of all continents and 
the most regular outline. More than half is 
plateau which averages 1,000ft. above sea 
level and is mostly desert. The rainfall 
over 34 per cent. of the continent is less 
than 10in. a year; a further 42 per cent. 
receives enough rainfall to provide grazing 
but not enough for farm crops, The re- 
maining 24 per cent., or 464 million acres, 
is climatically suited for agriculture and 
intensive grazing but this region contains 
areas of inherently infertile soil and hilly 
areas, 

The lack of mountains and the little rain 
means that Australia has few rivers that 
carry a large volume of water. The largest 
river system, the River Murray and its 
tributaries, discharges only 10 million acre 
ft. of water a year compared with 146 
million from the Ganges River. Inland 
rivers flow for a short period each year, 
and over a large part of the continent there 
are no rivers at all. 

This environment presented the strongest 
challenge to the earliest settlers of 
Australia and from the earliest days it has 
not been unanswered. Today development 
is the catchcry on every Australian's lips 
and it has been translated into action. In 
June 1960, in Australia,191 major develop- 
mental projects estimated to cost £A871 
million when completed, were in progress. 
Of these, projects for water conservation, 
supply, irrigation and drainage accounted 
for £A284 million; electricity generation, 
£A375 million, and transport, including 
telecommunications, £A212 million. 


Government Responsibilities 


Most of these projects are Government 
responsibilities and represent real confi- 





at work at Arlanda Airport, Stockholm. 


dence in the future of the country. 
Private enterprise has a big hand in pro- 
moting industry and agriculture, 

The largest hydro-electric scheme in 
Australia, and one of the biggest in the 
world, is the Snowy Mountains Scheme in 
south-east Australia, The basis of this 
scheme is to divert the waters from rivers 
that rise in the snow-covered highlands 
through the mountains by means of tunnels 
so that they flow inland instead of into the 
sea, The scheme provides for nine major 
dams, 11 power stations and more than 
80 miles of large-diameter tunnels. Total 
cost is estimated at £A374 million, 
exclusive of the costs of electricity trans- 
mission; about £A160 million has already 
been spent. When completed, the scheme 
will provide an extra 1,900,000 acre ft. of 
water a year for irrigation. This water will 
flow along the Murray and Murrumbidgee 
River systems to inland areas, 


The largest reservoir in Australia is Lake 
Eucumbene, which will have a capacity of 
3,860,000 acre ft. when it is filled. Lake 
Eucumbene is the key storage in the 
Snowy Scheme; it was completed in 
October 1958. At present two more dams, 
the Tantangara and the Tooma, are being 
built for the Scheme at a cost of nearly 
£A16 million. They are due for completion 
next year. 

An idea of what increased water supplies 
for irrigation can do is given in the 
Murrumbidgee Irrigation Area in New 
South Wales. Here the total acreage under 
cultivation in 1957-58 was 193,602; the 
area averaged 432,000 acre ft. of water 
annually for irrigation for the 10 years 
before 1957-58 and growers received £A74 
million for their products in that time. 

In far North Queensland the Mareeba- 
Dimbulah irrigation scheme aims at 
irrigating 49,000 acres in Barron and 
Walsh River valleys, mainly for growing 
tobacco. The cost of the scheme is nearly 
£A14 million, 

Two projects to cost about £A4 million 
and designed to irrigate about 35,000 acres 
of land are in progress in Western 
Australia in the Kimberley district. Both 
are pilot projects in an area where formerly 
only beef cattle could be supported. 

As a power generation project, the 
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Pictured here is one of the new Priestman Lion III crawler-mounted } cu. yd. excavators 


It is one of a fleet of 10 Priestmans owned 
by Swedish contractor F. A. Sture Gustavsson 
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Snowy Mountains Scheme will Supply 
2,500,000 kilowatts of peak load power, 
One major power station, the Tumut ], 
supplying 320,000 kilowatts, has already 
been completed at a cost of between £A55 
million and £A60 million. The second, 
Tumut 2, supplying 280,000 kilowatts, js 
due to be finished in 1962, at a similar 
cost. Both these stations are deep under. 
ground and their construction has entailed 
large-scale excavation and tunnelling work. 


Thermal Power Stations 


Four large thermal power stations are 
being built in New South Wales at a total 
cost of £A126 million. The largest is at 
Vales Point, Lake Macquarie, near New- 
castle, and consists of two 200,000 kilowatt 
turbines and one 275,000 kilowatt turbine; 
they will come into operation progressively 
in 1963, 1964 and 1965. Also on Lake 
Macquarie is the Wangi power station 
where three 50,000 kilowatt and two 
60,000 kilowatt turbines are already 
running and another 60,000 kilowatt 
turbine will come into operation this 
year. At Wallerawang, near Lithgow, four 
30,000 kilowatt turbines are already 
working and a further two 60,000 kilowatt 
turbines will start this year and next, At 
Tallewarra, near Wollongong, four 30,000 
kilowatt turbines are running and two 
100,000 kilowatt turbines will start this 
year and next year. All these power 
stations are on coalfields within a 100- 
mile radius of Sydney, Despite the impor. 
tant contribution of the Snowy Mountains 
Scheme, thermal stations will remain the 
main source of power because of the vast 
reserves of coal. 

In Victoria, preliminary work has 
started on a new 1,200,000 kilowatt power 
station at Hazlewood on the brown coal- 
fields, It is to be completed in stages by 
1971. The cost of the project is estimated 
at about £A100 million, plus a further 
£A23 million for transmission. Ultimately 
the station will consume 13 million tons 
of brown coal annually which will be 
delivered by conveyor belt from the open- 
cut mine at Morwell. Another station is 
already in partial operation on the coal- 
fields at Morwell, This station will produce 
170,000 kilowatts by 1963. Also on the 
coalfizids at Yallourn a station of two 
120,000 kilowatt turbines will be working 
by 1962. 

In North Queensland the Mount Isa 
Mines Ltd. runs the largest privately 
operated power station in Australia. This 
is a thermal station of two 30,000 kilowatt 
turbines, built by the company at a cost 
of £A7 million. 


Transport 


In the field of transport, improvement 
and modernisation is being carried out 
in railways, roads, shipping facilities and 
airports. A major project concerns the 
correction of an error made in Australia’s 
earlier development; each State of 
Australia has developed from a separate 
colony which decided on different rail 
gauges. Thus New South Wales has a rail 
gauge of 4ft. 84in. and Victoria a 5ft, 3in. 
gauge. One of the most costly railway 
projects in the country is the making 
uniform of the gauge between Sydney and 
Melbourne. At a cost of £A11,500,000 this 
involves laying a 4ft. 84in. track from 
Melbourne to Wodonga, a distance of 189 
miles. On the way 195 bridges have to be 
built and 411 culverts cut out. This job 
should be finished by 1961. 


Another big job is the rebuilding of the 
603-mile track between Mount Isa im 
North Queensland and Townsville on the 
coast. This project will cost £A30 million 
and will allow the copper, silver-lead and 
zinc mines at Mount Isa to increase their 
output substantially, It will be complet 
in 1964, 

In the Northern Territory, the recon- 
struction of 1,232 miles of the Stuart and 
Barkly Highways has begun. This project, 
which will cost £A3 million, is designed 
to increase commerce and promote 
development in the centre of Australia. 
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ROAD TRAFFIC SIGNS 
County Surveyors to Consider Suitability 


(He County Surveyors’ Society are 
preparing a comprehensive report 
on the suitability or otherwise of exist- 
ing road traffic signs. — 

This follows a suggestion from Glouces- 
tershire County Council, with which the 
Society expressed agreement, that the 
present authorised “No Waiting” signs are 
of poor design. 

The society have recommended that the 
“No Waiting” signs illustrated in diagrams 
316, 317, 318, 319 and 321 of the Traffic 
Signs Regulations and General Directions, 
1957, be discontinued and replaced by the 
standard International Sign recommended 
for adoption in Article 35 of the United 
Nations Conference on Road and Motor 
Transport held at Geneva in 1949, 

They have also recommended that inter- 
mediate signs when required should 
conform to the same design but should be 
of reduced dimensions to give an overall 
diameter of 0.2 metres, and that no 
reference should be made in the Regu- 
lations to the method of mounting of the 
sign, thus allowing freedom of choice to 
the highway authority to select the most 
appropriate form, namely: pole, wall or 
bracket, to meet the local circumstances. 

Two other recommendations are (a) 
that where unilateral waiting is permitted 
on alternate days the standard Geneva 
sign should be adopted, the diagonal red 
bar being attached to the sign by means 
of a suitable locking device and trans- 
ferred as required from the signs on one 
side of the road to those of the opposite 
side, and (b) that for limited waiting the 
present authorised sign (illustrated in 
diagram 320 of the Regulations) be con- 
tinued subject to the amendment that the 
words “in any hour” be omitted and 
replaced by an indication of the precise 


period during which the limitation 
applies. 

The Society have considered the prob- 
lem of the large number of signs which 
are necessary when a substantial part of 
any area is covered by “No Waiting” 
regulations and have come to the con- 
clusion that a reduction in the number of 
signs which are necessary in these circum- 
stances is best achieved by the designation 
of the area concerned as a “No Waiting” 
zone and indicated by the erection at the 
entries to the area of signs prohibiting 
waiting within the area except at 
authorised and signed parking places. 


Effect of Adverse Comments 


They are aware that as recently as two 
years ago they recommended the County 
Councils Association to raise no objection 
to the current authorised signs. 

In making their present recommen- 
dations they have borne in mind in the 
first place the extent of the adverse 
comments which have been made on the 
appearance of these signs, secondly the 
difficulty in defining clearly under the 
present system the extent of the restriction, 
and finally the desirability of conforming 
with international usage. 

In their consideration of the appearance 
of these signs the Society have come to 
the conclusion that the need for con- 
spicuous “No Waiting” signs arises very 
largely from the great number of advertise- 
ment signs and other distractions which 
are to be found in streets where “No 
Waiting” signs are most commonly erected, 
and in their view any steps to reduce the 
number of such distractions are to be 
welcomed as making it easier for the 
motorist to observe authorised traffic 
signs. 


UNUSUAL TIMBER BEAMS IN 
WAKEFIELD WAREHOUSE 


AMINATED timber beams of an 

unusual construction are a feature 

of a new warehouse which is being 

erected at Wakefield for Empire Stores, 
Ltd. 


The frames are 34ft. overall, supported 
at the rear on a steel joist, the front canti- 





The laminated timber beams 


levering 10ft. over the laminated timber 
supports, which are 13ft. 6in. high. The 
top horizontal member is cranked. 

The support is formed of two curved 
laminated members which are bolted and 
glued together to form the Y support. The 
extensions of the arms of the Y are con- 
tinued in the line of the cranked top 
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MITCHELL’S THIRD LOCH 
AWE CONTRACT 


HE Mitchell Construction Co., Ltd., 

Peterborough, have been awarded a 
third contract by the North of Scotland 
Hydro-Electric Board in connection with 
the Loch Awe scheme. 

The contract involves the construction 
of a concrete gravity dam across the outlet 
of Loch Nant, 1,150ft. long by 80ft. high, 
together with overflow spillway and 
channel, the construction of access roads 
and other ancillary works. 

The company are already carrying out 
contracts involving the construction of the 
Loch Awe Barrage and the building of a 
power station at Inverawe. Total value 
of the three contracts is over £770,000. 

Civil engineering consultants for the 
Nant section of the Awe scheme are 
Babtie, Shaw and Morton of Glasgow. 


INSTITUTE OF QUANTITY 
SURVEYORS ELECT OFFICERS 


At the recent annual general meeting of 
the Institute of Quantity Surveyors the 
following officers were elected: President— 
Clarence E. Smart; immediate past- 
president—J. Lester; vice-presidents—H. T. 
Burke (London); E. G. Cornish (London); 


R. K. Crouch (Warwickshire); H. G. 
Douglas (Hampshire); W. J. Martin 
(Sussex); R. Beswick Shaw (Yorkshire); 


and S. W. Spencer (Lancashire). 

Executive Members in Council—D. Bil- 
ham, J. Youdan Briggs, T. R. Carpenter, 
E. W. Cooper, H. Fulford, J. Gregg, 
H. Vincent Mace, F. Smith, F. Biscoe- 
Taylor, R. E. Biscoe-Taylor, W. R. Turner 
and R. D. Wood. 

Area Members in Council—(1) E. E. G. 
Cummins, (2) T. G. Orange, (3) A. E. 
Bebbington, (4) R. K. Crouch, (5) D. Ran- 
some, (6) J. Fogg, and (7) J. F. Hornsby. 





member to increase its depth and give the 
profile, and these are in turn bolted and 
glued to the laminated cranked top 
member. The foot of the support is fitted 
into a flush steel shoe. 

The six frames are 6in. wide at 10ft. 8in. 
centres. Roof construction will be 6in. by 
2in. purlins with 2in. wood wool slabs, 
cement screed and built-up felt roofing. 

Michael Egan and Partners, 297 Oxford 
Street, London, W.1, are the architects for 
the building, and the contractors are Sir 
Alfred McAlpine and Son, Ltd., 29 
Waterloo Road, Wolverhampton. 

Rainham Timber Engineering Co., Ltd., 
supplied the beams. 


BOWATER BOARD PROMOTE 
DESIGN COMPETITION 


A competition for the design of a 
hotel unit by architects and architectural 
students in the Republic of Ireland and 
in Northern Ireland has been promoted 
by Bowaters Irish Wallboard Mill, Ltd. 

The unit to be designed consists of a 
double bedroom, a bathroom and a living 
room convertible as an extra bedroom and 
the competitors will use Bowater board 
both in structural and decorative appli- 
cations and in the design of built-in 
furniture and fitments. Awards, totalling 
175 Suineas, are to be spent primarily on 
foreign travel during 1961, The assessors 
are Mr, Kevin Barry, B.Arch., M.R.I.A.L, 
A.R.LB.A., technical manager of the 
Trish Tourist Board; Mr, W. Edward 
Brady, F.R.I.A.I.; and Mr. A, D. Devane, 
B.Arch., M.R.I.A.L, A.R.I.B.A., A.M.T.P.I. 

The competition will close early in 
December and an exhibition of the designs, 
with a unit built to the first-prize winner’s 
plans, will be held in the New Year. 
Detailed conditions of the competition are 
available from The Building Centre, 17 
Lower Baggot Street, Dublin. 
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NEW COMPANIES 


The undermentioned particulars of new 
companies recently registered are taken 
from the daily register compiled by Jordan 
and Sons, Ltd., company registration 
agents, 116 Chancery Lane, London, 
W.C.2:— 


Baker Bros. (Glamorgan), Ltd., 53 Bridg- 
end Road, Aberkenfig, Glam., builders. 
£2,000. Directors: Henry M. Baker, 53 Bridg- 
end Road, Aberkenfig, Glam. (chairman); 
David T. D. Baker, Police Houses, Brackla 
Site, Bridgend. 

F. G. Miles and Sons, Ltd., 28 West View 
Road, Keynsham, Bristol, builders. £3,000. 
Directors: Fredk. G. Miles, 28 West View 
Road, Keynsham; Douglas G. Miles, 128 Bath 
Road, Keynsham. 

Rickard Construction Co., Ltd., Green- 
fields, Laund Hill, Belper, Derbys. builders. 


£1,000. Directors: Geoffrey W. Rickard 
and Beryl G. Rickard, Greenfields, Laund 
Hill, Belper. 

D. Lumsden, Ltd., 40 Tonbridge Road, 


Maidstone. To carry on business of earth- 
moving, etc. £2,000. Directors: David 
N. M. Lumsden and Kathleen A. E. Lumsden, 
Little Orchard, Collier Street, Marden. 

John Reed and Co. (Building), Ltd. £100. 
Directors: John E. Reed and Eileen E. Reed. 
Subscribers: Stanley H. Lucas and Francis 
A. Dean, 6 Surrey Street, W.C.2. 

R. Pearce (Builders), Ltd., 86 Broomfield 


Road, Chelmsford. £5,000. Directors: Robin 
S. Pearce, Little Sweynes, High | Road, 
Hockley; Harry D. Keen and Eunice M. 


Keen, Butlers, Broomfield. 

Parkside Building and Development Co., 
Ltd., Abford House, Wilton Road, S.W.1. 
£100. Directors: Arthur L. R. Cork and 
Dorothy F. Cork, 14 Palace Green, Addington, 
Surrey. 

T. A. Price, Ltd., 5 Posbrook Cottage, Meon 
Road. Titchfield, Hants, builders and con- 
tractors. £100. Permanent directors: Thomas 
A. Price and Joyce E. Price, 5 Posbrook 
Cottage, Meon Road, Titchfield, Hants. 

James Massey and Sons (Contractors), Ltd.. 
builders. £5,000. Directors: To be appointed 
by subscribers. Subscribers: Henry B. Brit- 
cliffe, Forest House, Fence, near Burnley; Eric 
Hodgkinson, 288 Whalley Road, Accrington 
(accountants). 

Owen Kleine Structures, Ltd., Booth Street, 
Darlaston, Staffs., builders. £25,000. Directors: 
Alfred G. B. Owen, C.B.E., The Highway, 
Newhall, Sutton Coldfield; Frank R. Barker, 
Craddock Ash, Lloyd Hill, Stourbridge Road, 
Penn, Wolverhampton; Anthony R. Wright, 
Harry L. E. Bramer and Norman Pearson. 


Field and Field, Ltd. 7 Castle Street, 
Bridgwater, builders. £5,000. Directors: Wm. 
H. Field, Esther E. Field and Alan C, Field, 
all of Pax, Stoford Green, Yeovil. 

Hi-Reach Trucks, Ltd., Lyndale Chambers, 
Warwick Road, Coventry, reach trucks, 
straddle trucks, etc. £10,000. Directors: John 
Twiggins and Agnes B. Twiggins, 42 Knoll 
Drive, Coventry. 

N. Ternent and Son, Ltd., Old Mill Lane, 
Leeds, 10, precast building blocks, etc. £1,000. 
Directors: Norman Ternent and Mrs. Mary K. 
Ternent, 9 Colwyn Place, Leeds, 11. 

N. L. Chambers, Ltd., builders. £100. 
Directors: Norman L. Chambers and Mrs. Betty 
M. Chambers, 420 Castle Lane, Bournemouth. 

Edgeborough Building Co., Ltd. £5,000. 
Directors: Not mamed. Subscribers: Jack 
Channing, Tadmar, Avenue Road, Cranleigh, 
Surrey; Herbert J. T. Channing, 44 Warren 
Road, Guildford, Surrey (company director). 

Picon, Ltd., builders. £10,000. Directors: 
To be appointed by subscribers. Subscribers: 
Alma Griffiths, 38 Hillfield Avenue, N.W.9 


(clerk); Olive T. Jordan, 18 Priory Hill, 
Wembley, Middx. (clerk). 
R. and S. Construction Co., Ltd. 1 


Frodsham Street, Chester, contractors. £1,000. 
Permanent directors: George C. Shone, “Oak 
Cottage,” Picton Gorse, Chester; John E. 
Whibberley, Irving Way, Peel Hall Lane, 
Ashton, near Chester. 

Ramun, Ltd., 16 Union Court, Old Broad 
Street, E.C.2, builders. £100. Directors: Mary 
L. Mundy and Hilary A. E. Mundy, Chipstead 
House, Chipstead, Kent; Mrs. Stefka Rayner, 
7 Holmesdale Road, Sevenoaks. 

C. Beard and Son, Ltd., 13 Liverpool 
Gardens, Worthing, builders and contractors. 
£100. Directors: Vernon S. Cambridge and 
Joyce E. Cambridge, Almora, Ilex Way, 
Goring-by-Sea, Sussex. 

R. E. Avery and Co., Ltd., The Firs, Station 
Road, Bledlow, builders. £1,000. Directors: 
Ronald E. Avery and Ethel M. Avery, Station 
aoe Bledlow; Donald H. North, address not 
stated. 

T. H. Hackett (Builders), Ltd., 60 Cumber- 
land Street, Hull. £500. Directors: Thomas 
H. Hackett, 55 Milne Road, Belton Grange 
Estate, Hull; George Smith, 12 Bideford Grove, 
Greatfield Estate, Hull. 

_R. Berriman, Ltd., Millers Hill, New Her- 
rington, Houghton-le-Spring, builders. £5,000. 
Directors: Ronald Berriman and Mrs. Ivy 
Berriman, The Gables, Sunderland Road, 
Newbottle, Houghton-le-Spring. 


D. Shaw (Poynton), Ltd., 7 Brazennose 
Street, Manchester, 2, builders and _con- 
tractors. £100. Director: Dorothy T. Shaw, 


223 Chester Road, Poynton, near Stockport. 


FOR THE DIARY 


Nov. 18 
Meeting of the South East Branch of the 
Institute of Quantity Surveyors, Brighton 
Technical College. 15 Film show. 


743° Om. 
Nov. 21 

Yerbury Foundation lecture at the R.I.B.A., 
66 Portland Place, London, S.W.1, at 6 p.m. 
“The Relation Between Design and Speed 
in Building’, by Raymond Mais, F.I.O.B., 
and Phillip Bennett, M.A., F.R.I.B.A. Chair- 
man: Cyril Sweett, F.R.I.C.S. 


Nov. 22 
Joint meeting of the Institution of Civil 
Engineers and the Institution of Electrical 
Engineers at Great George Street, West- 
minster, S.W.1. “The Aswan Hydro-electric 
Scheme,” by V. Furuskog and G. Kennedy. 


Nov. 24 
Meeting of the London branch of the Con- 
tractors’ Mechanical Plant Engineers, Red- 
house Hotel, Redbridge, Wanstead. 7.30 
p.m. Open Forum. 


Meeting of the Institution of Civil Engi- 
neers at Great George Street, Westminster, 
S.W.1. Informal discussion—the Opera- 
tion of the General Conditions of Contract 
for Works of Civil Engineering Construc- 
tion—introduced by A. M. Holbein. 


Nov. 26 
Annual dinner and dance of the London 
branch of the Institution of Plant Engineers, 
Waldorf Hotel, London, 6.30 p.m. 


Nov. 28 
Meeting of the London branch of the Faculty 
of Building, Building Centre, London, 7 p.m. 
Lecture by Mr. E. J. Fisher, M.1.Struct.E., 
former district surveyor, St. Marylebone. 


Nov, 29 
Meeting of the Institution of Civil Engi- 
neers at Great George Street, Westminster, 
S.W.1, Symposium on management. 
Speakers include Sir Leonard Owen, Prof. 


J. F. Baker, Sir Ewart Smith and Col. 
S. M. Lovell. 
Nov. 30 


Meeting of the London Branch of the Insti- 
tute of Building Estimators at The Bedford 


Corner Hotel, Bayley Street, W.C.1, at 
7 p.m. Address: “Cylinder Foundations,” 
by J. A. Derrington, D.LC., B.Sc.(Eng.), 
M.I.C.E. 
Dec. 1 

Meeting of the Southern Counties Branch 
of the Contractors’ Mechanical Plant 
Engineers, Woodstock Hotel, Stonecot 
Hill, N. Cheam, Sutton, Surrey. Social 


evening. Tickets from hon. social secre- 
tary, Mr, J. Nissen, 74 Sandbourne 
Avenue, Merton Park, S.W.19. 


Meeting of the Reinforced Concrete Asso- 
ciation at 11 Upper Belgrave Street, London, 
S.W.1, at 6 p.m. Paper: “Reinforced Con- 
crete Construction in the Coal Industry”, 
by C. A. C. Davies. 


Dec. 2 

Meeting of the Institution of Highway 
Engineers at 11 Upper Belgrave Street, 
London, S.W.1, at 5.30 p.m. “Lessons 
Learned on the Design and Construction 
of Motorways—{II) From the Consultant's 
Angle” by R. F. Earley B.Sc. M.LC.E. 


Dec. 6 
Meeting of the London branch of the Insti- 
tution of Plant Engineers, Royal Society of 
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Prevett_ and Tollett, Ltd., 17 Great James 
Street, W.C.1, builders. £2,000. Directors; 
George J. Prevett, 86 Exeter Road, Southgate. 
N.14; Alfred Prevett, 75 Palmerston Crescent’ 
Palmers Green, N.13; Irene M. Lambert, 17 
Great James Street, W.C.1. 

Prosho and Rose, Ltd., Bank Chambers, 23 
Borough, Hinckley, Leics., builders. £2,509 
Permanent directors: Ernest Prosho, 24 
Alexander Avenue, Earl Shilton, Leics. 
Harold Rose, “Greenways,” Land Society 
Lane, Earl Shilton, Leics. 

Bailey and Smith, Ltd., 35 Wood Street 
Wolverhampton, builders. £100. Directors: 
Henry F. Bailey, 41 Bushbury Road, Fallings 
Park, Wolverhampton; Kenneth G. Smith, 55 
Wood Street, Park Village, Wolverhampton, 

Greenly Construction Co., Ltd., public works 
contractors. £100. Permanent directors: 
Reginald J. Greenly, 217 Penn Road. 
Wolverhampton; John G. Greenly, 15 Tynedale 
Crescent, Ettingshall Park, Wolverhampton. 

Dolan_and Ball (Builders), Ltd., 37 Hoghton 
Street, Southport. £1,000. Permanent direc- 
tors: John Dolan, 1 Linaker Street, Southport; 
James Ball, 68 Stamford Road, Birkdale, 
Southport. 

Cambria Builders, Ltd., 26 Alban Square, 
Aberayron. £50,000. Directors: John wW., 
Morgan, Cwrt Mawr Farm, Llangeitho, Cards,; 
Robert W. Lewis, Maes-y-Bryn, Capel Bangor, 
Aberystwyth; Vivian Lewis, 16 Second Avenue, 
Penparcau, Aberystwyth; Alwyn G. Morgan 
and James S. Kitt. 

Edward Eager and Son, Ltd., 119 Fairview 
Road, Cheltenham, builders. £2,000. Directors: 
Edward M. Eager, Edith F. M. Eager and 
Timothy E. Eager, all of Willow Cottage, 
Bishops Cleeve, Cheltenham. 

Grader Hire, Ltd., 12 Burleigh Street, 
W.C.2, manufacturers of and dealers in bull- 


dozers, dumpers, etc. £100. Directors: 
Clive J. S. Barford, 63 Cadogan Place, 
S.W.1; George L. Mitchell, 48 Lindisfarne 


Avenue, Leigh-on-Sea, Essex. 

Jannock (Paving), Ltd., 
Street, W.1, paving contractors, etc. £100. 
Directors: Geo, Simpson, 56 Beavfort 
Avenue, Kenton, Harrow, Middx.; Anthony 
J. Harrington, 3c Lancaster Drive, N.W.3. 

Jack Snell, Ltd., builders. £500. Directors: 
Lambert H. Lee, Ty Mari, Heolgerrig Road, 
Merthyr Tydfil, Glam.; John H. Snell, 19 
Mitchel] Crescent, Merthyr Tydfil. 

Pickard and Co. (Builders), Ltd.. 10 Dor- 


14 Bryanston 


rington Street, Leeds, 2. £1,000. Directors: 
Tohn E. Pickard and Mrs. Barbara M. 
Pickard. 74 Pannal Ash Road, Harrogate; 


Harry Taylor, 13 Upland Grove. Leeds, 8. 

Pinden Building Supplies and Demolition 
Contractors, Ltd.. Rats Castle. Green Street 
Green Road, Dartford, Kent. £1,000. Directors: 
James Atkins, Rats Castle, Green Street 
Green Road, Dartford: Henry G. Page, 46 
Thornsbeach Road, S.E.6. 


Arts, John Adam Street, W.C.2, 7 pm. 
“Civil engineering problems in tall build 
ings”, by Sir Thomas Bennett, KBE, 
F.R.1.B.A. 


Meeting of the Institution of Civil Engi- 
neers at Great George Street, Westminster, 
S.W.1. “A Unit Hydrograph Study with 
Special Reference to British Catchments,” 
by J. E. Nash. 


Dec. 8 
Meeting of the Institute of Sewage Puri- 
fication, Friends House, Euston Road, 
London, N.W.1, 6.30 p.m. Paper, “Composi- 
tion of Sewage and Sewage Effluents,” by 
H. A. Painter, M. Viney and A. Bywaters. 


Annual dinner and dance of the Midlands 
branch of the Contractors Mechanical Plant 
Engineers, Town Hall, Sutton Coldfield. 


Dec. 13 
Meeting of the Institution of Structural 
Engineers at 11 Upper Belgrave Street, 
London, S.W.1, at 6 p.m. “The Struc- 
tural Engineer in the Coal Industry,” by 
C. A, C. Davies, M.I.C.E. 


Meeting of the Illuminating Engineering 
Society at the Federation of _ British 
Industries, 21 Tothill Street, London, 
W.1, 6 p.m. Paper “Visual Problems on 
Motorways” by J. M. Waldram. 


Dec. 15 
Meeting of the Institution of Structural 
Engineers at 11 Upper Belgrave Street. 
London, S.W.1, at 6 p.m. “The London 
Traffic Problem.” by Donovan H. Lee, 
B.Sc. (Eng.), M.I.C.E. 


Jan. 28, 1961 
Annual dinner and dance of the London 
branch of the Contractors’ Mechanical vom 
Engineers, Criterion Restaurant, Piccadilly. 
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Activities 


HIS editorial feature provides readers 
T with a comprehensive news service 
covering forthcoming private and public 
construction work. Commencing on this 
page information is given concerning future 
projects followed by details of tenders 
being invited. In the third section will 
be found news of tenders recommended 
for acceptance, tenders accepted and con- 
tracts awarded. Attention is also drawn 
to the advertisements covering contracts 
and appointments appearing in the front 
part of the Journal. 


BUILDING AND DECORATING 
(See also Housing Schemes) 


Aberdeen. — E.C. have approved modified 
plans for a new technical college to be built 
at Spring Garden for City Council. Estimated 
cost £1,128,684. 

Accrington, Lancs.—B.C, recommended to 
approve scheme for provision of improved 
ofice accommodation in the Street Lighting 
Department. Estimated cost £3,400. 

Acton, Middx.—B.C, recommended to ap- 
prove plans and invite tenders for old people's 
dwellings comprising two-storey block of six 
fats at 23 Rosemont Road, estimated Cost 
£12,500; five-storey block of 20 flats and a 
two-storey block containing one flat, a 
drying room and a recreation room at 13 
Bedford Road, £41,500; three-storey block of 
18 flats at Creswick Road, £38,700. ; 

Ashford, Kent.—U.D.C. have approved in 
principle scheme for the provision of a 
slaughterhouse. 

Bangor, Caerns.—B.C. recommended to ap- 

prove site on land between Glynne Road and 
Beach Road for the erection of new swim- 
ing baths. 
"Tensteed, Surrey. — Co. Children’s Com- 
mittee have submitted to Home Office for 
approval, scheme for erection of a house for 
the headmaster and new kitchen, dining room 
and timber store at Banstead _ Hall Approved 
School during 1961-62, Estimated cost 
£15,750. 

Barrow-in-Furness, Lancs.—Borough Sur- 
veyor to be authorised to prepare plans for 
erection of a new centralised transport garage. 

B.C. recommended to approve plans for 
assembly hall and alterations to toilet accom- 
modation at St. James’ School, Blake Street, 
for E.C.; erection of 14 lock-up garages at 
Earnse Bay caravan site; Town Planning ap- 
proval in principle for erection of Civil 
Defence headquarters in Abbey Road. 


Bath, Som.—City Council recommended to 
approve for submission to Home Office for 
approval plans for the construction of new 
central police headquarters at Manvers Street. 
Estimated cost £60,000, 

Beccles, Suffolk.—B.C, recommended to 
prepare scheme for garages at St. Mary's, 
Banham Road and Goose Green sites. 

Belfast.—City Council recommended to ap- 
prove plans for reconstruction of premises in 
Donegall Place for Bank of Ireland. 

Bexley, Kent.— B.C. to include in the 
1961-62 programme scheme for the erection 
of a lodge at Danson Park. Estimated cost 
£2,500; to proceed with scheme for the 
erection of a youth centre at Lovel Avenue, 
Welling; appoint C. John Mann and Sons, 
25 Bedford Row, London, W.C.1, as quantity 
Surveyors for the provision of additional 
accommodation at the Westwood County 
Secondary Schools. : 

Billingham, Dur.—Billingham Community 
Association recommending extensions to Com- 
munity Centre at a cost of £12,000. 

Bolton, Lancs.—B.C. recommended to ap- 
Prove plans for erection of the St. Cuthbert’s 

C. Secondary Technical School, Old Kiln 
lane for the trustees of the R.C. Diocese of 
Salford, 

Braintree, Esseex. Colchester Hospital 
“anagement Committee propose scheme for 
adaptions to wards 1 and 2 at Black Notley 
Hospital, Esimated cost £14,500. 

Brighton, Sussex.—Working drawings are 
cing prepared for the erection of showrooms, 
olices, flats and workshops at 90-96 Preston 

oad and 1-5 Springfield Road, for Hartley 
amd Midgley, Ltd. J. A. Wells-Thorpe, 26 
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Regency Square, Brighton 1, is the architect; 
McConville Fraser and Symonds, 7a Duke 
Street, Brighton, are the quantity surveyors; 
R. T. James and Partners, 5 Lower Grosvenor 
Place, London, S.W.1, are the structural con- 
sultants for the scheme. 


Bristol.— City Council recommended to 
lease land in Clothier Road, Brislington 
Trading Estate, to John Dickinson and Co., 
Ltd., 24 Stokes Croft, for the erection of 
warehouse premises. 

Broadstairs, Kent.—Co. E.C. recommended 
to approve the provision of a laboratory, 
classroom and 3 preparation rooms at Dane 
Court Technical School for Girls. Estimated 
cost £22,000. 

Bromley, Kent.—B.C. recommended to ap- 
prove in principle scheme for the provision of 
public conveniences at The Hill Car Park; 
approve sketch plans and prepare detailed 
plans for 10 garages at Pembury Close. 
Estimated cost £1,800; to invite tenders for 
the erection of the Southborough Branch 
Library. 

Buckinghamshire.—M.E, has included Bed- 
grove County Junior School and extensions to 
Aylesbury Grammar School in the building 
programme for 1961-62, for Co. E.C. 

Burnley, Lancs.—General Purposes Com- 
mittee have approved the adaptation of the 
former cold stores adjacent to _ public 
abattoirs for disinfestation station, estimated 
cost £8,200. 

Burton-on-Trent, Staffs.—B.C. recommended 
to invite tenders for the provision of a block 
of eight shops (with fittings) and eight two- 
bedroom flats, 10 garages and road works 
fronting Rosliston Road at Edge Hill housing 
estate, 

Borough Architect has prepared a sketch 
plan for a residential home for the ailing 
aged at Stapenhil] Road. 

Buxton, Derbys.—B.C. recommended to ap- 

prove plans for the provision of a building 
on the flat roof above the cafeteria to house 
a licensed bar, at the Pavilion Gardens. Esti- 
mated cost £11,000. 
_Cambridge.—East Anglian Regional Hos- 
pitalt Board recommended to appoint Lea, 
Milner and Wardley, 4 Market Hill, Hunting- 
don as architects for construction of flats for 
three registrars, and servery, dining and 
sitting rooms for medical staff, house for 
matron, covered way between cardiac and 
surgical units and two houses for registrars at 
Papworth Hospital. 

Canterbury, Kent.—M.E. have approved 
scheme for the first instalment of Canterbury 
Technical College for E.C. Estimated cost 
£334,779. 

Cardiff.—City Council to submit to Home 
Office for approval sketch plans for the re- 
building of Canton Police Station and 
erection of new station at Ely. Estimated cost 
£38,750 and £37,000 respectively. 

Carshalton, Surrey.—C.C. recommended to 
approve scheme for the erection of an old 
people’s home at Wandle Mead during 
1961-62, Estimated cost £50,000. 

Ceiriog, Denbighs.—R.D.C. have approved 
scheme for the renovation of 74 houses at 
Chirk Green. 

Chanctonbury, Sussex.—R.D.C. have ap- 
proved scheme for the erection of 15 concrete 
garages at Staples Barn Estate, Henfield. 

Cheltenham, Glos.—B.C. recommended to 
approve plans for extension of 6,000 sq. ft. to 
industrial premises at Clyde Crescent, for 
Walker Crossweller and Co., Ltd.; erection of 
R.C. secondary school at Arle Road, for the 
Diocesan Trustees of Diocese of Clifton. 

Chester. — Liverpool Regional Hospital 
Board have approved adaptations at Moston 
Military Hospital to provide accommodation 
for 330 psychiatric patients from Deva 
Hospital, Estimated cost £76,215. 

Chester-le-Street, Dur.—Plans are being pre- 
pared for premises for Lumley Workmen’s 
Club. The architect is J. M. Angus, 3 
Gallowgate, Newcastle upon Tyne. 

Chichester, Sussex.—City Council to pre- 
pare and submit for approval, scheme for the 
development of 105 St. Pancras and properties 
adjoining; recommended to approve in 
principle plan prepared by Sir Hugh Casson, 
architect, 35 Thurloe Place, London, S.W.7, 
for the rebuilding of 1 and 2 South Street, 
including the erection of an arcade at the 
junction of South Street and West Street. 


AWARDS 





Chippenham, Wilts.—B.C. recommended to 
prepare scheme for the improvement of 
traffic roads and additional car parking 
facilities including the provision of a round- 
about at The Folly crossroads. 

Chorley, Lancs.—B.C. recommended to 
approve plan submitted by Ribble Motor 
Services, Ltd., 61 Union Street, for recon- 
struction of existing bus station. 

Clayton, Yorks.—West Riding C.C. recom- 
mended to approve reorganisation and up- 
grading of main block at Thornton View. 
Estimated cost £20,110. 

Cleckheaton, Yorks.—West Riding C.C. 
recommended to approve the provision of a 
drill yard and tower, involving the demolition 
of Wilton House, at Divisional Headquarters 
Fire Station, Estimated cost £4,975, 

Conway, Caerns, — R. Colwyn Foulkes, 
architect, Merton Place, Pwilycrochan Avenue, 
Colwyn Bay, has prepared plans for large- 
scale improvements and extensions at Oak- 
wood Park Mental Hospital, for the Welsh 
ee Hospital Board. Estimated cost 

m. 

Cornwall.—M.E. have approved scheme for 
the erection of a new women’s and catering 
block at the Cornwall Technical College, for 
Co. E.C. Estimaed cost £110,722. 

Co. E.C. have approved the provision of an 
animal husbandry classroom-laboratory at the 
Cornwall Technical College. Estimated cost 
£4,500. 

Crawley, Sussex.—U.D.C. have approved in 
principle scheme for the provision of a sports 
arena on the site of the Town Sports Centre, 
at Three Bridges. 

Croydon, Surrey—T. Mortimer Burrows 
and Partners, Mortimer House, 230-236 
Lavender Hill, London, S.W.11, are the archi- 
tects and surveyors for erection of motor 
vehicle repair workshop, stores and offices 
at Carlton Road, for Hubert Dees, Ltd., 15-19 
Brighton Road. 

Croydon, Surrey.— B.C. recommended to 
apply for sanction to borrow £5,000 for im- 
provements (stage one) to Coombe Lodge 
Playing Fields, comprising the construction 
of changing accommodation and site works; 
approve scheme subject to M.E. approval and 
apply for sanction to borrow £4,900 for the 
adaptation of Duppas Junior Mixed School, 
Goodwin Road, Duppas, to form kitchen and 
dining room; have approved and submitted to 
Ministry for aeecwnl outline application for 
an old people’s home at Monks Hill Estate. 
Estimated cost £65,000. 

B.C. recommended to os schemes for 
the erection of shop with showroom and 
offices with living accommodation over at 316- 
320 Whitehorse Road, for H. Search, 309 
Whitehorse Road; reconstruction of depart- 
mental stores at 16-18 Church Passed Street 
and site of The Hippodrome, Crown Hill, 
for British Home Stores, Ltd., Marylebone 
House, 129-139 Marylebone Road, London, 
N.W.1; subject to conditions, erection of 
showrooms and offices at 35-43 Brighton 
Road, for Commercial & Industrial Structures, 
Ltd., 77 George Street, Portman Square, 
London, W.1; motor vehicle repair work- 
shops, stores and offices at Carlton Road, for 
Hubert Dees, Ltd., 15-19 Brighton Road, 
Croydon; 7 shops with living accommodation 
over at 36, 37, 38, 39, 40 and 41 High Street, 
South Norwood, for Marwin Securities, Ltd., 
(c/o Newman, Levinson & Partners, 9 Mans- 
field Street, London, W.1); factory and offices 
at 73, 75 and 77 Lansdowne Road, for 
Mechanisms, Ltd., Gyro Works, George 
Street, Croydon; demolition of existing build- 
ings at 73, 75 and 77 London Road and erec- 
tion of supermarket with offices over, for 
Southern Shop Developments Ltd., 12 St. 
George Street. Hanover Square, London, W.1. 

Devonshire. — Co. E.C. have approved 
schemes for the erection of a youth cabin on 
Dartmoor and a youth centre at Tavistock. 
Estimated cost £13,000 and £33,000 

ectively. 
re berbyshire-—C.C. recommended to approve 
scheme for building ruins, intended to rep- 
resent houses and factories in varying states 
of damage after an air attack, with two 
other buildings, near the County Civil Defence 
Headquarters, South Darley. Estimated cost 
£25,450. ‘ , the 
Co. Fire Service Committee propose tie 


i i freton, 
erection of new fire stations at Alf 
estimated cost £17,000, Ilkeston, £ ae 
Melbourne, £14,000 and Chapel-en-le-Frit 


£14,000, during 1961-62. 
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Co. E.C. are to erect new branch libraries 
at Allestree, Bakewell, Breadsall, Hacken- 
thorpe, North Wingfield, Shirebrook and 
Woodville during 1960. 

Doncaster, Yorks.—B.C. recommended to 


units of food 


approve the erection of two 
stalls in the Market Hall. Estimated cost 
£3,900. 


M.E. have approved provision of kitchens at 
Robin Infant School and Our Lady Mount 
Carmel R.C. Primary School; final plans for 
High Melton Training College and_ sketch 
plans for kitchen at Robin County Primary 
School. 

Dudley, Worcs.— B.C. recommended to 
submit to M.E, for approval, sketch plans for 
the Holly Hall Secondary Modern School. 

Durham.—C.C. approved sketch plans for a 
branch library at Boldon Colliery. 

Ealing, Middx.—B.C. recommended to ap- 
prove the erection of 37 garages at the open 
space adjoining canal, Elm Tree estate; scheme 
for 30 garages at Murray Road. 

B.C. recommended to approve plans for 
construction of a youth wing at Walford 
Secondary School, estimated cost £30,208; 
provision of a servery at Selborne Secondary 
School and improvement of existing wash-up 
unit at Selborne Primary School, £2,900; erec- 
tion of a brick wall along two sides of the 
boys’ playground at Vincent Secondary 
School, £1,050; extension of the woodwork 
store at Brentside Secondary Boys’ School, 
£700. 

Ealing, Middx.—Co. E.C. recommended to 
approve erection of a_centre for the Ealing, 
Olfield and Woodend Community Association. 
Estimated cost £20,000. 

Ealing, Middx.—C.C. recommended to ap- 
prove provision of additional staff accommo- 
dation and sanitary facilities at Elfin Grove 
Nursery. Estimated cost £3,014. 

Eastbourne, Sussex.—B.C. recommended to 
approve the invitation of tenders during 
December for work commencing next March 
on the Congress Theatre, plans by Bryan and 
Norman Westwood and Partners, architects, 
21 Suffolk Street, London, S.W.1; prepare, 
subject to Ministry approval, scheme for the 
construction of a new training centre for 
mentally subnormal children, in a_ single 
building; prepare scheme for alterations to 
Chalk Farm House. Estimated cost £1,792. 

Edinburgh.—Dean of Guild Court have ap- 
proved new offices at 130-132 George Street for 
South of Scotland Electricity Board. Estimated 
cost £350,000. : 

Planning committee have approved in 
— plans to extend Edinburgh College 
of Art. 

Edmonton, Middx.—B.C. recommended to 

repare outline plans for improvements to 
eo Stadium; modified plans for the erec- 
tion of a pavilion at Church Street Recreation 
Ground; appoint A. C. Mann, 79 Gloucester 
Road, London, S.W.7, as consulting engineer 
for the erection of a practical training centre 
at Claverings Industrial Estate. 

Ely, I. of E.—East Anglian Regional Hos- 
pital Board recommended to appoint A. E. 
King, la Lynn Road. Ely, as architect for the 
provision of improved toilet accommodation 
for male dayroom, additional toilets for 
nursing staff and sluice accommodation for 
Bellevue Ward at Tower Hospital. 

Enfield, Middx.— North Middlesex Area 
Planning Committee have approved schemes 
for the proposed erection of a factory exten- 
sion for research, offices, storage and welfare 
accommodation at Bridge Works, Southbury 
Road, for Belling and Co., Ltd.; subject to 
conditions, for an office, research and welfare 
building at 540 Great Cambridge Road, for 
Belling and Lee, Ltd. 

Enfield, Middx.—C.C. recommended to 
apvrove the erection of a new general purpose 
oar’ at Plumridge Farm. Estimated cost 

675. 

Essex.—Forest Division Education Executive 
have approved scheme for extensions to 
Loughton County High School. Estimated 
cost £88.500. 

Gateshead, Dur.—C. Solomon, 30 St. Mary's 
Place. Newcastle upon Tyne. is the architect 
for showrooms at High Street for Simmons 
(Furnishers), Ltd., Clayton Street, Newcastle. 

Glasgow.—Planning sub-committee have ap- 
proved the erection of a store at 43-51 
Argyle Street for Morrison’s Associated Com- 
panies, Ltd., 118 Howard Street, Glasgow, C.1. 
Estimated cost £100,000. 

Planning committee have approved plans 
prepared bv J. L. Gleave, architect. 10 
Lynedoch Crescent, Glasgow, for Glasgow 
University’s proposed development, 

Godalming, Surrey.—B.C. recommended to 
prepare plans and invite tenders for the 
erection during 1961 of a new Civil Defence 
Training Centre at The Wharf. 

Town Planning Committee have approved 
scheme for 105 detached garages at Milton’s 
Field, Primrose Ridge, for Davis Estates, 346 
Kilburn High Road, London, N.W.6. 
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Surrey.—C.C. recommended to 
approve scheme for provision of a civil 
defence training centre at Potters Sandpit, 
Limpsfield, Estimated cost £5,400. 

Great Yarmouth, Norfolk.—East Anglian 
Regional Hospital Board recommended to 
appoint Philip Pank and Partners, 15 The 
Close, Norwich as quantity surveyors for 
improvements to general operating theatre 
and modification to female ward accom- 
modation at Great Yarmouth General 
Hospital, 

Guildford, Surrey.—B.C. recommended to 
proceed with preparation of scheme for a 
youth centre building on site at Cabell Road, 
Park Barn; approve plans for a_ building 
combining a youth centre and _ sports 
pavilion at Stoughton Recreation Ground; 


Godstone, 


approve site of existing cattle market at 
Woodbridge Road for new administrative 
offices, 


Halifax, Yorks.—Tenders are to be invited in 
the near future for erection of a vehicle repair 
shop, showroom, offices, and petrol filling 
station, Church Street and New Road, for 
the Halifax Motor Co., Ltd. Walsh, Wilkin- 
son & Coutts, architects, 10 Harrison Road, 
Halifax. 

Hambledon, Surrey.—C.C, recommended to 
approve scheme for the provision of new 
civil defence training centre at Oxted Green, 
Milford. Estimated cost £5,584, 

Harrogate, Yorks.—B.C. recommended to 
approve plans for erection of a two-storey 
office block at Grove Park Terrace, for James 
Coombes and Co., Ltd. 

Haverfordwest, Pembs.—B.C. to proceed 
with scheme for improvements to houses at 
Winch Lane estate. 

Hendon, Middx.— Co. E.C. recommended 
to approve revised proposals for extension 
and adaptation of Copthall County School 
(first phase), estimated cost £19,240; provision 
of kitchens at following schools, Childs Hill 
Primary, Colindale Primary, Edgware Primary 
and The Hyde Primary, £7,580, £6,650, £7,230 
and £7,060 respectively. 

Hendon, Middx.—Bills of quantities are 
being prepared for the erection of a petrol- 
filling station, car showrooms, offices and a 
flat at 779-781 Finchley Road for A. Pannell, 
Ltd. Sir Robert Tasker and Partners, 3 Field 
Cottages, Grays Inn, London, W.C.1, are the 
architects and Alexander Cook and Partners, 
5 Staple Inn, London, W.C.1, the quantity 
surveyors, for the scheme. Estimated cost 
£50,000. 

Hackney and Hendon Greyhounds, North 
Circular Road, London, N.W.2, to apply for 
outline planning permission for the erection 
of the offices, to be built on stilts on the 
main car park at Hendon stadium, North 
London. Guy Morgan and Partners, 12A 
Eaton Square, London, S.W.1, are the archi- 
tects for the scheme. 

Hertfordshire.— Co. E.C. have 
scheme for improving facilities at 
Camp, Estimated cost £4,148. 

Heston and Isleworth, Middx. — Ministry 
have approved, subject to conditions, planning 
application for redevelopment of 333 and 335 
Bath Road, by erection of a petrol filling 
station, car showrooms, offices and workshops, 
and the construction of an underground car- 
park and two means of vehicular access, for 
Lamberts of Kingston, Ltd. (Wickins, Quantrill 
and Partners, surveyors, 99 Park Lane, 
London, W.1). Estimated cost £80,000. 

Hoddesdon, Herts.—U.D.C. to prepare re- 
vised plans for alterations to dressing room 
and toilet accommodation at the Spinning 
Wheel swimming pool. Estimated cost £2,000. 

Hornsey, Middx.—C.C. recommended to ap- 
prove scheme for the extension of the clinic 
at rear of Hornsey Town Hall and the con- 
version of heating system from coke to oil 
firing. Estimated cost £6.630. 

Ilford, Essex.—B.C. recommended to ap- 
prove the provision of a car park on decking 
at. Goodmayes goods yard; approve in 
principle outline plan for the redevelopment 
of Laburnum Grove-Hainault Street area pro- 
viding for the erection of a three-storey 
structure with parking space on the ground 
floor level, with rear service to frontage 
development, a parking deck and a shop (in 
replacement of an existing shop) on the first 
floor, together with an indoor bowls centre, 
restaurant, etc., on the second floor; prepare, 
subject to C.C. approval, scheme for the 
erection of a day centre for elderly people 
and a health clinic at Fencepiece Road and 
Forest Road junction. 


Isleworth, Middx.—Co. E.C. recommended 


approved 
Cuffley 


to approve provision of additional hutted 
classrooms at Isleworth Polytechnic.  Esti- 
mated cost £9.750. 

Islington.—B.C. recommended to appoint 


Messrs E. C. P, Monson, Finsbury Pavement 
House, 120 Moorgate, London, E.C.2. as the 
consultants for the construction of refuse 
container chambers on 14 estates, Estimated 
cost £10,000. 
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Kingston-upon-Thames, Surrey.—C.C, recom. 
mended to approve in principle the erection 
of a new building to provide courts and 
ancillary accommodation in the Brittoms, 
opposite County Hall. Estimated cost £200,000 

Ministry have approved the erection of a 
welfare centre and school clinic at junction 
of Acre Road and Cross Road, for Cc. 
Estimated cost £28,850. 

Kingston-upon-Thames, Surrey.—B.C. recom. 
mended to negotiate tender with Dove 
Brothers, Ltd., Cloudesley Place, London 
N.1, for the restoration of Lovekyn Chapej 
at Kingston Grammar School. The architects 
for the scheme are John Macgregor and 
Partners, 31 The Green, Richmond, Surrey, 
Estimated cost £3,850; approve scheme for 
the extension of accommodation at the 
Guildhall, £1,100. 

Leamington Spa, War.—B.C. recommended 
to prepare schemes for the modernisation of 
257 pre-war dwellings at Shrubland estate, 
The Holt, Pound Lane, Leicester Street, and 
Tachbrook Road estate. 

B.C, recommended to approve detailed 
plans for the Binswood Tavern public house 
at Rugby Road/Barrett Place Corner, for 
Ansells Brewery, Ltd., Aston Brewery, Aston 
Cross, Birmingham, 6; outline application for 
erection of three-storey building comprising 
garage, lock-up shop or showrooms, adminis. 
trative offices first and second floors, at 
corner of Regent Place and Church Street, 
for Kigass, Ltd., 31 Regent Grove, 

Leatherhead, Surrey.—C.C. recommended 
to approve scheme for extension of civil 
defence centre. Estimated cost £4,000. 

Leeds.—City Council recommended to in- 
vite tenders for erection of new sub-depot 
and garages at Blake Grove, Potternewton, 
estimated cost £52,530; to authorise expen- 
diture of £4,006 for furniture and equip- 
ment, alterations, extensions and_ redecora- 
tion of office accommodation for City Archi- 
tect’s Department, St. Peter’s Square School. 
Quarry Hill; to invite tenders, subject to pro- 
vision being made in the estimates for the 
next financial year, for erection of a special 
unit for spastics on a site adjoining Stan- 
ningley Occupation Centre. | 

City Council have appointed J. G. L. 
Poulson, 29 Ropergate, Pontefract, architect 
for the erection of the Cross Green Com- 
prehensive School, and Miller and Thomas, 
13 Queens Square, Leeds, 2, quantity sur- 
vevors for the Ebor Gardens Hostel. 

City Council recommended to approve 
plans for preliminary block and layout for 
new wholesale meat market and_ abattoir, 
and sketch plans and invite tenders from 
selected contractors for the erection of 
sports pavilions at Potternewton Park and 
New Wortley recreation ground. 

Leyton, Essex.—B.C. recommended to pre- 
pare scheme for the provision of a children’s 
paddling pool at Whipps Cross Bathing Pool. 

Loughborough, Leics.—B.C._ recommended 
to grant town planning permission for erec- 
tion of an office block and compositors 
room with alteration to access at Derby 
Square for Wills and Hepworth, Ltd., Angel 
Yard, Market Place; extensions to existing 
premises at Falcon Works for Brush Elec- 
trical Engineering Co., Ltd. , 

Lewisham.—B.C. will have drawings and 
quantities prepared and will invite tenders in 
due course for new public baths in Lewisham 
High Street. S. M. Cleator, 4 Ridgmount 
Street, W.C.1, is the consulting _ structural 
engineer; J. R. Kell of Oscar Faber and 
Partners, 4 Verulam Buildings, W.C.1, the con- 
sulting heating and ventilating engineer; and 
Oswald E. Parratt and Partners, Adelaide 
House, London Bridge, E.C.4, the quantity 
surveyors, 

Llesdedes, Caerns.—Co, E.C. have approved 
the erection of the new Welsh School at Cwm 
Road during 1961-62. ; oe 

Luton, Beds.—Co. planning [| greens 
granted for development of the land bounded 
by Bridge Street, Guildford Street an 
Williamson Street, as a central bus station, 
including public conveniences, a ves for 
shops and offices, and a private car par 
12 cars for . 

Highways and Planning Committee are 
considering applications by Vauxhall ee 
Ltd., for extending the main canteen Loe 
at Kimpton Road; Laporte , Chemee 
Ltd., to erect an apprentices’ training bloc 
at Kingsway. 

a Manchester. — City Architect to prepare 
specification and invite tenders for Lal a 
of refuse disposal plant and building at W4 
2t depot. . 
StS Council have invited Leonard = 
clough. Ltd.. Adlington: J. Gerrard and am 
Ltd., Swinton; M. J. Gleeson (Contractors. 
Ltd.. Surrev; J. Laing and Son. Ltd., Lon aT 
A. Monk and Co.. Ltd., Warrington: we ~ - 
Seddon, Ltd.. Walkden. and Simon ‘S 
Ltd.. Stockport. to submit tenders oe ol 
construction of the proposes new @ 
and meat market at Philips Park. 
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Morley, York.—B.C. recommended to ap- 
prove plans for erection of County Council 
training centre in Westerton Road, West 

ley. 
Meemcastie upon Tyne.—L. J. Couves and 
partners, Grainger Chambers, Hood Street, 
are the architects for alteration and additions 
to printing works in Melbourne Street for 

W. Hindson and Son, Ltd.; Direct Dairies, 
[td, are to erect offices and milk storage 
facilities at Fisher Street, to plans by G. T. 
Allnutt, 2 The Rise; plans are being prepared 
by Arthur and Kirkup, 13 Swinburne Street, 
Gateshead, for warehouse and office in Rail- 
way Street and Hare Street for C. McKenna, 
Ltd; alterations. and additions proposed in 
Grainger Street for W. E. Harker, Ltd. (C. S. 
Errington, architect, 46 Grainger Street); City 
Council to build cleansing depot in Pitt Street 
and Seaham Street, no contracts let (Child 
and Hall, architects, 6 Archbold Terrace); 
St. Michael's Church Council, Byker, are to 
erect a church hall at Cheviot View 
(Newcombe and Newcombe, architects, 23 
Eldon Square; C.W.S. Architects’ Dept., 90 
Westmorland Road, are to build additional 
storey for offices and watchman’s flat to 
premises at Lynnwood Terrace. 

Minories Garages, Ltd., Jesmond Road, are 
to take over a five-acre site and buildings at 
Cremona Park for the erection of workshops, 
showrooms and stores. The architects are 
Waring and Netts, 36 Jesmond Road, New- 
a Mon.— B.C. recommended to 
proceed with the preparation of working 
drawings for the erection of 23 shops at 
Ringland Neighbourhood unit shopping centre 
(frst stage); approve plans for the third and 
final stage of Duffryn High School. 

Newton Abbot, Devon.—R.D.C. have ap- 
proved plans for the erection of a police 
station and two houses at North Bovey 
Road, Moreton Hampstead, for Sianding 
Joint Committee. : ; 

Norfolk.—East Anglian Regional Hospital 
Board recommended to approve scheme for 
improvements to kitchen at North Walsham 
Cottage Hospital. Estimated cost £1,450. 

Northolt, Middx.—C.C. recommended to ap- 
prove the erection of a fire station at Petis 
Hill. Estimated cost £53,825. 

Norwich.—City Council recommended to 
approve plans for an_old people’s hostel at 
North Park Avenue, Estimated cost £40,300. 

Norwich.—East Anglian Regional Hospital 
Board recommended to approve in principle 
the provision of a ward-type building to 
provide additional children’s accommodation 
at Jenny Lind Hospital. 

Ossett, Yorks.—West Riding C.C. recom- 
mended to approve expenditure of £1,065 for 
internal painting and alterations at Highways 
and Bridges Laboratory. 

Oxford.—City Council recommended to ap- 
prove plans for the erection of 24 garages at 
south side of Barracks Lane. 

Regional Hospital Board have approved 
schemes for the provision of a nurses’ train- 
ing school at Littlhemoor Hospital and a re- 
habilitation workshop at Rivermead Hospiial. 
Estimated cost £8,000 and £14,377 respectively. 

Pembrokeshire.—Cemaes R.D.C., Haverford- 
west R.D.C. and Fishguard and Goodwick 
U.D.C. have approved in principle plans for 
the erection of a joint mortuary in the Fish- 
guard area. Estimated cost £3,000. 

Board of Trade propose the erection of an 
advance factory at Pembroke Dock. 
Plymouth.—City Council recommended to 
apply for sanction to borrow £2,670 for the 
Provision of additional teaching accom- 
modation at Laira Green Secondary School; 
reserve site at proposed car park south of 
Derry’s Cross roundabout for the erection of 
public conveniences; prepare scheme for the 
construction of garages at 47-49 Wandsworth 
Road; prepare sketch plans for the erection 
of pavilions at Drake’s Reservoir and 
Central Park to incorporate a swimming pool 
built to international standard and include 
Provisions for dancing, ice-skating, conceris, 
indoor tennis, badminton, boxing promotions, 
athletic training, a cafe and provision for 
indoor bowls. 

Poole, Dorset.—B.C. propose the erection 
of a new Ashley Cross Secondary Girls’ 
School. 7 
_,Poplar.—B.C. recommended to  appoini 
Thos, Barrett Sons and Partners, 50 Pall 
Mall, London, S.W.1, as the quantity sur- 
Veyors, and |. Stinton Jones and Partners, 21 
Gloucester Place, W.1, as the heating con- 
sultants, in connection with the proposed 
Bow Library at Stafford Road. 

Portsmouth, City Council recommended 
to apply for sanction to borrow £20,000 for 
reconstruction of war damage at Drayton 
oad Infants’ School and £42,950 for erection 
of two science laboratories and remodelling 
: three existing rooms at Portsdown Modern 
chool for Boys. 

' Rhyl, Flints.—U.D.C. are considering scheme 
or the erection of a theatre and public hall 
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adjoining the Pavilion at West Parade. Esti- 
mated cost £300,000. 

Roxburghshire. —C.C. have approved in 
principle plans for a motel at Groundistone 
Heights for W. F. Murray, Ltd., 8 Baker 
Street, Hawick. 

Ruislip, Middx.—C.C. recommended to ap- 
prove the erection of a fire station at Bury 
Street/Breakspear Road. Estimated cost 
£63,060. 

Scunthorpe, Lincs.—B.C. recommended to 
grant planning permission for the conversion 
of 37 Oswald Road, into a banking hall with 
offices over for the United Dominions Trust, 
Ltd., United Dominions House, Eastcheap, 
London, E.C.3. 

Selby, Yorks.—West Riding C.C. recom- 
mended to approve adaptations to block 2, 
Brook Lodge. Estimated cost £1,950. 

Sheffield—West Riding C.C. recommended 
to approve provision of accommodation for 
the Stockbridge College of Further Education. 
Estimated cost £87,000, 

Shildon, Dur.—New club premises are pro- 
posed by the Elm Road Workmen’s Club. 
The architect is E. G. Crofts, 49 Grange Road, 
Darlington. 

Southall, Middx.—Co. E.C. recommended 
to approve the extension of Southall Technical 
College. Estimated cost £7,624. 

Southport, Lancs.—B.C. recommended to 
instruct Borough Architect and Town Planning 
Officer to prepare plans, etc., for the erection 
of a residential hostel for mentally sub-normal 
persons at Ainsdale, during financial year 
1962-63. 

Spennymoor, Dur.—M.T. have approved in 
principle the U.D.C.’s £20,000 scheme for the 
construction of a bus station behind the Town 
Hall. The Council’s architects are Gray and 
Paterson, Camden, Street, North Shields. 

Stockport, Ches. — B.C. have approved 
scheme for the provision of public con- 
veniences at Gorsey Bank Park. Estimated cost 
£2,100. 

Stockton-on-Tees, Dur.—Plans submitted to 
the B.C. for erection of office block, ware- 
house and store for J. W. Towers and Co., 
Ltd.; Y.M.C.A. headquarters, Bath Lane; two- 
storey building, Commercial Street for 
F. Pear (Teesside), Ltd.; club premises, 
Brunswick Street, for the Royal Naval 
Association; alterations to the R.A.O.B. social 
club, Norton Road, and factory building for 
W. Finlayson, Ltd. B.C. to carry out addi- 
tions to Grangefield Grammar School at a 
cost of about £20,000 and the scheme will 
be included in next year’s estimates. 

Stoke-on-Trent, Staffs. — City Council 
recommended to prepare plans for the erec- 
tion of depot at Chapel Lane, Burslem, 
alterations to the abattoir and a refreshment 
room, tennis pavilion and conservatory at 
Queen’s Park, Longton; submit to Minis- 
try for approval sketch plans for an old 
people’s home at Berryhill estate; apply for 
sanction to borrow £11,655 for the provision 
of an assembly hall at Hanley C. of E. 
School, and £19,825 for administration and 
teaching accommodation at Oakhill County 
Secondary School. 

Stowmarket, Suffolk.—East Anglian Regional 
Hospital Board recommended to approve 
scheme for improvements to kitchen at Stow 
Lodge Hospital. Estimated cost £2,500. 

Sunderland, Dur.—Plans approved for the 
construction of a three-storey building in 
Norfolk Street and West Sunniside for 
Alexander Rose (Estates), Ltd., Leeds (H. F. 
Dove, architect, 28 Park Square, Leeds, 1); 
Associated Portland Cement Manufacturers, 
Ltd., Hull, are to convert warehouse at 
Hudson Dock North, for the reception, 
storage and despatch of cement in bulk. 
Plans are by the firm’s chief engineer 
(P. Collins). 

Plans are being prepared by Marshall and 
Tweedy, 36 Blackett Street, Newcastle upon 
Tyne, for cafe, kitchen, storeroom, rest room, 
toilets, etc., for Carricks (Caterers), Ltd., in 
Crowtree Road; additional warehouse space 
is to be built on Hylton Castle estate for 
Broughs, Ltd. (Tasker and Partners, archi- 
tects, 25 New Bridge Street, Newcastle upon 
Tyne). 

Surbiton, Surrey.—B.C. recommended to ap- 
prove outline plans for the extension of the 
Central Library. 

Surrey.—C.C. recommended to approve 
second stage of construction of old people's 
homes at New Inn Lane, Burpham, during 
1960-61. Estimated cost £63,000. 

Ministry have approved scheme for adap- 
tation of accommodation at Hambledon 
Homes, for C.C. Estimated cost £6,100. 

Sutton, Surrey.—C.C. recommended to 
approve scheme for extension to Brambleacres 
old people’s home during 1961-62. Estimated 
cost £35,000. 

Sutton and Cheam, Surrey.—C.C. recom- 
mended to approve the construction of 
phase 1 of rescue training set at Worcester 
Park sewage works. Estimated cost £2,126. 


Sutton and Cheam, Surrey.—B.C. recom- 
mended to invite tenders for erection of a 
bowls pavilion at Rose Hill Recreation 
Ground, Estimated cost £1,650. 

Swansea.—David W. Price, Faaram Court 
Farm, Killay, has prepared scheme for the 
construction of a sports stadium, car parks, 
a motor-racing track, flat racing, steeplechase 
pe — a a a greyhound track, 
etc., airwoo ‘a timat 
cost £500,000 rk Racecourse. Estimated 
Swindon, Wilts.—B.C. recommended to in- 
vite tenders from selected contractors for 
external Painting of 650 dwellings during 1961 
and Provision of dressing room accom- 
cue Gorse Hill community centre. 

unbridge Wells, Kent.—B.C. reco 
to proceed during 1961-62 with one 
the extension of lavatory accommodation at 
St.. John’s Recreation Ground. Estimated cost 
£1,100 and various works in connection with 
the provision of a house and Office accom- 
modation on land forming part of the 
Borough Cemetery and Crematorium at 
Benhall Mill Road, £3,500; to appoint W. E 
Stoner and Roper, 20 Dudley Road, Tun- 
bridge Wells, as quantity surveyors and invite 
tenders for the erection of a slaughterhouse 
at North Farm, £40,000; approve plans for 
improvements to 13 cottages on Waterworks 
Pigg ‘ake reserve site at Ely Lane 

ar or the erecti i 

venienees, ection of public con- 

-C. recommended to approve, j 
conditions, outline appliention ies he 
storey and a six-storey office block at 10-16 
and 7-9 Church Road, for Lewis A. Leroy 
Ltd., Dudley House; plans for the erection of 
. ae 7. Road, North Farm 

e, for ‘ or Produc 
Upper. Grosvenor Road. ay —_ 

Twickenham, Middx.—C.C. recommended 
to approve the provision of additional staff 
accommodation and adaptations at 40 Cam- 
se — Park. Estimated cost £6,595. 

ynemouth, Northumb. — Northumber 
Whinstone Co., Ltd., Milburn ion — 
castle upon Tyne, are interested in a site on 
the Coast Road, North Shields, for offices 
and car park. 

Walthamstow, Essex.—B.C. recommended 
to prepare plans for the provision of new 
— baths on land at rear of the Town 

all. ’ 

Warrington, Lancs. — Liverpool Region 
Hospital Board have approved roviand 9 
mated cost of £52,600 for adapting the 
existing smallpox hospital at Sankey, near 
Warrington. Scheme to be submitted to the 
Ministry. 

7 —— ee recommended to pro- 
eed with scheme for the provision of sh 
at Oxhey Park Pavilion. . ees 

Welwyn, Herts.—R.D.C. to prepare scheme 
for the erection of a civic centre and 
provision of car park at Prospect Place. 

West Sussex.—E.C. recommended to ap- 
prove scheme for extensions to Irene Avenue 
Secondary School for use as a primary 
school, Estimated cost £23,084. 

Weymouth, Dorset.—B.C. recommended to 
apply for sanction to borrow £11,740 for 
modernising 29 flats at Salisbury Road and 
Granville Road. 

Willesden, Middx.—B.C. recommended to 
approve for inclusion in 1961-62 programme 
scheme for the modernisation of Kensal Rise 
Branch Library; to prepare plans for the 
provision of a two-storey medical practices 


centre in the South Kilburn redevelopment 
area. 


DEMOLITION 


Burton-on-Trent, Staffs.—B.C. recommended 
to invite tenders for the demolition of Albury 
House at Stapenhill Road. 


ELECTRICAL 


_Cambridge.—East Anglian Regional Hos- 
pital Board recommended to approve the 
complete rewiring of Bourne Isolation Hos- 
pital during 1961-62. Estimated cost £5,000. 

Dagenham, Essex.—B.C. propose scheme for 
the modernisation of the lift at the Civic 
Centre. Estimated cost £3,000. 

Ministry have approved B.C.’s scheme for 
the installation of traffic signals at Ballards 
Road/Oval Road North junction. 

Norwich.—East Anglian Regional Hospital 
Board recommended to approve scheme for 
electrical rewiring of first and second floors 
at Whitlingham Hospital. Estimated cost 
£4,849, 

Willesden, Middx.—B.C. recommended to 
appoint Harold Young and Associates, 199 
Piccadilly, London, W.1l, as electrical con- 
sultants, for the erection of a new office 


block. 
FENCING 


Bexley, Kent.—B.C. to include in the 
1961-62 programme scheme for the renovation 
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of wrought iron gates and railings at Hall 
Place. Estimated cost £985. 

Dorchester.—B.C. recommended to approve 
the provision of fencing at the sewage disposal 
works. Estimated cost £1,000. 

London.—L.C.C. approved the replacement 
of iron railings removed from housing estates 
during the war. Estimated cost £90,000. 

Todmorden, Yorks.— West Riding C.C. 
recommended to approve the fencing of land 
being acquired as a site for the proposed 
primary school. Estimated cost £838. 

Tunbridge Wells, Kent.—B.C. recommended 
to proceed during 1961-62 with scheme for 
the provision of gates and fences at Dunorlan 
Park. Estimated cost £950. 


GAS AND WATER SUPPLY 


Barrow-in-Furness, Lancs.— B.C. recom- 
mended to apply for sanction to borrow 
£8,000 for unspecified water mains. 

Bolton, Lancs.—B.C. recommended to ap- 
prove the laying of a 6in. water main in 
Leigh Road and Hindley Road, Westhoughton. 
Estimated cost £8,000, 

Doncaster, Yorks.—B.C. recommended 10 
approve laying of new water mains for high 
density development in the Central Area. 
Estimated cost £2,360. 

Edinburgh.—City Council propose to con- 
struct a new reservoir in Peebleshire to hold 
2,000 million gallons. Estimated cost 
£1,300,000. 

Mansfield, Notts.— B.C. recommended to 
apply for sanction to borrow £2,000 for the 
se of an additional pump at Rainworth 

ater Works. 

Penrith, Cumb.—R.D.C. seeking permission 
to construct two new service reservoirs at 
Castle Ewin and Coltclose. 

Peterborough. — City Council recom- 
mended to apply for sanction to borrow 
£411,000 for laying a new 27in. pumping 
main to a storage reservoir and 30in. and 
33in. trunk mains from Wilsthorpe to Etton. 

Stockport, Ches.— B.C. have appointed 
G. H. Hil] and Sons (Manchester), 51 Moselcy 
Street, Manchester, 2, as consultant engineers 


for the development of the Wilmslow 
Pumping Station. 
Swindon, Wilts. — B.C. recommended to 


approve the laying of water mains to serve 
private housing development at Coventry 
Farm estate, Wroughton. Estimated cost 
£8,205. 

Tunbridge Wells, Kent.—B.C. recommended 
to approve for inclusion in 1961-62 pro- 
gramme, scheme for extensions to various 
watermains. Estimated cost £8,000 and 
renewing and scraping, etc., of water mains, 
£16,000; approve the laying of water mains 
at the Culverden Down Estate. £3,860. 


HEATING AND VENTILATING 


Bexley, Kent.— B.C. to appoint Winton 
Thorpe, Tunnadine and Partners, 100 Victoria 
Street, London, S.W.1, as mechanical and 
electrical consultants for the provision of 
additional accommodation at Westwood 
County Secondary Schools. 

Doncaster, Yorks.—B.C. recommended io 
apply for sanction to borrow £8,850 for 
installation of electrically heated stand-by 
steam raising equipment at St. James’s Street, 
Baths. 

Felixstowe, Suffolk.—East Anglian Regional 
Hospital Board recommended to approve the 
provision of ventilation plant at Felixstowe 
General Hospital. Estimated cost £1,400, 

Ipswich, Suffolk.—East Anglian Regional 
Hospital Board recommended, subject to 
Ministry approval, to invite tenders for the 
provision of new boiler house, steam boiler 
plant and water tower at Ipswich and East 
Suffolk Hospital (Anglesea Road Wing). Esti- 
mated cost £125.000. 

Willesden, Middx.—B.C. recommended to 
appoint Donald Rudd and Partners, 3 Rick- 
mansworth Road, Watford, Herts., and Sulzer 
Brothers, Ltd., 12 Dycott Street, London, 
W.C.1, as heating consultants for the re- 
development of Kilburn Square and erection 
of a_new office block, respectively; to submit 
to C.C. for inclusion in 1960-61 programme 
scheme for the conversion of the heating 
system to burn gas oil at Kensal Rise Primary 
School. Estimated cost £1,055. 


HOUSING SCHEMES 


Amble, Northumb.—U.D.C. have approved 
plans for the erection of 38 houses and bunga- 
lows on the Links estate. 

Banbridge, Down.—U.D.C. have approved 
— to erect 38 old people’s houses on three 
sites. 

Bangor, Caerns.—B.C. recommended to ap- 
prove. amended scheme prepared by Gregory 

Tousing, Ltd., for the erection of a block of 
9 three-storey flats at Lon Ogwen. 

Bath, Som.—City Council recommended to 
approve revised layout for 52 houses, six 
bungalows and 35 lock-up garages on the 
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Ringers Estate between Fairwood Glen and 
Rush Hill. 


Bedlington, Northumb.—U.D.C. _ seeking 
Ministry approval for the erection of blocks 
of three-storey flats and maisonnettes at East 


Green, Choppington. Estimated cost 
£273,000. 
Bideford, Devon.—B.C. recommended to 


prepared plans for the erection of 18 old 
people’s houses at Stanhope Terrace and 15 
houses at Stucley Road. — ’ 

Cambridge.—East Anglian Regional Hos- 
pital Board recommended to appoint Hughes 
and Bicknell, Tunwells Court, Trumpington 
Street, Cambridge, as architects and Lewis and 
Marshall, 9 Rose Crescent, Cambridge, as 
quantity surveyors for the erection of a pair 
of houses at Fulbourn Hospital. Estimated 
cost £5,500. 

Chelmsford, Essex.—B.C. recommended to 
appoint E. Dudley Smith and Partners, 139 
London Road, Chelmsford, as quantity sur- 
veyors for the erection of 21 old people’s flats 
and warden’s accommodation at Melbourne 
Estate. Working drawings for the scheme 
are being being prepared by Stanley Bragg, 
architect, Borehamgate House, Sudbury, 
Suffolk. 

Dagenham, Essex.—B.C. recommended to 
obtain tenders for the erection of 14 old per- 
sons’ flats and 4 two-bedroom type flats at 
Rainham Road /Cadiz Road. 

Darlington, Dur.—Bussey and Armstrong, 
Ltd., Brinkburn Road. are planning the erec- 
tion of 72 houses north of Kirkfield Road. 

Dudley, Worcs.—B.C. recommended to 
prepare amended scheme for 60 dwellings and 
two shops at The Croft, Woodside; appoint 
A. T. Butler and Partners, Priory Street, as 
architects for the erection of flats at The 
Bullring, Stourbridge Road. 

Durham.—Plans are being considered for 
the erection of houses on a 55 acres site at 
Broomside Lane, Belmont. The promoters 
are F, W. Rought and Sons, Ltd., Woolsington 
Bridge estate, Newcastle upon Tyne. 

Ealing, Middx.—B.C. recommended to pre- 
pare scheme for erection of flats at Dryden 
Avenue. 

Eastbourne, Sussex.—B.C. recommended to 
submit to Ministry for approval scheme for 
the inclusion of 20 flats at Binstead Close, in 
the 1961 programme; recommended to approve 
alternative layout, subject to conditions, for 
two four-storey blocks of 16 flats and one 
three-storey block of six flats at the Chatfield- 
Davis Estate, rear of Binstead Close and 
Faygate Road. 

Enfield, Middx.— North Middlesex Area 
Planning Committee have approved, subject 
to conditions, outline application for erec- 
tion of 6 flats at Raynton Road, 18 flats with 
garages on site of Tricity Cookers, Ltd., and 
Parsonage Lane, 26 houses and 24 flats with 
garages at Hoe Lane, 6 flats and 2 houses 
at Queens Road and Seaford Road, 30 flats 
and 4 shops at Hertford Road, 16 houses and 
16 garages on part of Brooklands Nursery, 
Ingersoll Road, for B.C 

lasgow.—Housing committee are to pro- 
ceed with their plans to erect about 400 
houses in multi-storey blocks at Mosspark 


Boulevard, between Auldbar Road and 
Dumbrech Road. 
Grantham, Lincs.—B.C. recommended to 


prepare plans for 60 traditional houses at 
Earlesfield (scheme 61). 

Great Yarmouth, Norfolk.—B.C. recom- 
mended to prepare scheme for the erection of 
three old people’s bungalows at Maygrove 
site. 

Guildford, Surrey.—B.C. recommended to 
approve the erection of 12 flats and 12 
garages on site as Caxtons, London Road. 

Hatfield, Herts.——Development Corporation 
propose the erection of a 13-storey block of 
flats in the town centre. 

Hertford.—B.C. recommended to approve 
revised application for the development of 
land north of the Hertford/Welwyn Road by 
the erection of flats and maisonnettes for 
G. W. Dale, 43 Fore Street, Hertford. 

Inverness.—Dean of Guild Court have ap- 
proved City Council’s plan to erect 26 houses 
and two shops at Dalneigh. Estimated cost 
£35,833. 

Leamington Sova, War.—B.C. recommended 
to approve detailed plans for 54 semi-detached 
houses, three detached houses and eight 
bungalows at Parklands Avenue and adjacent 
cul-de-sac, for Lewis and Watters, Ltd., Lime 
Avenue. 

Leeds.—City Council recommended to ap- 
prove revised layout plan for development 
at Greenside providing for erection of 138 
dwellings and 126 garages; revised layout 
plan for redevelopment of an area of land 
at Lincoln Green providing for the erection 
of 470 dwellings and 324 garages; layout 
plan for additional development on _ the 
Moorfield House estate providing for the 
erection of 26 bungalows, 12 two-storey 
houses, eight four-storey maisonnettes and 
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five garages; erection of 10 five- 
terrace houses on the New Carlton estate, 
Lewisham.—B.C. recommended to develo 
sixth stage of Ladywell Park housing scheme 
by erection of 45 flats and eight garages, 
Lianfyllin, Monts.—R.D.C. are to prepare 
scheme for housing development at Llan. 
santffraid. ; ‘ 
Londonderry.—City Council have approved 
a scheme for the erection of 500 houses, 
Luton, Beds.—Co. planning permission 
granted for the erection of 34 semi-detached 
houses and garages at Gooseberry Hill for 


Mansfield, Notts.—B.C. recommended to a 

prove plans for the erection of 5 houses, rf 
two-storey flats and 14 garages at Pleasley 
Hill and 10 aged persons’ bungalows at 
Ravensdale housing estate; invite tenders for 
24 three-storey flats and 10 garages at Sandy 


Lane. 

Morley, Yorks.—B.C. recommended to ap. 
prove in principle new type plan for blocks 
of four flats, ’ 

Oxford.—City Council recommended to a 
prove outline plans for the erection of 30 
three-storey flats and maisonnettes and car 
ports at site adjoining Church Farm House, 
Upper Wolvercote, for George Wimpey and 
Co., Ltd. 

Plymouth.—City Council recommended to 
prepare scheme for housing development at 
Whitleigh. 

Richmond, Surrey.—Davis Estates, 346 Kil- 
burn High Road, London, N.W.6, have applied 
for planning permission for redevelopment of 
Palm Court Hotel by erection of 70 to 100 
flats and a new hotel on the site. 

Richmond, Yorks.—R.D.C. to buy five acres 
of land at Walkerville. Colburn, for the 
erection of 24 houses, 12 flats, and 16 old 
people’s one-bedroom flats. 

Rugby, War.—B.C. recommended to approve 
revised plans for 72 houses, bungalows and 
garages at Featherbed Farm estate, for T, 
Wilson and Son, Ltd., 65-67 Sheep Street, 
Northampton. 

St. Marylebone.—B.C. recommended to 
appoint Smith and Bowl, quantity surveyors, 
115 Ebury Street, London, $.W.1. to advise in 
the scrutiny of proposals which are being 
invited from contractors for development of 
the Mulready Street area by erection of about 
170 dwellings. Estimated cost £400.000. 

Scunthorpe, Lincs.—B.C. recommended to 
approve plans for 624 houses, 82 maisonnettes, 
169 flats, four bungalows and 626 garages at 
Westcliff estate. 

Stockport, Ches.—B.C. to proceed with 
scheme for the erection of 20 old people's 
dwellings at Alexandra Road, 

Stockton-on-Tees, Dur.—J. T. Bell and Co., 
Ltd., Market Street Chambers, Newcastle 
upon Tyne, propose housing developments 
on the Rosedale estate; plans submitted to 
the local authority for the erection of 15 
bungalows and 11 shops with flats above at 
Billingham Road for Kendrews, Ltd., Norton, 
Stockton. 

Sunderland, Dur.—Borough Architect has 
prepared layout plans for another 550 houses 
on the Town End Farm estate (phase 3), and 
plans for 114 houses and 41 garages on the 
Hylton Red House estate. 

Sutton and Cheam, Surrey.—B.C. are pre- 
paring working drawing and bills of quantities 
for the erection of five houses, five bungalows 
and 10 flats on land at rear of Pond Hill 
Parade and 25-43 (odd) Malden Road, and 
eight flats and eight bungalows on land at 
rear of the Rectory. i 

B.C. recommended to_ invite tenders 
shortly for 16 flats and eight flatlets on site 
of St, Nicholas Rectory, West Street; approve 
scheme for 10 houses and car parking space 
at Woodbine Lane, Worcester Park. | 

C.C. have approved outline planning per- 
mission for erection of a terrace of three 
three-bedroom houses, three garages and a 
bungalow at Cheam Park for B.C. ; 

B.C. recommended to approve erection of 
25 units in one-, two- and three-storey block, 
for M. J. Gleeson (Contractors), Ltd., Haredon 
Ho.. London Road, North Cheam. ; 

Teignmouth, Devon. — Regional Planning 
Committee have U.D.C.’s plans for 6 old 
people’s flats at Speranza Grove. 4 

Walthamstow, Essex.—B.C. recommende 
to approve scheme for the erection of 
bungalows and 62 garages on site at rear 0 
58-156 Sturge Avenue; prepare scheme for 
six flats at 4 Montalt Road. 

Wisbech, I. of E.—B.C. recommended to 
submit to Co. Planning Committee for ap- 
proval, layout for three blocks of flats an 
five houses on the southern portion of the 
George Street redevelopment area. 


MISCELLANEOUS 


Swansea.—B.C. have approved in principle 
the provision of an additional furnace at 
Morriston Crematorium. Estimated ¢0st 
£15,000. 
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PLAYING FIELDS, PARKS, ETC. 


Ashford, Kent.—U.D.C. to purchase land 
near the High Street for provision of sports 

ilities. 

a heakass, Glos.—B.C. recommended to 
approve scheme for the construction and 
jayout of the new recreation ground at 
Hesters Way, including the entrance from 
Princess Elizabeth Way and the construction 
of the Chelt Walk therefrom, and on the land 
belonging to the council at the rear of 
Brooklyn Gardens to the access road from 
Arle Road to the old electricity works. 
Estimated cost £4,491. 

Eton, Bucks.—R.D.C, recommended to ap- 
prove scheme for further repairs and improve- 
ments at Stoke Park, Estimated cost £1,275. 

Gateshead, Dur.—B.C. recommended to ap- 
prove provision of a park at Calderwood 
Dene. Estimated cost £4,675. 

Glastonbury, Som.—B.C. have peemret plan 
for the construction of a playing field at Wind- 
mill Hill. Estimated cost £1,200. 

Hertford.—B.C. recommended to prepare 
scheme for the provision of a new 6-rink 
bowling green at Hartham. 

Leyton, Essex.—B.C. recommended to ap- 
prove in principle scheme for the layout of 
land (previously occupied by temporary 
hutments) as a play area at Coronation 

Ss. 
Coterd.—City Council recommended to ap- 
prove the provision of a children’s recreation 
round with paddling pool and shelter at 
andy Lane, Blackbird Leys Estate. : 

Pontypool, Mon.—U.D.C. have approved in 

rinciple scheme for the provision of four 
football pitches, a hockey pitch, a cricket 

square, practice wickets, a pavilion and a 
car park at New Inn. Estimated cost £12,200. 

Selby, Yorks.—West Riding C.C. recom- 
mended to approve the development of land 
acquired for playing fields for the Selby 
Girls’ High School. Estimated cost £2.045. 

Stockport, Ches.—B.C. have appointed 
Arthur Farebrother and Partners, 99 Seymour 
Grove, Manchester, 16, as architects for the 
development of playing fields at St. Anne’s 
R.C. School. 

Street, Som.—U.D.C. to prepare scheme for 
the improvement of Wraxall Park during 
emowh, Dorset.—B.C. recommended to 
prepare plans for the provision of playground 
facilities at Littlemoor Estate. 

Woolwich.—B.C. recommended to develop 
vacant land at the corner of Beresford Street 
and Woolwich High Street and the existing 
greens facing Woolwich Power Station as 
amenity open spaces, Estimated cost £2,200. 


RAILWAY ENGINEERING 


Northumberland.—C.C. have approved in 
principle the reconstruction of Cramlington 
railway bridge. The work will be carried 
out in conjunction with the British Transport 
Commission. 


RIVER AND FLOOD PREVENTION 
WORKS 





Smethwick, Staffs—B.C. recommended to 
submit to Birmingham City Council for 
approval, scheme for flood alleviation works 
fom Watery Lane to Black Patch Park. 
Estimated cost £426,000. 


ROADS, BRIDGES AND SITE WORKS 


Bagshott, Surrey. — Co. Highways and 
Bridges Committee have submitted to M.T. 
for approval, scheme for widening the trunk 
road A.30 at Jenkins Hill. Estimated cost 
£35,000. 

Barnstaple, Devon.—M.T. propose scheme 
for the widening of Long Bridge over the 
River Taw. Estimated cost £207,000. _ 

Berkhamsted, Herts.—U.D.C. are consider- 
ing scheme for the construction of a footpath 
on the east side of Chesham Road. Estimated 
cost £12,000. 

Birkenhead, Ches.—B.C. are to prepare 
schemes for the improvement of Church Road, 
estimated cost £30.000; Old Chester Road, 
£30,000; Greasby Road, £12,000; Saughall 
Road, £10,000; and Upton Road, £3,000. 
Birmingham.—City Council recommended 
‘0 approve schemes for provision of an 
additional car park at Birmingham Airport. 
Estimated cost £5,100; reconstruction of King’s 
Road, Kingstanding, between Kingstanding 
Road and Queslett Road, £50,000; revised 
scheme for roadworks at junction of Lea 
Hall Road, Deepmore Road and Yardley 
Fields Road. £13,250. 

City Council recommended to approve, 
subject to M.T. approval, the following works 
during 1960-61: Provide new foundations 
Where necessary and surface with asphalt, 
teconstruct footways, Stratford Road (be- 
tween the River Cole and Hamlet Road). 
£59,000; burn and plane existing tarred 
Macadam surface, make good foundations and 
fesurface with asphalt, Staple Lodge Road 
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and Wychall Road, from Staple Lodge Road 
to Popes Lane, and Wychall Lane from Popes 
Lane to Lake House Grove £20,000; provide 
new foundation and surface with asphalt, 
reconstruct footways, Oxhill Road (between 
Windermere Road and Sandwell Road), 
£35,000; provide new foundation and surface 
with asphalt, reconstruct footways, Hamstead 
Hill (between the Mill Feeder and Friary 
Road), £38,000; remove sett paving and 
resurface with asphalt, construct footways 
where necessary, Moseley Street (between 
Moseley Road and the River Rea), £23,000. 

Bishop’s Stortford, Herts.——U.D.C. propose 
scheme for the making-up of Crown Terrace. 
Estimated cost £1,212. 

Blackburn, Lancs.—B.C. recommended to 
approve scheme, subject to M.T. approval, for 
improvement at junction of Old Bank Lane 
and Haslingden Road. Estimated cost £1,400. 

Bristol.—City Council recommended to ap- 
prove scheme for extension of the main 
instrument runway at Lulsgate Airport. 
Estimated cost £16,000. 

Bromley, Kent.—B.C. recommended to pre- 
pare working drawings and invite tenders 
for the reconstruction of the central islands 
in the High Street south of Ethelbert Road, 
estimated cost £2,598. 

Cardiff.—City Council recommended to ap- 
prove scheme for kerbing, drainage and sur- 
facing of roads at packing depot site, Pen- 
gam. Estimated cost £5,000. 

Chelmsford, Essex.—B.C. recommended to 
approve plans for the making-up of Roxwell 
Avenue and Beaches Drive (part); apply for 
sanction to borrow £27,980 for the construc- 
tion of a new road between Patching Lane 
and Melbourne Avenue. 

Cheltenham, Glos.—B.C, recommended to 
prepare plans for the reconstruction and 
widening of Cheltenham/Tewkesbury Road 
Bridge and Lansdown Road Bridge. 

Chester.— City Council recommended to 
apply for sanction to borrow £1,225 for the 
completion of roadworks at Willow Crescent. 

Deal, Kent.—B.C. recommended to prepare 
ee for the making-up of Kelvedon Road, 

almer. 

Derbyshire.—C.C. to submit to M.T. for 
approval road heating scheme for Alfreton 
Hill, on the main: Derby—Sheffield trunk road. 

Doncaster, Yorks.—B.C. recommended to 
approve schemes for treatment of the 
roundabout at junction of Carr House Road 
and Bawtry Road. Estimated cost £3,500. 

Dorking, Surrey.—Co. Highways Commitive 
have approved the first stage of scheme for 
improving the Maidstone-Guildford Road 
(A.25) between the Watermill Cafe and Old 
Reigate Road. Estimated cost £24,000. 

Ealing, Middx.—B.C. recommended to ap- 
prove scheme for improvements at junction of 
Helena Road and Montpelier Road. estimated 
cost £1,050; approve site works and provision 
of a car park, etc., at Greenford Community 
Centre. 

Ealing, Middx.—C.C. recommended to ap- 
prove the widening of Uxbridge Road, along 
the frontage of Deans Gardens. Estimated 
cost £12,350. 

Folkestone, Kent.—B.C. recommended to 
approve revised scheme for improvements to 
Tudor Road and Cobden Road. 

Fulham.—B.C. recommended to approve 
reshaping and resurfacing of Carnwath Road 





between Wandsworth Bridge Road and 
Peterborough Road, estimated cost £3,400. 
Great Yarmouth, Norfolk.—B.C. recom- 


mended to include in the 1961-62 estimates 
scheme for constructing a subway under 
Lowestoft Road. Estimated cost £20,000. 
Greenwich.—B.C. recommended to  ap- 
prove the following programme for minor 


road improvements: (1960/61) Old Dover 
Road (Roxy Cinema to St. John’s Park), 
£20,000; (1961/62) Charlton hurch Lane 


Bridge and road widening (Woolwich Road 


to Delafield Road), £88.000; (1962/63) 
Charlton Way/Maze Hill roundabout, 
£64,000, The Village, Charlton, by-pass, 
£30,000; (1965/66) Crooms Hill widening, 


£140,000. 

Guildford, Surrey.—B.C. recommended to 
submit to C.C, scheme for the construction of 
a new link road between Merrow and 
Burpham. 7 

Hampstead.—L.C.C. propose the acquisition 
of land for the widening of Finchley Road and 
the improvement of the Finchley Road-Swiss 
Cottage intersection. The scheme provides for 
an overall width in Finchley Road of 80ft., 
two 27ft, carriageways and two l0ft. footways: 

Hemel Hempstead, Herts.—Ministry have 
approved B.C.’s schemes for the improvement 
of Hillfield Road and Leverstock Green. 

Hornsey, Middx.—C.C. recommended to ap- 
prove construction of bus bay on northern 
side, west of Clarendon Road, Turnpike Lane. 
Estimated cost £2,210. 

Leeds.—City Council recommended to ap- 
prove scheme for preliminary earthworks and 
pitching in connection with provision of two 
service. roads to Middleton Park Road. 
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Estimated cost £2,850; to authorise improve- 
ment works in Spen Lane from Butcher Hill 
to Morris Lane, £75,000; to authorise 
expenditure of £18,850 for constructing and 
paving forecourts, service roads and yard 
areas to the shopping parades at Lingfield 
Drive (Moortown East estate), Queenswood 
Drive (Beckett Park estate), Kentmere 
Approach (Seacroft estate), Raynel Drive 
(Ireland Wood estate), Ganners Hill (Moorside 
estate) and Swinnow Lane (Swinnow estate), 
and £9,200 for construction of a cul-de-sac on 
the Moorside estate; to approve layout plans 
for garage sites off St. Wilfrid’s Circus, 
Gipton estate and off Kimberley Grove, 
Harehills estate and for the reconstruction and 
extension of the garage site off Beech Lane, 
Gipton estate, and that tenders be invited for 
the erection of brick garages on the sites. 

Malden and Coombe, Surrey.—Co. High- 
ways and Bridges Committee have submitted 
to M.T. for approval, scheme for a fly-over 
at junction of the Kingston by-pass (A.3) 
with Coombe Lane (A.238). Estimated cost 
£350,000. 

Mansfield, Notts—B.C. recommended to 
submit to M.T. for grant aid schemes for 
the improvement of Bath Lane and Notting- 
ham Poad. 

Morley, Yorks.—Borough Engineer recom- 
mended to prepare plans for making up 
Springfield Lane (part) and connecting road 
to Springfield Road. 

Newport, Mon.—B.C. recommended to ap- 
prove amended plans for the construction of 
the George Street Bridge, 

Oxford.—City Council recommended to ap- 
prove scheme for the reconstruction of 
Garsington Road railway bridge and improve- 
ment of Watlington Road. Estimated cost 
£23,820. 

Reading, Berks.— B.C. recommended to 
approve the inclusion in 1961-62 programme, 
schemes for construction of footpaths at West 
Side of St. Barnabas Road, and from Hay- 
wood Way to Cockney Hill. Estimated cost 
£3,000 and £1,000 respectively; approve 
scheme for the extension of hardstanding 
and erection of chain link fencing at Hill’s 
Meadow Car Park, £2,000; apply for sanc- 
tion to borrow £14,221 for improvements to 
Oxford Road between Argyle Street and 
Western Elms Avenue. 

Rochdale, Lancs.— Borough surveyor to 
peroete plans, etc., for making-up of Joy 

treet from Isabella Street to Binns Noo 
Road and re-aligning the Joy Street—Binns 
Nook Road junction. 

Rothwell, Yorks.—West Riding C.C. recom- 
mended to approve expenditure of £11,000 for 
improvements at and near the junctions of the 
Wakefield and Aberford (Class 1) and the 
Ovlton and Tingley (Class 1) County Roads 
with the Leeds and Barnsdale (Class 1) County 
Road at Oulton, in the Urban District of 
Rothwell. 

Sedbergh, Yorks.—West Riding C.C. recom- 
mended to approve expenditure of £1,275 for 
construction of two cattle grids on the 
Sedbergh and Hawes (Class 1) County Road 
at Langstone Fell. 

Southall, Middx.—C.C. recommended to ap- 
prove construction of bus bay and attendant 
works in front of proposed new Southall 
Station. The Green. Estimated cost £1,750. 

Staines, Middx.—C.C. recommended to ap- 
prove, subject to M.T. approval and grant 
aid, scheme for provision of a footbridge 
alongside Stanwell Road railway bridge. 
Estimated cost £2,200. 

Stockvort, Ches.—B.C. have approved plans 
for making-up Meadows Road (part), and the 
Diamond Road and Halesden Road group of 
streets. 

Stoke-on-Trent, yp Council recom- 
mended to prepare scheme for a bus lay-by 
at Ivy House, Bucknall; plans for making-up 
Hilary Street (part). Crystal Street, Douglas 
Street and Mawdesley Street at Cobridge, 
Cavour Street (part), at Etruria, Northam 
Road at Birches Head and William Avenue 
at Meir. 

Stratford-upon-Avon, War.— B.C. recom- 
mended to invite tenders for improvement of 
Bishopton Lane. Estimated cost £7.000. 

Tottenham, Middx.—C.C. recommended to 
approve scheme for improvement at junction 
of Downhills Way, Belmont Road and Down- 
hills Park Road. Estimated cost £14,400. 

Tunbridge Wells, Kent.—B.C. recom- 
mended to approve for inclusion in the 
1961-62 programme schemes for improvment 
to the junction of Vale Road and London 
Road (part). estimated cost £8,000, and com- 
pletion of Ely Lane Car Park (stage III and 
IV), £15,200; to proceed immediately with 
stages I and II of Ely Lane Car Park; to 
prepare schemes for the provision of a 
roundabout at the Kentish Mansions and 
improvements to the junction of High 


Street, Grove Hill and Mount Pleasant. 
Tyrone.—C.C. propose the construction of 

a bridge over the river 

Estimated cost £120,000. 


Foyle at Lifford. 
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Walthamstow, Essex.—B.C. recommended to 
prepare plans for making-up of Mount 
Pleasant Road (part). 

Willesden, Middx.—B.C. recommended to 
submit to C.C. for inclusion in 1961-62 pro- 
gramme schemes for the reconstruction of 
Willesden Lane from Dyne Road to Coverdale 
Road, construction of roundabouts at 
Palermo Road/Bathurst Gardens junciion and 
Harrow Road/Craven Park Road junciion and 
widening Dudden Hill Lane, between Prout 
Grove and Normanby Road. 

Wood Green, Middx.—B.C. recommended 
to submit to C.C. for approval, plans for the 
widening of the High Road. 

Worcester.—City Council recommended to 
approve plan for future widening of part of 
Martley Road. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Bideford, Devon.—B.C. recommended to 
approve the laying of a 15in. sewer from Lime 
Grove/Belvoir junction to Abbotsham Road. 
Estimated cost £3,000. 

Blandford, Dorset.—B.C. recommended to 
submit to Ministry for approval in principle 
scheme prepared by W. H. Radford and Son, 
consulting engineers, 57 Goldsmith Street, 
Nottingham, for extensions and improvements 
at the sewage disposal works. 

Bromley, Kent.—B.C. recommended to ap- 
prove scheme for the raising of kerbs in parts 
of Plaistow Lane, Widmore Green and 
Widmore Road and installation of catchpits 
in Sundridge Avenue, Estimated cost £2,000. 

Dewsbury, Yorks.—B.C. recommended to 
invite tenders, subject to Ministry approval, 
for works necessary at the Mitchell Laithes 
sewage works (involving the supply of 
machinery and equipment and civil engineering 
work in providing screens, channels and 
tanks). Estimated cost £11,460. 

Guildford, Surrey.—B.C. recommended to 
invite tenders for the piping in of the ditch 
adjacent to the Stoughton Recreation Ground. 

Keswick, Cumb.—U.D.C. have approved a 
scheme for reconstruction of Keswick sewage 
disposal works at a cost of £55,700. The 
approval of the Ministry is being sought. 

Kingston-upon-Thames, Surrey.—B.C. recom- 
mended to approve for inclusion in 1961-62 
programme scheme for the reconstruction of 
arches of smaller brick sewers from Hawks 
Road-Bonner Hill Road to Cambridge Road. 
Estimated cost £14,000; Kings Road-Thorpe 
Road to Lower Ham Road, £18,000; and 
Lower Ham Road-Kings Road to Down Hall 
Road, £15,000. 

Leyton, Essex.—B.C. recommended to invite 
tenders from selected contractors for the 
reconstruction of the main outfall sewers and 
new pumping station. 

Morayshire.—Scottish Department of Health 
have approved a_ sewerage scheme at 
Mosstodloch for C.C. Estimated cost £66,000. 

Newcastle upon Tyne.—Roger Thornton, 
civil engineer, Lloyds Bank Chambers, New- 
gate Street, Morveth, is to renort on the 
drainage system at General Hospital. To be 
considered by Newcastle Regional Hospital 
Board. 

Nottingham.—City Council. have approved 
amended scheme for the laying of a sewer 
across Wollaton Park to Cambridge Road. 
Estimated cost £5,000. 

Peterborough.—City Council recommended 
to prepare plans for extensions to the sewage 
disposal works. Estimated cost £380,000. 

Scunthorpe, Lincs.—B.C. recommended to 
apply for sanction to borrow £13,714 for the 
construction of Normanby Road foul water 
sewer. 

Stockport, Ches.—B.C. have approved the 
reconstruction of the Diamond Street sewer. 
Estimated cost £5,198. 

Sutton and Cheam, Surrey.—B.C. recom- 
mended to approve the installation of air 
compressing machinery to be accommodated in 
a small surface structure sited at Trafalgar 
Avenue. Estimated cost £2,250. 

Tunbridge Wells, Kent.—B.C. recommended 
to approve for inclusion in the 1961-62 pro- 
gramme, schemes for improvements to 
drainage at Ferrars Estate. Estimated cost 
£10,000, drainage at Sandown Park (stage 3), 
£20,000 and re-laying sewers at Byng Road, 
£10.550. 

Wimborne and Cranborne, Dorset.—R.D.C. 
to submit to Ministry for authority to invite 
tenders, scheme for the drainage of 126 pro- 
perties at Corfe Mullen. Esiimated cost 
£33,700. 


STREET LIGHTING 


Bexley. Kent.—B.C. to prepare scheme for 
the modernisation of street lighting in all 
streets not included in the present com- 
prehensive street lighting scheme. 

Blackburn, Lancs.—B.C. recommended to 
approve scheme for lighting new portion of 





THE CONTRACT JOURNAL 





Burnley Road and improvement of lighting 
of Burnley Road between trunk road and 
the proposed diversion. Estimated cost 
£1,749 

Nottingham.—City Council recommended to 
approve the provision of improved street 
lighting at Woodborough Road. Estimated 
cost £1,445. 

Richmond, Surrey.—C.C. recommended to 
approve scheme for the conversion of the gas 
lighting svstem on Richmond Bridge to electric 
lighting. Estimaied cost £2,400. 

Stoke-on-Trent, Staffs. — City Council 
recommended to apply for sanction to 
borrow £2,200 for improving street lighting 
in Ford Green Road, Norton, from Heath 
Road to Knypersley Road. 


CONTRACTS 


Full details of the Contracts marked * 
will be found in our Adertisement Columns. 
BUILDING AND DECORATING 
(See also Housing Schemes) 

Acton, Middx.—Erection of a new pavilion, 
including changing rooms and_ washing 
facilities at Southfield Road playing fields, 
for B.C. Documents from the Borough 
Engineer and Surveyor, Town Hall, Acton. 

Tenders by Dec. 2. 

Banbury, Oxon.—R.D.C. are desirous of 
compiling an approved list of building con- 
tractors willing to undertake new work and/or 
works of improvement to existing property, 
valued at more than £5,000. The list will be 
reviewed from time to time, and opportunity 
given for new firms to be added as the occa- 
sion arises. The Council wish by this means 
to maintain a high standard of workmanship 
and obtain firm dates for the completion gf 
contracts. Submit names as soon as possible 
to the Surveyor, Bodicote House, Bodicote, 
ar. Banbury. 

Basingstoke, Hants.—Sixteen traditional gar- 
ages and the re-erection of 16 temporary 
garages and other ancillary works in the 
vicinity of Norden Close for B.C. Documents 
from E. Almond, borough architect, Municipal 
Buildings, Basingstoke. Deposit £1 ls. Tenders 
by Dec. 

*Bath.—Second instalment of new technical 
college for City Council, Applications by 
Nov. 26. Deposit £3 3s. 

Bedfordshire. — Following for C.C.: (a) 
Bedford College of Physical Education—erec- 
tion of two gymnasia (2,800 sq. ft. each), 
together with swimming pool (size 75ft. by 
26ft. 8in., depth 3ft. to 10ft. 6in.) and an- 
(b) Dunstable—erection of aged persons’ 
cillary buildings, approximate cost £65,000; 
home. The building will consist mainly of 
two-storey work in traditional construction, 
comprising accommodation for 42 residents 
and staff, the total superficial floor area 
being approximately 12,700 sq. ft., ap- 
proximate cost £43,000. Submit names to 
the County Architect, Shire Hall, Bedford, 
by Nov, 22. Heating engineers and electrical 
contractors are also invited to submit their 
names by the same date for consideration to 
tender for the engineering and _ electrical 
sub-contracts in connection with the above. 

Belfast. Following for City Council: (a) 
Driving of trial bores at Mountcollyer 
Secondary School, Limestone Road: (b) re- 
decoration work at Park Parade Secondary 
School and caretaker’s house; (c) erection and 
completion of two identical stores at Ashfield 
Secondary School for Girls, Holywood Road; 
(d) supply, delivery and fixing of metal win- 
dows and doors for extensions and alterations 
to Blythefield Junior and Infants’ School. 
Blythe Street; (e) recovering parts. of 
aluminium roofs at (i) Ashfield Secondary 
School for Boys, Ashmount Park; (ii) Ash- 
field Secondary School for Girls, Holywood 
Road. Documents from City Architect's 
Department, 40 Academy Street, Belfast, 1. 
Tenders by Dec, 1. 

*Blackpool, Lancs.—Supply and erection of 
aluminium curtain walling at Coleridge Road 
eves, oe the Fylde Water Board. Tenders by 

ec. 

Blackpool, Lancs.— Taking out and re- 
placing existing steel windows in the sun- 
lounge with triple glazed hardwood framed 
windows at the Derby Baths for B.C. 
Documents from Arthur Hamilton. borough 
surveyor, Municipal Offices, Blackpool. 
Tenders by Dec. 7. 


Brighouse, Yorks. — Alteration of public 


conveniences, George Corner, for B.C. Docu- 
ments from H. A. Sneezum, borough engineer 
and surveyor, Commercial Street, Brighouse. 
Deposit £1. Tenders by Dec. 8. 

Carbost, Isle of Skye.—Improvements and 
additions to the Free Presbyterian Manse at 
Carbost, comprising excavator, mason and 
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oricklayer, carpenter and joiner, plumber 
plasterer, slater, painter and electrician works 
on single trades or all trades basis, Ap- 
plications to Peter Beaton, clerk to the 
Deacons’ Court, Totander, Struan, Dunvegan 
Isle of Skye, by Nov. 22, ’ 

Chichester, Sussex.— Construction of 28 
garages including access roads, hard standings 
etc., on three sites, Middleton-on-Sea, North 
Bersted and Southbourne, for RDC 
Documents from the Engineer and Surveyor 
East Pallant House, Chichester. Deposit £2 2.' 
Tenders by Nov. 30. ° 

Cumberland.—Erection of following for 
C.C.: (a) Workington—old people's home (37 
residents); (b) Workington—children’s family 
unit home. Documents for one or both of 
the contracts from H. R. Clark, acting county 
architect, 15 Portland Square, Carlisle, 
Tenders by Jan. 3. 

Desborough, Northants.—Works for pro. 
vision of amenities to 28 houses for U.D.C. 
Documents from the Surveyor, Council 
Houses, Desborough. Tenders by Dec. 1, 

Dewsbury, Yorks.—Erection of office accom. 
modation for the Mental Health Service for 
B.C. This contract comprises the erection only 
of a timber-framed building, 30ft. by 20ft. by 
llft. 6in., and providing the brick foundation 
bases, and also includes the provision of 
timber-framed partitions and ceilings, wall and 
ceiling linings, toilet accommodation, drainage, 
water services, painting, etc. Documents from 
the Borough Architect and Buildings Surveyor, 
Town Hall, Dewsbury. Tenders by Nov. 29, 

Droitwich, Worcs. — Improvements—three 
cottages, The Old Smithy, Crowle, for R.D.C. 
Documents from R. F. Fry, surveyor, Council 
Offices, 31 Ombersley Street, Droitwich. 
Deposit £1 ls. Tenders by Nov. 22 

Dundee, Angus.—Construction of dining 
hall and kitchen at St. Michaels Secondary 
School, for City Council. (1) Excavator, 
concrete and brick work; (2) steel windows; 
(3) carpenter, joiner and ironmonger work; 
(4) glazier work; (5) asbestos-cement roofing; 
(6) roughcast work; (7) plumber work; (8) 
plaster, cement and tile work; (9) thermo- 
plastic tile flooring; (10) electrical work; (11) 
steel roof trusses, etc. Contractors wishing 
to submit an all-in tender for all trades may 
do so and a separate abstract may be obtained 
on application to the City Quantity Surveyor. 
Documents from the City Quantity Surveyor, 
21 City Square, plans seen at the Office of 
the City Architect, 17 City Square. Tenders 
by Nov. 22. 

Durham, Following for C.C.: Bishop 
Auckland Technical College — assembly hall 
seating; Castletown Modern  School—a) 
conversion of caretaker’s cottage to chang- 
ing rooms and showers, (b) heating installa- 
tion; Fencehouse Modern School —con- 
version of classroom to biology laboratory, 
etc.; Seaham New Grammar _ Technical 
School—supply and erection of structural 
steelwork. Applications to the County 
Architect, South Street, Durham, by Nov. 23. 

*East Suffolk.—Alterations and extensions 
to Bawdsey V.C.P. School, for C.C. Submit 
names by Dec. 1. Tenders by Jan. 2. 

Essex.—Erection of following for C.C.: (1) 
Harlow Civil Defence Centre. In traditional 
construction, estimated cost £7,750; (2) Rom- 
ford Harold Hill Youth Employment Bureau. 
Single-storey building in load-bearing brick- 
work and flat roof, estimated cost £4,000. 
Bills of quantities are expected to be avail- 
able early January, 1961. Separate applica- 
tions to H. Conolly, County Architect, County 
Hall, Chelmsford, by Nov. 19. 

Failsworth, Lancs.—Erection of 20 garages 
in two blocks of 12 and 8 at Day Drive site. 
for U.D.C. The garages will be of brick and 
concrete block construction with up and over 
type doors, together with all site and approach 
road works. Documents from the Engineer 
and Surveyor, Town Hall. Failsworth. Deposit 
£1 ls. Tenders by Dec. 10. A 

Fifeshire.—Following for C.C.: Kirkcaldy 
North School—sanitary accommodation, all 
trades; Milton of Balgonie School—sanitary 
accommodation, separate trades; Strathmiglo 
School—sanitary accommodation, all trades: 
two police houses, Woodside Avenue, Rosyth, 
all trades; conversion to library at St. 
Andrews, separate trades; alterations at 
Ferrard Road Depot, Kirkcaldy, all trades; 
cemetery shelter, Culross, all trades. Con- 
tractors who wish to tender for any or 4 
of the works should apply in writing to the 
County Clerk. County Buildings, Cupar, DY 
Nov. 19, svecifying schedule(s) required. 

Friern Barnet, Middx.—Erection on two 
separate sites at Alexandra Road, London, 
N.10, of 23 lock-up garages of precast concrete 
construction for U.D.C. Documents from the 
Engineer and Surveyor, Town Hall, Friern 
Barnet, London, N.11. Tenders by Nov. 23. 

Hampshire. — Fareham, Uplands New 
Junior School for C.C, involving preparation 
of foundations, concrete _ raft, ee 

finishings and attendant site works associate’ 
with the erection, by the manufacturers, ° 
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a timber school in a_ proprietary system 
aiready selected by the County Council. The 
structure will have a floor area of approxi- 
mately 11,500 sq. ft. Applications to the 
County Architect, The Castle, by Nov. 24. 
Deposit £2 2s., cheques payable to the 
County Treasurer. Tender documents will 
be available about Dec. 9 and four weeks 
will be allowed for tendering. 3 

Harrogate, Yorks.—Internal plastering and 
joinery renovations to the Market Hall 
Superintendent's flat for B.C. Documents from 
the Borough Engineer, Municipal Offices, 
Harrogate. Tenders by Nov. 22. | : 

Harrogate, Yorks.—Interior painting of the 
following for B.C.: (1) Municipal offices; (2) 
Old Town Hall, Swan Road; (3) Library, Vic- 
toria Avenue. Documents from C. E. Fellows, 
borough engineer, Municipal Offices, Harro- 
gate. Tenders by Nov. 24. 

“Helston, Corn.—Following for B.C.: (a) 
Extension of T.T, market to provide addi- 
tional pens for store cattle; (b) to provide 
shelter and tiered standing to fat cattle sale 
ring. Documents from the Borough Surveyor, 
The Guildhall, Helston. Tenders by Nov. 29. 

Henley-on-Thames, Oxon.—Erection of 12 
lock-up garages and hardstanding area at 
Gainsborough Hill for B.C. Documents from 
the Borough Surveyor, 33 Market Place, 
Henley-on-Thames. Tenders by Nov. 28. 

Hereford.—Construction of a _ two-storey 
markets office building having an_approximate 
foor area of 2,200 sa. ft. for City Council. 
Documents from F, Margerison, city surveyor, 
Town Hall, Hereford. Deposit £2 2s. Tenders 
by Nov. 28. ; aS 
“Horwich, Lancs.—Adaptation of an existing 
building to a public mortuary and for the 
provision of equipment in connection there- 
with for U.D.C. Documents from Surveyor, 
Council Offices, Horwich. Tenders by Nov. 28. 

*Hove, Sussex.—Erection of 49 beach 
chalets, etc., for B.C. Applications by 10 a.m., 
Dec. 9. Deposit £3 3s. Tenders by Jan. 23. 

Hull—Bathroom additions and _ improve- 
ments to 3 Rustenburg Street; 188 New Bridge 
Road; and 22 Steynburg Street, for City 
Council. Documents from Andrew Rankine, 
city architect, Guildhall, Hull. Deposit £2 to 
the City Treasurer. Tenders by Nov. 25. 

Lanarkshire.—Painter work at Muir Street 
P. School, Motherwell, for C.C. Written ap- 
plication to D. G. Bannerman, county archi- 
tect, 34 Albert Street, Motherwell, by Nov. 19. 

Lancashire.—Builders work in connection 
with the erection of a timber Civil Defence 
Centre, Rawtenstall, for C.C. Work includes 
the provision of concrete foundations, drain- 
age, services and finishes for the demountable 
timber building to be supplied and erected 
by a nominated sub-contractor already 
selected. Applications to the County Archi- 
tect, P.O. Box No. 26, County Hall, Preston, 
by Nov. 21. 

Leyland, Lancs.—Demolition of part of shop 
premises, rebuilding gable wall and making 
good in connection with the Church Road 
improvement for U.D.C. Documenis from 
F. D. Howe, engineer and surveyor, Council 
Offices, Leyland. Deposit £2 2s., cheques 
payable to council. Tenders by Novy, 21. 

Liverpool.—Construction of new _ private 
bath section, Queen’s Drive Baths, Walton, 
for City Council, Documents from the Baths 
Manager and Engineer, 62 Fontenoy Street, 
Liverpool, 3. Tenders by Dec. 12. 

Liverpool.—Alterations, repairs and_decor- 
ations at 11 Freehold Street, for City Council. 
Documents from City Engineer and Surveyor, 
Municipal Buildings, Liverpool, 2. Tenders by 
Nov, 29. 

Lowestoft, Suffolk. — Part internal decora- 
tions at Dell Primary School, Oulton Broad, 
for B.C. Documents from the Borough 
Engineer's Office, 49 High Street, Lowestoft. 
Tenders by Nov. 25. 

Manchester.—Supply, fixing and glazing of: 
(a) Steel windows and aluminium curtain 
walling and the supply of (b) aluminium 
oors to Civic Centre Shops, Wythenshawe, 
for City Council. Documents ‘from City 
Architect. P.O. Box 488, Town Hall. Tenders 
by Nov. 30. 

*Merton and Morden, Surrey.—Erection of 
Vehicle and plant store at Peacock Farm, for 
UD.C, Tenders by Nov. 25. 

Norfolk.—Construction of fire station (floor 
area 1,700 super. ft.) at Stalham for C.C. 
Submit names to the County Architect, 27 
Thorpe Road, Norwich, bv Nov. 19. Selected 
Contractors will be supplied with a bill of 
quantities about Nov. 25. 

orth Riding.—Alterations and extensions 
at Lealholm County School, Glaisdale, near 
hitby, for C.C. Documents from the County 
Architect, County Hall. Northallerton. Plans 
seen at the school or the County Hall. Ten- 
ders by Dec. 9. 

Nottingham. — Alteration to the existing 
quechen and the formation of a_ kitchen and 
‘ning hall at Player School, Bilborough, for 
tty Council. Documents from H. McD. 
awson, acting city engineer and surveyor, 
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The Guildhall, Nottingham. 
Tenders by Dec. 7. 

Oldham, Lancs.—Proposed conversion of 
Derker Mill Nursery into clinic, Prince Charlie 
Street for B.C. Documents from Tom Hayes 
and Co., architects and surveyors, 10 Clegg 
Street, Oldham. Deposit £2 2s. Cheques, eic., 
to be crossed and made payable to the Borough 
Treasurer, Oldham Corporation. Tenders by 
Nov. 29 

Pembury, Kent.—Erection of three bus 
shelters in Pembury for Parish Council. 
Documents from R. H. Chedzey, clerk, 17 
Maidstone Road, Pembury. Tenders by 


Nov. 26. 

Petersfield, Hants.—Erection of a block 
of eight precast concrete garages, together 
with the concrete base, hardstanding and 
drive-in on the Merchistoun estate, Horn- 
dean, for R.D.C. Documents from the Engi- 
neer and Surveyor, The Old College, Peters- 
field. Deposit £2 2s. Tenders by Nov. 30. 

Pewsey, Wilts. — Modernisation of 5-16 
Seymour Gardens, Burbage, for R.D.C. Docu- 
ments from the Engineer and Surveyor, 
Council Offices, Pewsey. Tenders by Nov. 25. 

Radnorshire.—Alterations and additions to 
woodwork room and piggery, new lavatory 
accommodation with covered way, fuel storage 
buildings, concrete and tarmacadam paving at 
Clyro Court Secondary Modern School for 
C.C. Documents from the County Architect, 
Radnorshire County Council, County Hall, 
Llandrindod Wells. Deposit £2 2s., cheques 
payable to Council and crossed and Co. 
Tenders by Nov. 25. 

Ramsgate, Kent.—Supply and erection of 
80 precast concrete chalets and 40 shelters at 
Western Undercliffe, for B.C. The concrete 
units will contain approximately 15,000 cu. ft. 
of reinforced concrete to be erected in three 
storeys and be to the overall design prepared 
by the borough engineer. Only those manu- 
facturers whose resources would enable 
erection to be completed by Feb. 28, 1961 
need apply. Applications accompanied by a 
brief list of similar contracts recently com- 
pleted to K. F, Speakman, town clerk, 
Municipal Buildings, Ramsgate, by Nov. 21. 

Renfrewshire. — External redecoration of 
houses at the following schemes for C.C.: 
Kilbarchan (No. 1) 78; Kilbarchan (2) 69; 
Kilbarchan (3) 72; Kilbarchan (4) 108; Kil- 
barchan (5) 104; Howwood (1) 66; Howwood 
(2) 89; Thornliebank (1) 50; Thornliebank 
(2) 128; Kilmacolm (1) 82; Kilmacolm (2) 76; 
Kilmacolm (3) 72; Newton Mearns (1) 116; 
Newton Mearns (2) 16; Barrhead 37; 
Eaglesham 14; Elderslie 70; Lochwinnoch 64; 
Linwood 10, Contractors should make appli- 
cation to the County Engineer, 16 Back 
Sneddon’ Street, Paisley, indicating the 
schemes in which they are interested, by 


Nov 23. 
U.D.C.: 


Deposit £2. 


Rugeley, Staffs.—Following for 
Erection of a 294ft. length of brick retaining 
wall, part along St. Michael’s Drive and pari 
fronting on to Brereton Road, Brereton. 
Separate tenders are also required for the 
construction of a 6ft. wide footpath, approxi- 
mately 203ft. long, adjoining the carriageway 
of St. Michael’s Drive. Documents from the 
Engineer and Surveyor’s Office, 25 Anson 
Street, Rugeley. Deposit £2 2s. Tenders by 
Nov. 30. 

Rugeley, Staffs.—Construction of new public 
conveniences in Sandy Lane, for U.D.C. Sub- 
mit names to the architects, Wood Goldsiraw 
and Yorath, 36 Cheapside, Hanley, Stoke-on- 
Trent. Plans seen at the Architect’s Office or 
at the Surveyor’s Office, Rugeley, during 
normal office hours. 

Rushden, Northants.—Demolition work and 
the erection of store, 80ft. by 25ft., at Rushden 
Hall for U.D.C. Documents from the Engineer 
and Surveyor, Council Offices, Rushden. 
Tenders by Dec. 1. 

Scotland.—Demolition and building works 
for the reroofing and reconstruction of a 
meter testing building at Carpenter Street, 
Perth, for the North of Scotland Hydro- 
Electric Board. Documents from the Area 
Engineer, Blackfriars, Perth. 

Seer Green, Bucks.—-External redecoration 
of the sports pavilion for the Parish Council. 
Documents from J. A. Gibson, clerk, Seer 


Green Parish Council, 18 MHedleys Road, 
Flackwell Heath, High Wycombe. Tenders 
by Nov. 28. 


Silsden, Yorks.—Structural alterations to the 
pavilion in Silsden playing fields for U.D.C. 
Documents from the’ Engineer, Council 


Offices, Silsden, Via Keighley. Tenders by 
Nov. 30. 

*Southampton. — (a) Metal windows and 
patent glazing, and (b) tubular structural 


steel frame at college of technology for B.C. 
Written application by Nov. 24. Tenders by 
Dec. 19. 

Stockport, Ches.—Erection of St. Anne’s 
R.C. Secondary School, Glenfield Road, for 
the Salford Roman Catholic Diocesan Trustees. 
The school is a four-form entry phase of a 
three-form entry mixed secondary modern 


933 


school and has a floor area of approximately 
26,000 sq. ft. It is anticipated that tender 
documents will be available in early December, 
1960. Submit names to Arthur Farebrother 
and Partners, architects, 99 Seymour Grove, 
Manchester, 16, by noon Nov. 21. 

Thetford, Norfolk.—Builders’ work in the 
extension of a factory on the London Rcoad 
industrial estate for B.C. Documents from 
Cc Lister, architect, Garsett House, St. 
Andrew’s Hall Plain, Norwich. Tenders by 
Nov. 26. 

West Bridgford, Notts.—Construction of a 
public convenience at the junction of A.52, 
Radcliffe Road, and Trent Boulevard, for 
U.D.C, Work involves the construction of a 
brick and tile structure, 21ft. x 16ft., com- 
prising five w.cs. and urinal. The site will be 
available for the commencement of the 
building on Jan. 23, 1961. Documents from 
the Engineer and Surveyor, The Hall, West 
Bridgford. Deposit £2. Tenders by Jan. 11. 

West Riding. — Adaptations to form toilet 
accommodation at Spenborough Millbridge 
Upper School for C.C. Documents from the 
Divisional Architect, Flint Street, Huddersfield. 
Tenders by Dec. 12. 

West Riding.—General builders’ work in 
connection with the provision of office 
accommodation for Medical Officer and 
Youth Employment Service, Baghill House, 
Walker Gate, Pontefract, for C.C. Documents 
from the Divisional Architect, Bishopgarth, 


Westfield Road, Wakefield, Tenders by 
Dec. 19. 
Whitby, Yorks, — Conversion of siesta 


stoves into open fireplaces in 43 prefabricated 
bungalows (Contract 232), for U.D.C. Appli- 
cations to the Engineer and Surveyor, Council 
Offices, St. Hilda’s Terrace, Whitby. 
Whitchurch, Salop.—Alteration of public 
abattoir to provide a new slaughter hall in- 
cluding the installation of electrical wiring 
and overhead track together with other 
ancillary works for U.D.C. Documents from 
the Engineer _and Surveyor, Pauls Moss, 
Dodington, Whitchurch. Deposit £2 2s., cheque 
payable to council. Tenders by Dec. 2. 
*Widnes, Lancs.—Erection of 4 classrooms 
at Oakfield County Primary School, for B.C. 
Deposit £2 2s. Tenders by Dec. 5. 
_ Wimbledon, Surrey.—Reconstruction, altera- 
tion_and additions to the Civil Defence Centre 
7 Ossee’s Roed for B.C. Documents from 
e oroug ngineer and Surveyor, To 
Hall, Wimbledon, S.W.19. ’ 9 
Worksop, Notts.—Removal of a fire escape 
and the construction of a reinforced concrete 
balcony on the western wall of the Town Hall 
for B.C. Documents from Borough Engineer, 
Park House, Worksop. Tenders by Nov. 22. 


CLOTHING AND TEXTILES 


Birkenhead, Ches.—Supplies for the 12 
months ending March 31, 1962 for B.C: 
Uniform clothing; fire extinguishers: refills 
and hose reels. Documents from the Chief Fire 
Officer, Fire Brigade Headquarters, Whetstone 
aoe. meee. — by Nov. 28. 

olton, Lancs.—Supply police clothi 
B.C. Tenders by Dec 10. 4 re 

Bury, Lancs.—Supply of overall clothing for 
employees of cleansing department for B.C. 
Documents from Director of Public Cleansing, 
Town Hall. Bury. Tenders by Nov. 26. 

Great Yarmouth, Norfolk. — Supply of 
uniform clothing for 1961 for B.C. Documents 
from the General Manager and Engineer, 
Transport Offices, Caister Road, Great Yar- 
mouth. Tenders by Nov. 30. 

Scarborough, Yorks.—Supply of uniforms 
for certain officials and other employees in 
the service of the corporation, for B.C. Docu- 
ments from the Town Clerk’s Office, Town 
Hall, Scarborough. Tenders by Nov. 24. 

Southend-on-Sea, Essex.—Supply of the 
following for B.C.: 470 suits of navy blue 
drill overalls, X3111 or similar quality, 
comprising S.B. jacket and B.B. trousers. 
with detachable buttons and with “S.S.C.” 
embroidered in lin. red lettering on each 
side of jacket collar and at top of bib. Com- 
plete list of sizes will be supplied to the suc- 
cessful _ tenderer. Documents from the 
Director of Public Cleansing, 95 London 
Road, Southend-on-Sea. Tenders by Dec. 5. 

Sunderland, Dur.—Supply of transport uni- 
form clothing for 1961 for B.C. Documents 
from the Central Purchasing Department, 
Hylton Road, Sunderland. Tenders by Nov. 23. 


DEMOLITION 


*Dorking, Surrey.—-Demolition of properties 
at Church Gardens. Barley Mow Gardens and 
Orchard Road, for U.D.C. Tenders by Dec. 7. 

Newport, Mon.—Demolition of buildings in 
Granville Street, comprising 90,000 cu. ft., 
and the construction of a lorry park, area 
3,600 sq. yd. approximately, on the prepared 
site for B.C. Documents from Borough 
Engineer, Civic Centre, Newport, on the 
production of the Borough Treasurer's receipt 
for £2 2s. Tenders by Nov, 30. 
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Saltash, Corn.—Demolition of 47 and 48 
Fore Street (Contract 2), for B.C. Documents 
from A. de Barr, borough engineer, Church 
House, Saltash, Deposit £2 2s. crossed cheque, 
Tenders by Dec. 1. re 

Sunderland, Dur.—Demolition of 207 pro- 
perties in the Parade area for B.C. Docu- 
ments from the Borough Engineer, 27 Fawcett 
Street, Sunderland. Deposit £1 1s., cheques 
payable to Sunderland Corporation. Tenders 
by Nov. 26. a 

*Thurrock, Essex.—Demolition work at St. 
Chad’s Road and Christchurch Road, Tilbury, 
for U.D.C. Tenders by Nov, 22. 

West Riding. — Demolition of the stone- 
built properties, 77-81 Bondgate, Otley, and 
protective works to the adjoining property for 
C.C. Documents from the Assistant County 
Surveyor, “Croft House,” Carleton Road, 
Skipton. Deposit £1 cheques, etc., crossed and 
made payable to the West Riding Treasurer. 
Tenders by Nov. 23 


ELECTRICAL 


Croydon, Surrey.—Re-wiring the electrical 
installation at the Oval School, Oval Road, for 
B.C. Documents from Borough Engineer, 
Town Hall, Croydon. Tenders by Nov. 30. 

Manchester. — Electrical installations as 
follows: Contract 330/331 31 houses and 
four shops, Partington, for City Council. 
Documents from Director of Housing, Town 
Hall, Manchester, 2. Tenders by Nov. 24. 

Middlesex. — Electrical installation work at 
Deephams Sewage Works, Edmonton, N.9 
(contract sub.39) for C.C. The installation 
comprises the cabling for distribution from a 
power house to the various units on the 
sewage works. It includes internal wiring, 
lighting and heating of the power house and 
other buildings. The contract also covers for 
the supply of miscellaneous items of electrical 
plant, and for an automatic telephone 
exchange. The electricity supply will be 
460v/230v dc. and 415v/240v ac., and 
tenderers are required to be experienced in 
handling d.c. equipment. Documents from 
J. D. and D. M. Watson, consulting engineers, 
67 Tufton Street, S.W.1. Deposit £10 10s., 
cheques pveee to J. D. and D. M. Watson. 
Tenders by Nov. 24. 


FENCING 


Lancashire.—Following for C.C.: Supply and 
erection of 594 yd. run of wrought iron rail- 
ings at Nelson Secondary Technical School; 
supply, erection and painting of approximately 
1,071 yd. run of wrought iron railings, and 
cleaning off and repainting of approximately 
123 yd. run of existing railings at Leigh Man- 
chester Road County Secondary School. Ap- 
plications to the County Architect. P.O. Box 
No. 26, County Hall, Preston, by Nov. 21. 

Liverpool.—Supply and fixing iron railing 
at Grant Avenue, Day Nursery, for City 
Council. Documents from City Engineer and 
Surveyor, Municipal Buildings, Liverpool, 2. 
Tenders by Dec. 5. 


GAS AND WATER SUPPLY 


Ballymoney, Antrim.— Pressure grouting 
sub-contract for the Altnahinch Dam for 
R.D.C. The grouting apron may be up to 
4,000ft. long and varying in depth: from 20ft. 
to 180ft. Documents from’ Waterhouse and 
Rounthwaite, consulting engineers, 165 West 
morland Road, Newcastle upon Tyne, 4. 
Deposit £5 cheque. Tenders by Nov. 28. 

*Belford, Northumb.—Construction of a 
120,000-gallon reservoir at Glororum, near 
Bamburgh, laying two miles of spun-iron 
main, and tidal repair work to the surrounds 
of two sea outfalls at Seahouses for R.D.C. 
Deposit £5 5s. Tenders by Dec. 10. 

*Cardiff.—Construction of Llandegfedd im- 
pounding reservoir, for City Council. Tenders 
by Dec. 2 (extension of date). 

Cheadle, Staffs. — Laying of approximately 
400 lin. yd. of 3in. diameter cast-iron water 
main with Tyton joints, together with ancillary 
works, at Moss Lane (contract 319) for R.D.C. 
Documents from Engineer and Surveyor, 
Council Offices, Leek Road, Cheadle. Deposit 
£2. Tenders by Nov. 28. 

*Church Stretton, Salop.— Laying water 
mains, contract I, for U.D.C. Deposit £5 5s. 
Tenders by Dec. 19. 

*Cirencester, Glos.—Laying water mains, 
etc., eastern area, regional water supply 
scheme, for R.D.C. Deposit £5 5s. Tenders 
by Dec. 16. 

*Cornwall.—Construction of Ludgvan and 
Trevelyan service reservoirs, Drift water 
scheme. contract 8. for the West Cornwall 
Water Board. Denosit £2 2s. each reservoir. 
Tenders by Dec. 19. 


*Cornwall. — Pivelaying. Maldron water 
scheme, contract 13. for the West Cornwall 
eet Board. Deposit £5. Tenders by 

ec. 


*Huddersfield, Yorks.—Supply of pipes and 
castings for B.C. Tenders bv Dec. 5. 

_ Kerry, Eire.—Supply, erection and installa- 
tions of pumping plant for the new water 
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supply scheme at Moyvane for C.C. The 
contract provides for the supply and delivery 
and/or erection and installation of two 
electrically driven high-lift centrifugal pump- 
ing sets, each capable of raising 22 gallons per 
minute against a static head of approx:mately 
197ft., through 10,565 lin. ft. of 4in. diameter 
rising main, together with one electrically 
driven chlorinator, automatic control gear, 
pipework, valves, fittings, gauges and all acces- 
sories. Documents from Ed. Ralph Ryan, 
consulting engineer, 1 Montpellier Terrace, 
Galway. Deposit £10 10s. Tenders by Dec. 5. 

Limavady, Londonderry. — Supply and 
delivery of pipes, specials and valves for the 
Dernaflaw water extension scheme, for R.D.C. 
Documents from Richard J. Carr, clerk of 
Council, Council Offices, Limavady. Tenders 
by Nov. 21. 

*Staffordshire.—Supply of steel pipes (con- 
tract 44). sluice valves and air valves (contract 
46), for Staffs. Potteries Water Board. Tenders 
by Dec. 5. 

*Tyldesley, Lancs.—Provision and _ installa- 
tion of a filtration chlorination and water 
heating plant at Union Street Baths for U.D.C. 
Tenders by Dec. 10. 

Waterford, rn are f.o.r. Kill, Co. 
Waterford, and erection of pumps and motors 
for the Kill and Bonmahon water suppl 
scheme, for C.C. The plant shall consist of: 
Two electric pumping sets each consisting 
of a centrifugal pump and electric motor. 
Each set shall be capable of delivering 20 gal- 
lons of filtered water per minute. 380 volt, 
50 cycle, 3 phase, A.C. electric power will be 
available at the site. Documents from H. N. 
Walsh and Partners, consulting engineers, 47 
Sunday's Well, Cork. Deposit £2 2s. Tenders 
by Dec. 14. 

*Welton, Lincs.— Laying water mains at 
Cherry Willingham and Reepham, contract 2 
for R.D.C. Deposit £3 3s. Tenders by Dec. 1. 

Witney, Oxon.—Laying of 3,933 lin, yd. of 
3in. asbestos-cement water mains, complete 
with sluice valves, hydrants and air valve at 
Yelford, for R.D.C. Documents from the 
Engineer and Surveyor, 36 Market Square, 
Witney. Deposit £2 2s. Tenders by Nov. 30. 

Yeovil, Som.— Re-laying of approximately 
1,050yd. of 3in. asbestos-cement water main 
and ancillary works at Hardington Marsh, 
near Yeovil for R.D.C. Documents from 
M. Daggett, engineer, 26 Kingston, Yeovil. 
Deposit £2 2s., cheques payable to Council. 
Tenders by Dec. 7. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


*Scotland.—Supply and installation of pump- 
ing equipment at a P.O.L. storage depot to be 
built at Campbeltown for N.A.T.O. Applica- 
tions by Nov. 28. Tenders by Feb. 28. 

_*Scotland.—Supply and installation of jetty 
oil flow-boom equipment at_a P.O.L. storage 
depot to be built at Campbeltown for 
N.A.T.O. Applications by Nov, 28. Tenders 
by Feb. 28. 

*Skegness, Lincs.—Sea defence works at 
Winthorpe Avenue for the Lincolnshire River 
Board. Deposit £5 5s. Tenders by Dec. 19. 


HEATING AND VENTILATING 


Armagh.—L.p.h.w. heating, hot, cold and 
mains water and petrol pump installations at 
R.U.C, county headquarters, Palace Row, for 
Ministry of Finance. Documents from Room 


103, Law Courts Building, Belfast, 1. Tenders 
by Nov. 28. 
Durham. — (a) Heating and hot water 


installations; (b) electrical installations at 
High Coniscliffe New County Junior and 
Infant School for C.C. Applications to the 
County Architect, South Street, Durham, by 
Nov. 23. 

Staines, Middx. — Installation of approved 
fire appliances and hot water systems to 63 
houses at Stanwell for U.D.C. Documents 
from the Engineer and Surveyor, Shortwood 
House, 240 London Road, Staines. Deposit 
£2 2s. Tenders by Nov. 25. 

West Riding. — Installation of new heating 
boiler at Lydgate C.E. School for C.C. Docu- 
ments from A. Beardsell, 35 Kirkgate, 
Huddersfield. Tenders by Nov. 19. 


HOUSING SCHEMES 


Barnsley, Yorks.— Following one-bedroom 
bungalows at St. Helen’s housing estate 
(contract S.H.5) for B.C.: One block of seven: 
three blocks of six; one block of three. Docu- 
ments from the Borough Engineer, Town Hall, 
Barnsley. Deposit £2 2s. Tenders by Nov. 30. 

Basingstoke, Hants.—Three two-bedroom 
bungalows in a terrace, and 25 garages at 
St. Michael’s Road, South Ham, for C.C 
Documents. from Eric Almond, borough 
architect, Municipal Buildings, Basingstoke. 
Denosit £2 2s. Tenders by Dec. 6. 

Belfast.—Thirty-six flats at Fortwilliam 
Parade for City Council. Documents from 
the Housing Architect’s Department, 97 
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Townsend Street, Belfast, 13. Deposit £5, 
Cheques payable to Belfast Corporation, Ten. 
ders by Nov. 29. ; 

Birkenhead, Ches.— Following for BC. 
(a) Thingwall Hall (Contract 1), 84 flats; (b) 
Robert Street area, 12 garages, 11 houses, 
10 shops with maisonnettes over, Documents 
from the Borough Architect, 3 Conway Street, 
Birkenhead. Deposit £2 2s. Tenders by Noy, 28) 

*Caistor, Lincs.—Six houses at Nettleton, 
for R.D.C. Deposit £3 3s. Tenders by 
Dec. 9. 

Cardiff.—Seventeen three-bedroom _ houses 
at Parracombe Crescent, Llanrumney, for City 
Council. Documents from City Architect's 
Department, Municipal Offices, Greyfriars 
Road, Cardiff. Deposit £2 2s. Cheques pay. 
able to the Cardiff Corporation and crossed 
“Not negotiable and Co.” Tenders by Dec, 7, 

Castle Donington, Leics. — Three pairs of 
three-bedroom-type houses in Tylers Road, 
Belton, for R.D.C. Documents from McCar 
Collings and Co., architects, 187 Forest Road, 
Coalville. Deposit £2 2s., cheque payable to 
Council. Tenders by Dec. 19. 

Chesterfield, _Derbys.— Forty-four  tradi- 
tional-type brick-built dwellings on the Boy- 
thorpe estate for B.C. Documents from 
the Borough Engineer and Surveyor, Town 
Hall, Chesterfield. Deposit £2 2s. Tenders 
by Dec. 5. ‘ 

Daventry, Northants. — Following for 
R.D.C.: 10 bungalows at Welton, two bunga- 
lows at Crick. Documents from H. Bonsor, 
engineer and surveyor, Council Offices, 
Church Walk, Daventry. Deposit £3 3s, 
Tenders by Nov, 28. : E 

East Suffolk.—One pair of police houses 
with outbuildings at Bungay, for the Standin 
Joint Committee. Submit names to E. J, 
Cundliffe, County Architect, County Hall, 
Ipswich, by Nov. 21. Builders selected will 
be furnished with specifications and drawings 
on or about Nov. 25. Builders not selected 
will be notified at the same time. Tenders 

. 206 
a ee Cambs.—Erection of seven bungalows 
and the demolition of 49 Silver a 


U.D.C. Documents from John G. 
 iston, engineer and surveyor, Urban 
Council Offices, Lynn Road, Ely. Deposit 


£3 3s. (cheques payable to Council). Tenders 
by Dec. 3. ; ; 
*Failsworth, Lancs.— Fifty dwellings at 
Brinley Avenue, phase II, for U.D.C. Deposit 
£5 5s. Tenders by Dec. 10. d 
Fermanagh.—One forester’s cottage, garage 
and office at Ely Lodge Forestry Centre, for 
Ministry of Finance. Documents i. 
103, Law Courts Building, Belfast, 1. Deposi 
£2. Plans also seen at Ministry of Labour 
and National Insurance, Local Office, an 
Square, Enniskillen. Tenders by Nov. | 
Great Yarmouth, Norfolk. — Followin at 
Magdalen College Estate, Gorleston, for a 
(a) 16 type 4H/5 houses, Stuart Close (eet 
shops); (b) four type 4H/5 houses, and type 
4F/9 and 10 flats, Wadham Road. poe 
from the Borough Engineer’s Office, ‘own 
Hall, Great Yarmouth. Tenders “ - 
mitted for one or both groups of dwellings. 
Deposit £2 2s. Tenders by Dec. 9. — 
Hull.—84 dwellings and 27 garages, Boo . 
ferry Estate, for City Council. ome 
from A. Rankine, city architect, Gui = 
Hull. Deposit £2 to City Treasurer. Tende 
J 5 ae : 
aise — Sixty dwellings at . teed 
Grove, and Bramhall (Contract 250 Sh 
City Council. Documents from the Direc es 
Housing, Town Hall, Manchester, 2. Ten 
_—_ Ches.—Following Homeville tradi- 
tional houses and flats for U.D.C.: (1) 2 
at Ernocroft Road, Marple Bridge. ne 
1 pair of 3-bedroom houses at a =a 
Road, Marple Bridge. Documents % ‘st 
Surveyor, Canete —. Marple. ep’ 

; enders by Dec, 7. _ : 
Sat pairs of OP7 type and : pail 
of OP7A type bungalows together Ploeets 
necessary siteworks complete at St. crete 
for R.D.C. Documents from the are “a 
J. Owen Parry and Lewis. Arcade C _ 
Ammanford. or J. A. Campodonic (Cc oe: 
the Council), Tudor House, Pem 
Tenders by Nov. 24. 


Deposit £3 3s. . wie 
hore, Wilts——Four dwellings a 
atta dwellings at Fladbury for RD: 


i k of the 
ications to W. G. Trapp. cler t 
Arnel Council Offices. Pershore, by Boe, 
Deposit £2 2s. Drawings can be Been perton 
plication to the architects, Messrs. Evechat 
and Bateman, 21 Vine Street, 
Deposit £2 2s. Tenders by Dec. lé. Coun 
Portsmouth. — Following for City, 17 fats 
(a) Two flats—Chichester Road: (), at 
and hovses—Wvmering Lane: (c) iis, Road, 
Lake Road; (d)_ eight houses—Ma ins shitect 
Contractors should apply to the City ating 0 
1 Western Parade, Portsmouth. — 
which contract(s) they are interes * 
Nov. 21. Deposit £1 each contract. 
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condition of tendering that the contractor 
shall, at the date of his tender, have in his 
employment not less than one indentured 
apprentice to every eight craftsmen who were 
employed by him on the previous January 1. 
Rugby, War.—Two-storey block of four 
fats at Norman Road, Newbold Glebe 
estate for B.C. Documents from the Borough 
Surveyor, Burford House, Rugby. Deposit 
{2 2s. _ Tenders by Nov. 22. 
*§t. Helens, Lancs.—Seventy-five dwellings, 
Greenbank No. 2 redevelopment site, contract 
2160, for B.C. Deposit £2 2s. Tenders by 


ec. 16. 

*$t, Helens, Lancs.—One hundred and five 
dwellings, Burrows Lane site, contract 2161, 
for B.C. Deposit £2 2s. Tenders by Dec. 16. 
Salisbury and Wilton, Wilts.—Two bun- 
glows, together with site works, including 
drains, water mains, paths and fencing at 
Compton Chamberlayne, for R.D.C. Docu- 
ments from C. S. Brown, clerk of the Coun- 
cil, Council Offices, 26 Endless Street, Salis- 
bury. Deposit £2 2s. Plans seen at the 


ofices of Bothams and Brown, architects, 32 
Chipper 
Dec. 8 


Lane, Salisbury. Tenders’ by 
Settle, Yorks. — Two pairs of three B.R. 
houses and two garages at Clapham for 
RD.C. Documents from the Engineer and 
Surveyor, Town Hall, Settle. Deposit £2 2s. 
Plans seen either at the office of the Covn- 
ci’s Engineer and Surveyor or at the office 
of J. Norman Spencer, architect, Dean 
House, Piccadilly, Bradford. Tenders by 


Dec. 2. 

Shipley, Yorks.—Construction in brick with 
precast concrete upper floors and timber and 
tiled roofs of five blocks of three-storey flats 
comprising 42 one-bedroom and 21 two-bed- 
room flats, — bungalows and 21 garages 
at Rochester Street, together with attendant 
site works and drainage for U.D.C. Docu- 
ments from the Surveyor, Town Hall, Shipley. 
Deposit £5 5s. Tenders by Dec. 9. 

Sodbury, Glos.—Twelve houses at Windsor 
Drive, Yate, together with drainage, paths, 
fences and ancillary works (Contract 264), 
for R.D.C. Documents from the Engineer and 
Surveyor, Council Offices. Chipping Sodbury, 
Bristol. Tenders by Dec. 5. 

South Cambridgeshire.— Following _ for 
RD.C.: (a) Two houses and two bungalows, 
Barrington: (b) eight houses and four bun- 
galows. Fowlmere. Applications to the 
Council’s Architect and Surveyor, Covnty 
Hall. Hobson Street, Cambridge. Deposit 
£2 2s. each scheme (cheques payable to the 
Corncil). Tenders by Nov. 22. 

Sutton-in-Ashfield, Notts. — Following for 
UD.C.: (a) Carsic Lane housing scheme No. 20 
—six pairs of two-bedroom bungalows and 16 
three blocks of one-bedroom bungalows (60 
bingalows in all) on the Carsic Lane estate; 
(b) central redevelopment area. section 2—two 
blocks. each of three-storey construction. and 
each containing 18 flats (36 flats in all); at_the 
junction of Wood’s Hill/Brook Street. Con- 
tractors may tender for both contracts or any 
particular contract. Applications to Warner 
and Dean. architects and survevors. Mansfield 
Road. Sutton-in-Ashfield, by mid-day, Nov. 23. 
Deposit £2 2s. crossed cheque, payable to 
Conncil. Tenders by Dec. 14. 

Trowbridee, Wilts.—Following for U.D.C.: 
(\) Twenty-five garages and forecort, Grove 
Site; (2) six bungalows and site works, 
Islington; (3) two houses and nine garages. 
Lambrok Road. Applications to the Clerk of 
the Council, Town Hall, Trowbridge, by 
Nov. 21. Deposit £2 2s. 


MATERIALS AND SUPPLIES 


Antrim —Sunnlv of bitumen, tar and other 
toad surface Aressing materials for year com- 
mencing Arril 1, 1961. for CC. Docr™ents 
fom the Covntv Survevor, Cornty Court- 
Wse., Crumlin Road, Belfast. Tenders by 
_Belfast.—Sunplving the following dvring 
he year 1961 for Belfast City and District 
ater Commissioners: Iron pipe castings: 
hardware: paints. etc.; rope yarn, etc.; cast- 
ton, surface boxes; brushes; timber; gun- 
meal conplings. stoncocks. etc.: indiarvhber 
hose, boots. etc.: hats and caps: uniform 
tlthing; protective clothing. Docments 
fom the Secretarv. Water Office, Belfast. 
Tenders by Nov, 25. 

‘Blacknool, Lancs.—Supply of materials for 
Fylde Water Board. Tenders bv Dec. 9 
Breeonshire—Suvvlv of frrniture items 
Primary and secondarv schools throvghovt 
county for C.C. The items required 
imide tahles and chairs for ivniors and 
infants, tables and chairs for teachers, steel 
jnvoards. blackboards and easels, step 
naers. clocks. mats. rest heds. curtains, 
Renents from the County Architect, Rhyd 
Sa Brecon. Tenders hy Dec. 16 

dh “vonsh're.—Supplv of roadmen’s tools 
caring 1961 for CC. Documents from 
id S»nnlies Officer, Pinhoe Road Trading 
late, Whipton, Exeter. 
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Esher, Surrey.—Supply of materials for C.C. 
(refer to our issue of Nov. 10, page 747). 

*Finsbury.—Supply of materials for B.C. 
Tenders by Jan. 2. 

Kent.—Supply of materials for C.C. (refer 
to our issue of Nov. 10, page 748). 

Larne, Antrim.—Supply of: (1) Grates for 
100 dwellings; (2) sanitary fittings for 100 
dwellings for B.C. Documents from T. J. M. 
Davison, housing consultant, 47 Station Road, 
Larne. Tenders by Nov, 24. 

Malden and Coombe, Surrey.—Supply of 
materials for B.C. (refer to our issue of Nov. 
10, page 746). 

*Norfolk.— Supply of materials for C.C. 
Tenders by Dec. 7. 

Southport, ae Se of materials for 
B.C. (refer to our issue of Nov. 10, page 748). 

Tyrone.—Supply for the year 1961 of general 
stores, including tools, oils and concrete pro- 
ducts, etc. for C.C. Documents from, and 
samples inspected at, ~— Depot, Dun- 
gannon. Tenders by Dec. 1. 

*Wandsworth.— Supply of materials for 
B.C. Tenders by Dec. 16. 


MISCELLANEOUS 


_ *Birmingham.—Erection of separation in- 
cineration plant at Castle Bromwich, for City 
Council. Tenders by Jan. 23. 


PLANT AND MECHANICAL TRANSPORT 


Bideford, Devon. — Supply of following for 
B.C.: (1) Ferguson trailer; (2) three “ flyde- 
built” tractor cabs; (3) 5-cwt. motor van. A 
3-ton Thornycroft tipping lorry is offered in 
part exchange. Documents from the Borough 
Surveyor, Municipal Buildings, Bideford. 
Tenders by Nov. 25. 

*B:rmingham.—Supply of 
magnetic tin separators for 
Tenders by Dec. 1 

*Birmingham.—Supply of one_ horizontal 
milling machine for City Council. Tenders 
by Dec. 1. f 

Cannock, Staffs—Supply of a new refuse 
collection vehicle of the rear loader type of 
16 to 18 cu. yd. capacity for U.D.C. Particu- 
lars from. the leansing and Transport 
Superintendent, Church Street, Cannock. 

*Castleford, a oe of J.C.B. 4 
hydraulic excavator, for B.C. Deposit £2 2s. 
Tenders by Dec. 5. ; 

Dublin, Eire——Supply f.o.q. Dublin, of six 
complete dragline excavators for Office of 
Public Works. Documents from Office of 
Public Works, 51 St. Stephen’s Green, Dublin. 
Tenders by Nov. 22. 

Easington, Dur.—Supply of one Austin 
30cwt. van-type LD2, in primer, petrol engine, 
and with passenger seat for R.D.C. The 
Council offer in part-exchange a 1949 Austin 
25cwt. three-way van, which may be inspected 
by arrangement with the Council’s Engineer 
and Surveyor. Tenders for the supply of this 
vehicle, quoting the allowance to be made for 
the part-exchange offer, in a plain sealed 
envelope endorsed “Van,” to T. Agar, clerk of 
the Council, Council Offices, Easington, by 
Nov. 28 

Grantham, Lincs.— Supply of a mobile 
loading shovel, suitable for use on a refuse 
disposal tip dealing with 25 to 30 tons of 
refuse daily for B.C. Details from Chief 
Public Health Inspector, 16 St. Peter’s Hill, 
Grantham. Tenders by Dec. 5. 

Manchester.—Supply of one David Brown 
agricultural tractor, model 900, at Langho 
Colony, near Blackburn, for City Council. 
nga from the Secretary /Steward at the 

olony. 

*Stroud, Glos.— Supply of tractor-drawn 


gully emptier for U.D.C. Tenders by Dec. 7. 


PLAYING FIELDS, PARKS, ETC. 


*Middleton, Lancs. — Construction of 
Worcester Road children’s playpark for B.C. 
Deposit £2 2s. Tenders by Dec. 10. 

Somerset.—Preparation of playing fields 
at the following new schools shortly to be 
erected for C.C.: Weston-super-Mare Bourn- 
ville County Secondary School; Wells Blue 
Grammar School; Cheddar Secondary 
Modern School; Shepton Mallet Secondary 
Modern School; Midsomer Norton Secon- 
dary Modern School; Taunton Musgrove 
Secondary Modern School. Contractors wish- 
ing to tender for any or all of these projects 
should apply to W. J. Deacon, chief edica- 
tion office, The County Education Office, 
Trull Road, Taunton, by Nov. 30. Soecifica- 
tions and invitations to tender will be sent 
to selected contractors from time to time as 
they become available. 


RIVER AND FLOOD PREVENTION 
WORKS 


two overband 
City Council. 


*Eton, Bucks.— Clearing of Horton and 
Wraysburvy public watercourses, for R.D.C. 
Deposit £1 ls. Tenders by Dec. 12. 

Surrey.— Improvement of River Wandle 
(approx. 4-mile) within Mitcham Borough and 
Merton and Morden U.D., for C.C. Work 


935 


comprises reconstruction of bridges, construc- 
tion of reinforced concrete channels and re- 
taining walls, widening and deepening existing 
river channel, etc. Documents from County 
Engineer, County Hall, Kingston-upon- 
Thames. Tenders by Dec. 5. 


ROADS, BRIDGES AND SITE WORKS 


*Abingdon, Berks.—Making-up of North 
Avenue and West Avenue for B.C. Tenders 
by Dec. 2. 

*Basildon, Essex.—Construction of road 6, 
phase 2, contract E.136, for the Development 
ne. Deposit £5 5s. Tenders by 

eS 

Bridgend, Glam.—Section 1 of Heronstone 
Lane improvement for U.D.C. Documents 
from D. J. Amos, engineer and surveyor, 
Council Offices, Glan-Ogwr, Bridgend. Deposit 
£2 2s. Tenders by Dec. 3.° 

*Buckley, Flints.— Private street works, 
Tabernacle Street and Bistre Avenue, for 
U.D.C. Deposit £2 2s. Tenders by Dec. 6. 

Cambridge.— Construction of roads and 
sewers at Arbury Road housing estate, North 
site, contract Q.6, for City Council, com- 
prising: 20,400 sq. yd. of hot rolled gravel 
asphalt carriageway; 3,400 lin. yd. of kerb; 
2,550 lin. yd. of soil and surface water sewer, 
9in.-30in. diameter, and other ancillary works. 
Documents from City Engineer and Surveyor, 
The Guildhall, Cambridge. Deposit £5 5s. 
Tenders by Dec. 12. 

*Cambridge.—Two all-weather tennis courts 
at Newmarket Road for B.C. Tenders by 
Nov. 25. 

*Cambridgeshire. — Site 
bridge at Histon, 
Tenders by Dec. 10. 

Cardiff.—Following for R.D.C.: (1) Access 
road. Smithies Avenue to Bowling Green, 
Sully, consisting of approximately 350 sq. yd. 
of pitched carriageway, including kerbing and 
fencing; (2) footpath, Manor Way to Parc 
Caedelyn, Whitchurch, consisting of approx- 
imately 90 sq. yd. of tarpaving, including 
seeding and fencing. Documents from S. P. 
Youldon, engineer and surveyor, 20 Park 
Place, Cardiff, Deposit £2 2s. each contract. 
Tenders by Nov. 24. 

*Caterham and Warlingham, Surrey.—Re- 
surfacing of carriageways and footpaths to 
various roads at Warlingham, for U.D.C. 
Tenders by Dec. 9. 

Chigwell, Essex. — Minor improvement 
works, comprising approximately 220 lin. yd. 
kerbing; 270 sq. yd. make-up in carriageway; 
400 sq. yd. make-up in footways; and 
incidentals at Albion Hill, Loughton, for 
U.D.C. Documents from the Engineer and 
Surveyor, Council Offices, Old Station Road, 
Loughton. Deposit £2 2s. Tenders by Dec, 5. 

Coleraine, Londonderry.— Site works to 
Millburn housing site extension, for B.C. The 
contract includes for all necessary excavation 
work to carriageways and footpaths, the lay- 
ing of approximately 1,000 lin. yd. of sewer, 
varying in diameter from 6in. to 15in., to- 
gether with the construction of 18 manholes 
the laying of approximately 510 lin. yd. of 
4in. dia. water main, 710 lin. yd. of 6in. dia. 
gas main, 650 lin. yd. of 4in. dia. gas main, 
the pitching and blinding of 6,800 sq. yd. of 
carriageway, and the laying of 2,000 lin. yd. 
of concrete kerb foundation, together with 
any other works necessary for the due and 
proper completion of the contract. Documents 
from the Borough Surveyor, 54 Stone Row, 
Coleraine. Deposit £5 5s. Tenders by Nov. 26. 

*Colne, Lancs.—Improvement of Keighley 
Road (A.6068), for B.C. Deposit £5. Tenders 
by Nov. 30. 7 

Crawley, Sussex.—A.23 trunk road improve- 
ment, junction of Manor Royal and Martyrs 
Avenue, for U.D.C., consisting of a short 
length of dual carriageway and preparatory 
work for a traffic signal system, together with 
clearance, accommodation, and ancillary 
works. Documents from the Engineer and 
Surveyor, Goffs Park House, Horsham Road, 
Crawley. Tenders by Dec. 1. 

Dagenham, Essex. — Street works—Egbert 
Road, Goring Road and Goring Road North 
for B.C., comprising approximately 2.500 sq. 
yd. of reinforced concrete carriageway _with 
kerb, paving and surface water sewer. Docu- 
ments from the Borovgh Engineer and 
Surveyor, Civic Centre, Dagenham. Deposit 
£2 2s. Tenders by Nov. 28. ‘ 

*East Suffolk.—Making-vp Windrush Road. 
Kesgrave (contract 38), for C.C. Deposit 
£2 2s. Tenders by Dec. 5. : 

*Echam, Surrey.—Widening of Station Road 
(B.388), part I. for U.D.C._ Tenders by Dec. 5. 

*Epsom and Ewell, Surrey. — Footpaths, 
kerbing and surfacing works at Ruxley Farm 
housing estate, for Deposit £2 . 
Tenders by Dec. 5. ; 

Guildford. Surrey.—Construction of Quarry 
Street relief road, approximately 500vd. long 
with 33ft. carriageway and 8ft. 6in. footways. 
together with demolition, site clearance and 
drainage works for B.C. Documents from 
Borough Engineer and Surveyor, Municipal 


investigation for 
Cambridge, for 
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Offices, High Street, Guildford. Tenders by 


Nov. 28. 

*Hale, Ches.—Reconstruction of parts of 
Chapel Lane and Grove Lane, for U.D.C. 
Deposit £2. Tenders by Dec. 1. 

Halesowen, Stafis.—Improvement of Lodge- 
field Road, including approximately 950 lin. 
yd. of precast concrete kerbs, 3,780 sq. yd. of 
carriageway surfacing, 530 lin. yd. of Qin. 
storm water sewer, and other incidental works, 
in connection with the construction of roads 
and sewers for B.C. Documents from Borough 
Engineer and Surveyor, Council House, Hales- 
owen. Deposit £2 2s. Tenders by Nov. 26. 

Hayes and Harlington, Middx.—Private 
street works, Bedford Avenue, Cheddar Way, 
Hollywood Gardens, Selan Gardens, Yeading 
Gardens and Princes Park Circle for U.D.C., 
comprising reinforced concrete carriageway 
(approximately 304 sq. yd.) in Yeading 
Gardens, surfacing with fine cold asphalt in 
Bedford Avenue (approximately 1,030 sq. yd.), 
and Princes Park Circle (approximately 625 sq. 
yd.), and minor repairs to concrete carriage- 
ways, together with footway works in all 
streets. The length of the streets varies 
between 70yd. and 250yd. Documents from 
Engineer and Surveyor, Town Hall, Hayes. 
Deposit £2 2s. Tenders by Dec. 19. 

Hemel Hempstead, Herts.—Construction of 
roads and sewers at Highfield for B.C. Works 
include approximately 7,500 sq. yd. of lean-mix 
concrete and bituminous macadam carriage- 
way; 2,800 lin. yd. of concrete kerbing; 1,100 
lin. yd. of concrete pipe surface water sewers 
(9in. and 12in.); 700 lin. yd. of stoneware pipe 
foul water sewers (6in. and Qin.); 37 precast 
concrete manholes. Documents from A. H. 
Turner, borough engineer, High Street, Hemel 
Hempstead. Tenders by Nov. 28 

Hereford.—Canon Pyon Road improvement 
for City Council, comprising the excavation 
for the construction of approximately 2,500 
sq. yd. of tarmacadam carriageway with 
pitched foundation, drainage, and all inci- 
dental works. Documents from F. Margerison, 


city engineer and surveyor, Town Hall, 
Hereford. Deposit £2 2s. Tenders by 
Nov. 28 


Hornchurch, Essex. — Emptying of roadside 
gullies within the urban district for the period 
ending March 31, 1961, for U.D.C. Documents 
from Engineer and Surveyor, Council Offices, 
Billett Lane, Hornchurch. Tenders by Nov. 30. 

*Horsham, Sussex.—Stage II roadworks at 
industrial site, Redkiln Way, for U.D.C. 
Applications by first post, Nov. 28. 

Kerry, Eire.—Trial rock borings at the new 
bridge site, Castlemaine, Co. Kerry, for the 
Government of Northern Ireland. Documents 
from the Secretary, Office of Public Works, 
51 St. Stephen’s Green, Dublin. Tenders by 
Dec. 16. 

Kingston - upon- Thames, Surrey. — Laying 
artificial stone paving and kerbs for a period 
of 12 months on a schedule of rates basis for 
B.C. Documents from Borough Surveyor, 
Guildhall, Kingston-upon-Thames. Deposit 
£2 2s. Tenders by Nov. 28 

*Leatherhead, Surrey.—Improvement works 
at Lower Road, Great Bockham, for U.D.C. 
Tenders by Nov. 24. 

*Longdendale, Ches.—Making-up Moorfield 
Street and King Street for U.D.C. Deposit 
£2. Tenders by Dec. 19. 

Luton, Beds. — Completion of roadworks in 
the following private streets: (1) Rosslyn 
Crescent (part); (2) Anstee Road (part) for 
B. Documents from Borough Engineer, 
Town Hall, Luton. Deposit £2 2s. for each 
contract, cheques payable to Luton Corpora- 
tion. Tenders by Nov. 28. 

Maidstone, Kent.—Widening of Gatland 
Lane (length approximately 620yd.) to an 
overall width of 40ft., in hardcore and tar- 
macadam, and with a running surface of fine 
cold asphalt for B.C. Documents from 
Borough Engineer, Palace Avenue, Maidstone. 
Tenders by Nov. 28. 

Manchester.—Constructing 900 sq. yd. bitu- 
men macadam carriageway, 215 lin. yd. Qin. 
and 18in. diameter sewer and ancillary works, 
Nuthurst Road development, Moston, for City 
Council. Documents from City Surveyor 
(Room 228), Town Hall, Manchester, 2. 
Tenders by Dec. 5. 

Mansfield Woodhouse, Notts. — Making-up 
of the following for U.D.C.: (a) That part of 
Park Hall Road, adjacent to its junction with 
Sycamore Road, to that with Beech Tree 
Avenue; (b) Melbourne Street. Documents 
from the Surveyor, Council Offices, Manor 
House, Mansfield Woodhouse. Deposit £3 3s., 
cheques crossed and payable to Council. 
Tenders by Nov. 30 

*Midhurst, Sussex.—Roads and sewers at 
New Road, for R.D.C. Deposit £2 2s. 
Tenders by Dec. 12. 

_ *Pontypridd, Glam.—Advance site prepara- 
tion at Ynys Corrwg housing site, Hawthorn, 
for U.D.C. Deposit £2 2s. Tenders by Dec. 5. 

_ Salford, Lancs.—Moor Lane sewer reconstruc- 
tion for City Council, comprising laying about 
135yd. of 12in. diameter concrete pipes at an 
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average depth of 7ft. 6in. Documents from 
the City Engineer and Surveyor’s Office, Town 
Hall, Salford, 3. Tenders by Dec. 2. 

Saltash, Corn.—Making-up Longview Road, 
St. George’s Road, St. Anne’s Road and 
Dunheved Road, which total approximately 
800yd. in length, for B.C. Documents from 
A. De Barr, borough surveyor, Church House, 
Saltash. Deposit £2 2s. crossed cheque. 
Tenders by Dec. 29. 

Shipley, Yorks.—Construction of the fol- 
lowing streets for U.D.C.: Dock Lane, 170yd.; 
Avondale Mount, 83yd.; Wrose View, 190yd. 
Documents from the Surveyor, Town Hall, 
Shipley. Deposit £1 ls. Tenders by Nov. 26. 

*Sunbury-on-Thames, Middx.—Roads and 
sewers at housing site 21, Oakhall, for U.D.C. 
Tenders by Dec. 5. 

Sunderland, Dur.—Following for B.C.: (a) 
Newcastle Road reconstruction and widening 
(Viewforth Terrace to electricity sub-station). 
Approx. 2,800 sq. yd. 8in. reinforced concrete 
carriageway and ancillary works; (b) Queen 
Alexandra Road reconstruction (Silksworth 
Lane to Bainbridge Avenue). Approx. 2,200 
sq. yd. 8in. concrete carriageway; (c) Stoney 
Lane reconstruction and widening. Approx. 
1,710 sq. yd. 8in. reinforced concrete carriage- 
way. Documents from the Borough Engineer, 
27 Fawcett Street, Sunderland. Deposit £2 2s. 
each contract. Tenders by Nov. 24. 

Surrey. — Construction of 100 lin. yd. 
(approximately) reinforced concrete pedestrian 
subway, with ancillary works, under Dorking 
By-pass (A.24), near Goodwyns Farm estate for 
C.C. Documents from County Engineer, 
County Hall, Kingston-upon-Thames. Tenders 
by Nov. 26. 

Wanstead and Woodford, Essex. — Recon- 
struction of Malford Grove (part), South 
Woodford, for B.C., comprising the provision 
and laying of approximately 4,040 sq. yd. of 
bitumen macadam wearing course, together 
with bituminous concrete regulating course, 
kerbing, drainage, footway and precast con- 
crete slab, verge construction and appurtenant 
works. Documents from the Borough Engineer 
and Surveyor, Municipal Offices, Woodford, 
E.18. Deposit £2. Tenders by Dec. 5 

West Riding.—Playground and paths repairs 
at Dobcross C.E. School, for C.C. Documents 
from A. Beardsell, 35 Kirkgate, Huddersfield. 
Tenders by Nov. 19. 

Wolverhampton, Staffs.—Pedestrian subway 
of reinforced concrete construction beneath 
the road junction at School Street and Salop 
Street, together with ramps, staircases, all 
interior finishes and ancillary works for B.C. 
Documents from the Borough Engineer and 
Surveyor, Town Hall, Wolverhampton. Deposit 





£2 2s. Tenders by Nov. 29. 

SEWERAGE, SEWAGE AND REFUSE 

DISPOSAL 

*Acton, Middx.—Reconstruction of sewer 
at pumping station, Warple Way, for B.C. 
Tenders by Dec. 2. 

*Amersham, Bucks.—New Road, Little 
Kingshill, drainage scheme for R.D.C. Appli- 


cations by Nov. 25. Deposit £2 2s. 

Bedale, Yorks.—Construction of 1,500 lin. 
yd. of 18in., 15in., 12in., 9in. and 6in. surface 
water drains together with the construciion 
of manholes and ancillary works for R.D.C. 
Documents from the Council Offices, Bedale 
Hall, Bedale, or W. K. Rodwell, consulting 
engineer, 40 North Street, Wetherby. Deposii 
£2 2s., cheque payable to Council. Tenders 
by Dec. 12. 

Birmingham.—Following at Minworth new 
works for the Birmingham Tame and Rea 
District Drainage Board: Sub-contract for the 
manufacture, supply, erection on prepared 
concrete work (tank walls) provided by the 
main contractor when chosen, setting to work 
and maintenance for a period of 12 months 
after being brought into use of four combined 
sludge scrapers and thickeners and four 
transfer carriages, all running rails, racks and 
retaining fixtures generally as described in the 
specification, the sub-contractor supplying all 
labour for erection and commissioning of the 
plant and all materials and equipment neces- 
sary for erection, including lifting gear and 
scaffolding, huts for housing workers and 
storage facilities. The scrapers are to be used 
on a battery of 46 secondary sludge digestion 
tanks, each of which is 165ft. long by 45ft. 
wide, with a varying depth from 12ft. 6in. to 
14ft. Yin. Documents from the Engineer to 
the Board, Rookery Park, Erdington, Birming- 
ham, 24. enders by Jan. 30. 

Bradfield, Berks.—Following sewer extension 
at Bradfield Village for R.D.C.: Laying of 
approximately 423 lin. yd. of 6in. diameter 
glazed stoneware pipes; 47yd. 6in. diameter 
cast-iron pipes and 232 lin. yd. of 4in. cast-iron 
rising main, together with the construction of 
15 manholes, one pump house for pumping 
plant and addition of screening and humus 
chambers to the existing sewage disposal 
plant. Documents from the Council’s Offices, 
26 Bath Road, Reading. Deposit £3 3s. Plans 
seen at the Council's Offices, or at the 
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Architect’s Offices, 37a Bartholomew Street 
Newbury. Tenders by Dec. 5. Z 
Caithness. — Laying of approximately 959 
yards of 6in. and Yin. diameter stoneware 
sewers, 460 yards of 3in. and 6in. diameter 
spun iron water mains and the consiruction of 
two septic tanks in the parish of Thurso, for 
C.C. Documents from the office of the 
engineers, Binnie, Deacon and Gourley, Artil. 
lery House, Artillery Row, London, S.W.1, or 
John L. Russell, county clerk, County Offices 
Wick, by Nov. 25. Deposit £5. Tenders by 
Dec. 16. 
*Camberwell.—Surface water sewer, Syden- 
ham Hill, for B.C. Tenders by Dec. 6, 
*Chorley, Lancs.—Anderton and _ Heath 
Charnock and Clancutt’ Lane, Coppull 
sewerage schemes for R.D.C. Deposit £5 §¢ 
each contract. Tenders by Nov. 29, 
Devizes, Wilts.—Drainage and other ap. 
cillary works to provide modern  ¢op. 
veniences at 26 Council houses at Urchfont, 
Stanton St. Bernard and Etchilhampton for 


Rw. Documents from the Engineer and 
Surveyor, Browfort, Devizes, Deposit 
£1 ls. Tenders by Dec. 2. 


*Dorking, Surrey.—Cleaning Mill Pond, for 
U.D.C. Tenders by Dec. 19, 
*Dunmow, Essex.—Great Easton and Duton 


Hill sewerage extensions, contract 154 
for R.D.C. Deposit £10 10s. Tenders by 
Dec. 19. : 


*East Kesteven, Lincs.—Exiensions to An- 
wick sewage disposal works (contract 1), for 
R.D.C. Deposit £3 3s. Tenders by Dec, 14, 

*Hatfield, Herts——Construction of Welham 
Green relief sewer, for R.D.C. Deposit £2 2s, 
Tenders by Nov. 30. 

Lancashire.—Construction and completion 
of roadworks in Highfield Avenue, Faring. 
ton, in the rural district of Preston for 
cc. Pians, etc., on view at 9 Fishergate 
Hill, Preston. Documents from County Sur- 
veyor and _ Bridgemaster, P.O. Box 9, 
Preston. Deposit £2. Tenders by Nov. 235. 

Manchester. — Draining approximately 4 
acres land and for the laying of water supply 
to fields (approx. 450 yards) at Langho 
Colony, near Blackburn, for City Council, 
Particulars from the farm bailiff at the Colony, 

*Mansfield, Notts.—Supply of steel reinforce. 
ing bars for stage I reconstruction of sewage 
disposal works for B.C. Tenders by Dee. 5. 


*Mossley, Lancs.— Construction of siom 
overflow, etc., at sewage disposal works con- 
tract 2, for B.C. Deposit £2 2s. Tenders 
by Dec. 9. 


Risca, Mon.—Construction of approximately 
1,000vd. of 48in. diameter reinforced concrete 
surface water sewer, 850yd. of 15in. concrete 
foul sewer, and the tubing of a canal to provide 
two crossing places, together with ancillary 
works for U.D.C. Documents from_ the 
Engineer and Surveyor, Council Offices, Risca. 
Deposit £3 3s. Tenders by Nov. 29. 

*Truro, Corn.— Construction of Portloe 
sewerage scheme for R.D.C. Deposit £3 3s. 
Tenders by Dec. 21. 

Tuam, Galway, Eire—Supply of fourteen 
sets of lifting gear for timber sluice gates at 
Corrib/Clare drainage works, Tuam, for the 
Office of Public Works. Documenss from the 
Secretary, Office of Public Works, 51 St. 


Stephen's Green, Dublin. Tenders by 
Nov. 29. 

*Wantage, Berks.—Chaddleworth sewerage 
scheme for R.D.C. Deposit £3 3s. Tenders 
by Dec. 17. 

Wing, Bucks. — Following for R.DC: 


Ledburn (parish of Mentmore, Bucks)—laying 
637yd. of 6in. diameter stoneware sewers, 
construction of pumping station and small 
sewage treatment works; Cublington (Bucks)}- 


laying 450yd. of 6in. diamecer stoneware 
sewers and enlargement of existing small 
sewage treatment works. Documents from 


the Surveyor, Brooklands, Linslade, Leighton 
Buzzard. Deposit £2 2s. Tenders by Dec. 19. 

York.— Supply and erection of two 1,867 
g.p.m. centrifugal pumps and electrical gear 
for the recirculation pumphouse at the Naburn 
Sewage Purification Works (stage I1 extension) 
for City Council. Documents from Chas. ]. 
Minter, city engineer, surveyor and planning 
officer, 7 St. Leonard’s Place, York. Tenders 
by Dec. 5. 


STREET LIGHTING 


Braintree and Bocking, Essex.—Following 
for U.D.C.: (1) Taking delivery and erection 
of 112 group “B” prestressed concrete 
columns; (2) supply, erection and wiring UP 
of 115 45/60-watt sodium enclosed Jantems; 
(3) the laying of cable ducts across carriage 
ways; (4) the dismantling of the existing light 
ing installation; (5) incidental works. Docu- 
ments from the Engineer and Surveyor, Town 
Hall, Braintree. Deposit £2 2s. Tenders by 
Dec. 2. ee 

*Colwyn Bay, Denbighs. — Street lighting 
conversion scheme (contracts 1—7), for BC 
Tenders by Dec. 3. 

Dunblane, Perth.—Supply 
seven concrete lighting columns, 


and erection of 
lanterns, 
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,l| auxiliary equipment, and the removal and 
re-erection of six existing lighting columns on 
trunk road A.9 for B.C Documents from 
the Burgh Surveyor, Burgh Chambers, Dun- 
pane. Tenders by Jan. 10. | 
*Evesham.— Supply and _ installation of 
sodium street lighting on A.435 and A.44, 
for B.C. Deposit £2 2s. Tenders by Dec. 7. 
Hampstead. Group “A” street lighting 
improvement scheme, 1960-61, which comprises 
relighting to group “A” standard approximately 
5} miles of classified roads in the borough for 
C. Two tenders are required, as set out 
below, .and these may be _ considered 
separately, OF together, for the complete work: 
(1) Supply of street lighting lanterns and 
ancillary | equipment for colour-corrected 
mercury lighting; (2) supply and erection of 
group “A” specified tubular steel columns and 
eeallations of the above equipment, together 
with the removal of existing group “B” 
columns and lanterns. Documents from the 
Borough Engineer and Surveyor, Town Hall, 
Haverstock Hill, N.W.3. Deposit £2 2s. 
Tenders by Nov. 30. 
Lanarkshire. — Following for trunk road 
lighting, Dewshill A.8, for C.C,: 1—8 280-watt 
sodium discharge lanterns, suitable for hous- 
ing a single 280-watt sodium discharge lamp, 
or alternatively two conventional type 140- 
watt sodium discharge lamps. 2—16 totally 
enclosed leak transformers. 3—16 totally en- 
closed capacitors. 4—8 steel street lighting 
columns complete with a 9ft. outreach bracket 
am. The whole assembly to give a mounting 
height of 35ft. The columns should be suit- 
able for underground distribution. Tenders 
will be considered for the whole or any por- 
tion of the works. Documents from the 
Deputy County Lighting Engineer, Beckford 
Street, Hamilton. Tenders by Nov. 28. 
Stockport, Ches.—Supply of 850 class “B” 
concrete lighting columns for B.C. Documents 


fom Borough Surveyor, Town Hall. Tenders 
by Nov. 28. . ; 

‘Surrey.—Provision and erection on Kingston 
Bypass at Claygate Lane of 12 140-watt 


sodium Jighting units (group “A”) on_ six 
concrete columns for C.C. Documents from 
the County Engineer, County Hall, Kingston- 
upon-Thames. Tenders by Nov. 20. 

Wembley, Middx.—Conversion of main road 
lighting (stage III) for B.C., comprising the 
provision and erection of 324 sodium aud 
fluorescent class A units and removal of 
existing columns. Documents from the 
Borough Engineer and Surveyor, Town Hall, 
Wembley. Tenders by Nov. 25. 

Ystradgynlais, Brecons.—Supply only of 178 
sodium lanterns and accessories. Specification 
from the Surveyor, Council Offices, 
Ystradgynlais. Tenders by Nov. 24. 


INTERNATIONAL CONTRACT 


Sudan.—Supply of 20 off low-loading cotton 
trailers for the Sudan Gezira Board. The 
trailers to be so designed to take a maximum 
loading of four tons, equally distributed (22 
sacks of cotton, 350lb. each approximately). 
Apply to the Representative of the Sudan 
Gezira Board, Castle Chambers, Castle Street, 
Liverpool, 2, for specifications and conditions 
a soon as possible. Tenders (in Barakat, 
Sudan) by noon, Dec. 20. 


AWARDS 


BUILDING AND DECORATING 
(See also Housing Schemes) 

Acton, Middx.—Erection of a new engineer- 
ing block at Brunel College of Technology. 
Woodlands Avenue, for C.C.—Prestige and 
Co., Ltd., 149 Grosvenor Road, London, 
S.W.l (recommended). Plans by Whitfield 
€wis, County architect. H. Trinick and 
Partners, quantity surveyors, 11 Old Queen 
Street, London, S.W.1. 

Barnard Castle, Dur.—Alterations at Cam- 
bridge House for C.C.—T. H. Hoggett and 
Son, 4 King Street, Barnard Castle, £2,032 
(recommended). 


Barnsley, Yorks. — Supply and erection of 





Prefabricated building for communal 
facilities on the Yews Farm estate for 
.—Spooners (Hull). Ltd., Glebe Road. 


Stoneferry, Hull, £5,845; construction of 


foundations Direct Labour, £1,955 
{fecommended, subject to Ministry ap- 
Proval). 


Bishop Auckland, Dur.—Erection of a hostel 
for C.C—A. Lax and Sons, Steels House 


Yard. West Road, Crook, £52,185 (recom- 
Mended), 


Blackburn, Lancs.—Extensions to Blackamoor 


Open-Air School for B.C.—Henry Ibbotson 





Blackpool, 


Bristol Improvements to 2 


Cardiff. — Following for 


Derby.—Extensions 


Dudley, 


Ealing, 
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and Son, Ltd., 34 Mincing Lane, Blackburn 
(recommended). 

Lancs.—Alterations to existing 
factory premises at Chiswick Grove, Marton, 
to form office building for Empire Pools, 
Ltd. Joseph W. Anderson, architect, Burnley 
Chambers, 35 Clifton Street, Blackpool— 
R. Fielding and Son (Builders), Ltd., Stan- 
hope Road, Blackpool, £52,164. 


Bolton, Lancs.—Improvements to sanitary and 


washing facilities at Haulgh County Primary 
School and Ridgway’s Endowed C.E. School 
for B.C.—Rimmer, Kitchen, Bolton, Ltd., 
rear 93 Manchester Road, Bolton (recom- 
mended). Estimated cost £669 and £2,761, 
respectively. 

Richmond 
Terrace, Avonmouth, and 5 Clifton Wood 
Crescent, for City Council—Direct 
Labour (recommended), estimated cost 
£946 and £1,099, respectively. 


Bristol. — Construction of a five-storey car 


pom incorporating a parade of shops and a 
allroom at Fairfax Street for Shop Con- 
struction and Parcar, Ltd. Kenneth Wake- 
ford, Jerram and Harris, architects, 3 Upper 
Berkeley Place—Unit Construction Co., Ltd., 
London, S.W.1. 
Work about to 


St. James’s Street, 
Estimated cost £500,000. 
commence. 


Bury St. Edmunds, Suffolk. — Modernisation 


of nine houses in Priors Road, Springfield 
Avenue, Grove Park and Vinery Road for 
B.C.-Thompson Bros.(Bury St. Edmunds), 
Ltd., Market Thoroughfare, Bury St. 
Edmunds, £2,900. 


Carlisle, Cumb.— Restoration of control 
tower at Crosby Aerodrome for City 
Council—Direct Labour (recommended). 


Estimated cost £3,000. 

City Council: (a) 
Provision of cycle sheds and playing fields 
store at Howardian High School for Boys. 
(b) canoe store and workshop at Glantaf 
County Secondary School, and (c) altera- 
tions to kitchen/dining room at Green Hill 
Open-air School—Davies and Davies, 206 
Penarth Road, Cardiff, (a) £2,356, (b) 
£1,002 and (c) £1,582; provision of tem- 
porary accommodation and toilet facilities 
at Penybryn County Primary School— 
Swatridge and Son (Cardiff), Ltd. 599 
Newport Road, Rumney, Cardiff, £6,895; 
erection of Penyrheol County Primary 
Junior and Infants’ School — Frank Batty 
and Smith, Ltd., 64 System Road, Cardiff, 
£140,217 (recommended). 


Colchester, Essex.—Construction of an indoor 


swimming pool at Shrub End Playing Field 
for B.C.—Reema Construction Co., Ltd.. 
Salisbury, Wilts. Estimated cost £117,000. 
to casualty department 
at Derbyshire Royal Infirmary for Shef- 
field Regional Hospital Board—W. Ford 
and Sons (Contractors), Ltd., Summer Hill, 
Becket Well Lane, Derby, £4,700 (recom- 
mended), 


Dewsbury, Yorks.—Supply and erection of a 


new greenhouse at Crow Nest Park for B.C. 
—R. Halliday and Co., Ltd., Market Place, 
Middleton, Manchester, £939; builder’s work, 
including installation of heating system— 
F. Hart, 16 Jessamine Street, Ravensthorpe, 
Mirfield, £981 (recommended, subject to 
Ministry approval). 


Doncaster, Yorks.—Provision of lift and first 


floor connecting corridor at Western Hos- 
pital for Sheffield Regional Hospital 
Board—Quibell and Son, Ltd., 354 Beverley 
Road, Hull, £13,725 (recommended). 


Doncaster, Yorks. — Erection of public con- 


veniences at the junction of Broomhouse 

Lane and Edlington Lane, Edlington (con- 

tract 352) for R.D.C. J. A. Williams, 

surveyor—L. Rayner, 25 Cemetery Road, 

Doncaster, £2,067. 

Worcs.—Construction of new _ lava- 

tories at St. John’s School for B.C.— 

Preece and Billingham, Ltd., Ross, Rowley 

Regis, £3,442. 

Middx.—Provision of serveries at 
Stanhope Schools for B.C.—Ferris Bros.., 
Ltd., 104 Churchfield Road, London, W.3, 
£4,350 (recommended, in lieu of previous 
tender). 

Eccles, Lancs.— Supply and erection of an 
office building in Irwell Place for B.C.— 
Vic Hallam, Ltd., Langley Mill, Nottingham, 
£5,133 (recommended). 

Edmonton, Middx.—Roof tiling and tile hang- 
ing for West Street redevelopment for B.C. 
—H. 1. Wedge and Sons, 99 High Road, 
London, N.15, £2,072 (recommended). 

Enfield, Middx.—Following for B.C.: Erec- 
tion of branch library and rates office at 
Ponders End—Townsend and Collins, Ltd.. 
129 Goat Lane, Enfield, £17,534 (recom- 
mended): Fredk. Smith and Co. (Builders), 
Ltd., £18.558: Charles Cook and Partners, 


Ltd.. £18,062; Field and Davis, Ltd., 
£17,595. 
Extension to Civil Defence centre at 


Bury Farm—S. and G. Peachy and Sons, 
Ltd., £3,960 (recommended); H. Almond 


Great 
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and Co., £5,420; Morris and Son (Builders), 
Ltd., £5,063; T. C. Firmin and Sons, Ltd., 
£5,660. 

Repair works to the dust pit chamber— 
Topping and Leggat, 13 Old Park Road, 
Palmers Green, London, N.13, £2,288 
(recommended). 


Framwellgate Moor, Dur.—Erection of work- 


shops and stores at Fire Brigade Head- 
quarters for C.C—Bell and Ridley, Ltd., 
79 North Road, Dur., £17,566 (recom- 
mended). 


Friern Barnet, Middx.—Erection of eight and 


25 lock-up garages at Whetstone Close 
and Colney Hatch Lane for U.D.C.—Bell and 
Webster, Essex Road, Hoddesdon, Herts., 
£4,245. Commencing Jan. 1, 1961. 

Yarmouth, Norfolk.— Following for 
B.C.: Improvements to Wood Farm and 
Greenacre Cottages—A. Cadmore, Ltd., 
Albert Gate Road, Great Yarmouth, 
£1,884; shelving and fittings for new 
central library ——H. A. Holmes and Sons, 
Ltd., South Ice House Hill, Gorleston, 
Great Yarmouth, £6,684; alterations to the 
rear wall of the Transport Depot and erec- 


tion of an oil storage building—R. G. 
Carter, Ltd., Drayton, Norwich, £1,829 
(recommended). 

Harrogate, Yorks.— Following for  B.C.: 


Supply and erection of new canopies in 
Parliament Street — British Patent Glazing 
Co., Ltd., 120 Moorgate, London, E.C.2, 
£2,294. 

Extension of Health Department garage 
at Claro Road: concrete and bricklayers’ 
work—G, A. Scaife, 21 Chatsworth Road, 
Harrogate, £1,556; supply and erection of 
steelwork and roofing—Teesdale and Met- 
calfe, Ltd., 26 North Street, Wetherby, 
£1,394; sliding and folding doors—Knowles 
Woodworking, Ltd., Eastwood Trading 
estate, Rotherham, £862 (recommended). 


Hastings, Sussex.—Third and final stage of 


the Wishing Tree Nursery for B.C.: Pro- 
vision of one propagating house—Cam- 
bridge Glasshouse Co., Ltd., Barton Road, 
Comberton, Cambridge, £883; installation 
of automatic watering, ventilation, etc.— 
South Eastern Electricity Board, £732; 
necessary footings, brickwork, paths and 
general site preparation, etc. — Direct 
Labour, £2,499 (recommended). pas 

Horsforth, Yorks.—Alterations and additions 
to the present Council offices for U.D.C. 
J. Marsden, engineer and surveyor— 
T. Throup and Sons, Ltd., Horsforth, 
£5,898 (recommended). Work commenc- 
ing in the near future. 

Ickenham, Middx. — Erection of the Douay 
Martyrs R.C. Secondary School for the 
Trustees of the Arch Diocese of West- 
minster—W. S. Try, Ltd., High Street, 
Cowley, Middx., £165,368. David Stokes 
and Partners, architects, 5 Cochrane Street, 
London, N.W.8, and Davis, Belfield and 
Everest, quantity surveyors, 9 Ashley Place, 
London, S.W.1. 

Kensington.—Erection of exhibition _ hall, 
administration block, cinema and _ art 
gallery, at the Commonwealth Institute for 
Ministry of Education—John Laing and 
Son, Ltd., London, N.W.7. ; 

Kingston-upon-Thames, Surrey.—Construction 
of pavilions at following for B.C.: Norbiton 
Sports Ground—Webb Bros., 6 Studland 
Road, Kingston-upon-Thames, £15,063; 
Latchmere Recreation Ground—A. H. 
Anderson, Ltd., 66 Victoria Street, London, 
S.W.1, £4,979 (recommended). 

Leamington Spa, War.—Construction of pre- 
fabricated garages and site works at Buckley 
Road for B.C.—W. Prefabricated Concrete 
Buildings, Ltd., £2.476, and Roadrive, Ltd., 
Leamington Spa, £972, respectively (recom- 
mended). 

Leeds.— Erection of the East Leeds Hostel 
for Women’ for City Council—Samuel 
Flockton, Ltd., Stoney Rock Lane, Leeds, 9 
(recommended, subject to Ministry ap- 
proval). 

Piling ground beams and ground slabs 
for shovping centre at Lincoln Green— 
West’s Piling and Construction Co., Ltd., 


Columbia House, Aldwych, London, 
W.C.2, £18,138 (recommended). c 
Leicester.— Recreation room in Mansion 


House, Stretton Hall, Oadby, for Sheffield 
Regional Hospital Board—Wm. Moss and 
Sons. Ltd., Queens Road, Loughborough, 
£6.020 (recommended). ; 

Llanidloes, Monts.—Erection of a community 
centre on a site adjoining Mount Street and 
New Street for B.C. H. Carr, architect— 
D. T. Tones and Co., Powells Lane. Welsh- 
pool, £23.323 (accepted); Gee. Walker and 
Slater, Ltd., £26,715: E. 1. Higlev. £24,591: 
Ernest Deacon. Ltd., £27,686; Evans and 
Owen, Ltd., £23,414. Work to commence 
Dec. 

Levton. Essex.—Twenty garages at Argvle 
Road, King’s Road and Ashville Road for 
B.C. — Concrete Utilities. Ltd. Great Am- 
well, Ware, Herts., £1,568 (recommended). 
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London.—Foundation works for new offices 
at Coleman Street, London, E.C.2, for 
Swiss Bank Corporation. David du R. 
Aberdeen and Partners, architects, 19 
Southampton Place, London, W.C.l— 
Holloway Bros. (London), Ltd., 157 Mill- 
bank, London, S.W.1. Estimated cost 
£100,000. Work commenced. fs 

Luton, Beds.—Following for B.C.: Repairs to 
building No. 24 and hangar No. 9 at Airport 
—Industrial Building and Maintenance, Ltd., 
Reading, £8,739 each; supply and erection of 
steelwork for new hangar at Airport— 
Boulton and Paul, Ltd., Norwich, £81,994 
(recommended). 

Plumbing and carpentry works in 70 
B.L.S.F. houses in Ashcroft, Hartsfield, 
Yeovil and Williton Roads—A. G. Peck 
(Contractors), Ltd., 5-7 Wenlock Street, 
Luton (recommended, extension of contract). 

Maidstone, Kent.—Construction with granite 
blocks of the retaining wall at Lock- 
meadow for B.C.—Bensted (Contractors), 
Ltd., Coombe, Maidstone, £2,921 (recom- 
mended). 

Manchester. — Erection of new offices at 
Greenheys for the Joint Matriculation Board 
of the Universities of Manchester, Liverpool, 
Leeds, Sheffield and Birmingham—Bernard 
Sunley and Sons, Ltd., £250,000; heating and 
ventilating—R. W. Steele and Partners, 128 
Finchley Road, London, N.W.3; Playne and 
Lacey, architects, 19 Queen Anne’s Gate, 
Westminster, London, S.W.1; Hamilton 
H. Turner and Son, quanti surveyors, 
19 Queen Anne’s_ Gate, estminster, 


London, S.W.1; and Ove Arup and Partners, 
13 Fitzroy Street, London, W.1, are the 
structural engineers. 
in the New Year. 
Merthyr Tydfil, Glam.—Erection of extension 
at Hollies Clinic for B.C.—Heaton Lee, Ltd., 
110 a Street, Dowlais, Merthyr Tydfil, 


Work to commence 


Newcastle upon Tyne.—Erection of | fire 
station house and A.F.S. garage at Swal- 
well for C.C.—Alex. Watson (Builders), 
Ltd., The Knowles, Front Street, Whick- 
ham, £43,479 (recommended). 

Newcastle upon Tyne. — Alterations to wards 
at Walkergate Hospital for Newcastle 
Regional Hospital Board—McGarrick Con- 
struction Co., Chester-le-Street, £6,634. 

Norwich. — Erection of 64 garages at six 
housing estates for City Council—Lansdale 
and Falconbridge, Ruskin House, Wood- 
lands Road, New Costessey, £10,724 
(recommended, subject to Ministry ap- 
proval). , 

Oxford. — Following for City Council: Con- 
struction of public conveniences at Criplev 
Road—S, C. H. Smith and Son, South 
Avenue, Abingdon, Berks., £2,768; im- 
provements to the Ormerod School—A., J. 
Sadler and Co., Ltd., Vicarage Farm 
Cottage, Chesterton, Bicester, £2,042; ex- 
tension to Cotuvit Houvse—Knowles and 
Son (Oxford), Ltd. 27 Rectory Road, 
Oxford, £50,118; provision and erection of 
a Dutch barn with concrete extension at 
Blackbird Leys estate—Crendon Concrete 
Co., Ltd., Thame Road, Long Crendon. 
Aylesbury, Bucks., £2,845 (recommended). 

Pembrokeshire. — Erection of a new infants’ 
school at Golden Lane, Pembroke, for Co. 
E.C. Lt.-Col. Walter Barrett, county archi- 
tect—George Argent and Co., Ltd., South 
Road, Pembroke, £31,845 (accepted); 
Hadsphaltic Construction Co., £32,223; Gee, 
Walker and Slater, Ltd., £34,565; Huzzy, 
Egan and Pickmere, Ltd., £35,388. Work 
about to commence. 

Peterlee, Dur.—Erection of Dene House 
Modern School for C.C.  G. W. Gelson, 
county architect—Gordon Durham and Co., 
Moor Lane, East Boldon, £145,992 (in 
lieu of previous tender). 

Plymouth. — Following for City Council: 
Adaptations and extensions at Crownhill 
Secondary School—A. N. Coles (Con- 
tractors), Ltd., Sutton Road, Plymouth. 
£16.880: nine garages on land at east side 
of St. Peter’s Church hall—Direct Labour, 
£1,949 (rcommended) 

Portsmouth. — Following for City Council: 
Phase 4 of the extensions to the Ports- 
mouth Training College, comprising erec- 
tion of two three-storey female study/bed- 
room blocks, one 13-storey male _ study/ 
bedroom block. dining room and kitchen 
block, gymnasia, domestic staff block, 
tutors’ flats, caretaker’s house and _ site 
works at Furze Lane—R. Corben and Son, 
Maidstone. £270.000 (recommended); John 
Hunt, Ltd., £283.028: Jno. Croad, Ltd.. 
£287,532; Tersons. Ltd.. £289,845; F. J. 
Privett, Ltd., £292.118; H. Jones and Son 
Portsmouth), Ltd. £294,323; H. E. 
ollins, Ltd.. £295.900; Faulkners Public 
Works Co., Ltd., £296,475; Holliday and 
Greenwood, Ltd.. £297,505. 

Remodelling of two domestic science 
rooms at Milton Modern School for Girls— 
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Direct Labour, £1,903 (recommended); 
R. W. Bailey, Ltd., £2,069; Payne Bros. 
(Portsmouth), Ltd., £2,420; H. Jones and 
Son Ce Ltd., £2,691; Samuel 
Salter (Portsmouth), Ltd., £2,898. 

Remodelling of domestic science room 
at Southsea odern School for Girls— 
Direct Labour, £1,726 (recommended); 
R. W. Bailey, Ltd., £1,873; H. Jones and 
Son (Portsmouth), Ltd., £2,005; Samuel 
Salter (Portsmouth), Ltd., £2,259; Payne 
Bros. (Portsmouth), Ltd., £2,399. 

Alterations and improvements to 28 
Lyndhurst Road—T. Coleborn and Son, 
10 Newcastle Street, Fratton, Portsmouth, 
£696 (recommended); L. V. Evans, £712; 
Bicknells (Southsea), Ltd., £735; H. Jones 
and Son _ (Portsmouth), Ltd. £812; 
T. Stride and Son, £813; Barnes and 
Elliott,, Ltd., £872; Enfin, Ltd. £935; 
R. W. Bailey, Ltd., £1,091. 

Alterations and improvements to 42 Pad- 
ington Road—T. Coleborn and Son, £725 
(recommended); L. V. Evans, £743; 
Bicknells (Southsea), Ltd., £778; T. Stride 
and Son, £792; Henry Jones (Portsmouth), 
Ltd,, £889; Barnes and_ Elliott, Ltd., 
tty Enfin, Ltd., £972; R. W. Bailey, Ltd., 

Alterations and improvements to 28 
Newcomen Road—Thomas Stride and Son, 
202 Fratton Road, Portsmouth, £550 
(recommended); T. Coleborn and _ Son, 
£559; Bicknells (Southsea), Ltd., £616; 
L. V. Evans, £626; R. W. Bailey, Ltd., 
£636; H. Jones and Son (Portsmouth), Ltd., 
£659; Enfin, Ltd., £688; Barnes and 
Elliott, Ltd., £702. 

Alterations and improvements to 30 
Newcomen Road—T. Coleborn and Son, 
£507 (recommended); T. Stride and Son, 
£519; Bicknells (Southsea), Ltd., £575; L. V. 
Evans, £590; R. W. Bailey, Ltd., £604; 
H. jones and Son (Portsmouth), Ltd., 
£638; Enfin, Ltd., £669; Barnes and Elliott, 
Ltd., £691. 

Alterations and improvments to 39 
Dumbarton Road—Thomas Stride and 
Son, £732 (recommended); Ralph W. 
Bailey, Ltd., £834; Henry Jones and Son 
(Portsmouth), Ltd., £852; Bicknells (South- 
sea), Ltd., £854; L. V. Evans, £861; Enfin, 
Ltd., £883; Barnes and Elliott, Ltd., £899. 

Alterations and improvements to 52 
Bedhampton Road—L. V. Evans, 126 
Albert Road, Southsea, Portsmouth, £1,093 
(recommended); Thomas Stride and Son, 
£1,127; Ralph W. Bailey, Ltd., £1,167; 
Henry Jones and Son (Portsmouth), Ltd., 
£1,192; Enfin, Ltd., £1,257; Barnes and 
Elliott, Ltd., £1,386. 

Provision of a arteg, plant house for 
Leigh Park—V. and . Hartley, Ltd., 
Wellington Mills, Greenfield, Oldham, £929 
(recommended). 


Prudhoe, Northumb.—Further stage of de- 
velopment at Prudhoe and Monkton Hos- 
pital for Newcastle Regional Hospital 
Board. Construction of villa for spastics, 
villa for epileptics, and extensions to 
nurses’ home. Plans by P. H. Knighton, 
chief architect to the Board —John 
Twiname, Ltd., Cockermouth, Cumb., 
£142,979. 

Construction of school, four children’s 
villas for psychotics, two houses and ex- 
external work—S. W. Milburn § and 
Partners, architects, 9 Esplanade, Sunder- 
land—John Jackson and Sons, Corpora- 
tion Street, Newcastle upon Tyne, 
£283,288; mechanical engineering work 
for both schemes—Rowells (1924), Ltd., 
Byron Street, Newcastle, £50,000; electrical 
work for both schemes — James Scott and 
Co., Argyle Street, Newcastle upon Tyne, 
£20,000. 

St. Helens, Lancs.—Erection of phase I of 
factory at Mellings Mill, Eccleston Street, 
for John Thornton and Co., Ltd.—Thomas 
Winstanley and Son, Ltd., Mill Lane, Rain- 
ford, Lancs., estimated cost £60,000. Work 
commenced. 


Scunthorpe, Lincs.—Roof tiling for building 
scheme 87 for B.C.—T. Oglesby, 44 Ashby 
Road, Scunthorpe, £1,904 (recommended). 


Sleaford, Lincs.—Builder’s work for con- 
version of boiler plant to oil firing at 
Rauceby Hospital for Sheffield Regional 
Hospital Board—Truman and Crosby, Ltd., 
Signal Road, Grantham, £930 (recom- 
mended). 

Smethwick, Staffs. — Followin for . B.C:: 
Erection of 14 garages at Mill Gardens— 
Ernest Batley, Ltd., College Road, Hol- 
brooks, Coventry, £2,054; alteration and 
renovation of the cemetery lodge—A. E. 
Robertson and Co., Birmingham, £1,432; 
construction of a stadium (including chang- 
ing accommodation and a covered stand), 
a gymnasium black and a groundsman’s 
house at Hadley Playing Fields—Francis N. 
Adams, Ltd., 54 Stratford Road, Birm- 
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ingham, 11, £54,741; repairing and i 
roof areas at Abbey Infants’ sefating 
Ruberoid Co., Ltd., 75 New Street, Birm. 
ingham, 2, £617; dilapidation repairs at 
Bearwood Road Junior School—Francis 
N. Adams, Ltd., £5,529 (recommended), 

Stockport, Ches.—Following for Bc; 
Repairs to roofs at Sherborne Road 
estate—William Royle and Co., Ltd, 357 
Oxford Road, Manchester, 13, £1,185: rein. 
forced concrete work at Brinnington Secon. 
dary School, phase IIl—Fram Reinforceq 
Concrete Co., Ltd., 165 Plymouth Grove 
Manchester, 13, £9,888. . 

Provision of kitchens at Brinsdale anq 
Maycroft Primary Schools — Moston 
Brick and Building Co., Ltd, Kenyon 
Lane, Manchester, 10, £9,000 (subject to 
Ministry approval). 

Stockton-on-Tees, Dur.—Erection of follow. 
ing for  t CC. Hartley, borough 
architect: Hardwick Infant School—Chas 
Tennet, Ltd., Church Road, Stockton, 
£41,694; curtain walling for the Hardwick 
Secondary Modern School — Hills (West 
Bromwich), Ltd., £14,000. 

Stoke-on-Trent, Staffs.—Erection of following 
for City Council: Public conveniences jp 
Stone Road, Trent Vale—B. Scott, 16] 
Fletcher Road, Stoke-on-Trent, £4,448: 
health centre at Ubberley/Bentilee—Joseph 
Kelly (Stoke-on-Trent), Ltd., Corporation 
Street, Stoke-on-Trent, £55,774; shops and 
offices (incorporating ladies’ conveniences) 
at Stafford Street-Tontine Street, Hanley— 
Direct Labour, £76,767 (recommended, 
subject to Ministry approval). 

Repairs to the roof of the waste eliminator 
plant—Direct Labour (recommended), Esti. 
mated cost £1,250. 

Suffolk.—Extension to engineers’ workshops 
at West Suffolk General Hospital for East 
Anglian Regional Hospital Board—R. H 
and Son, Coney Weston, Bury St. Edmunds, 
£1,223 (recommended). 

Sunderland, Dur. — Rebuilding Queens Cafe, 
Dykeland Road, for A. H. Suddick—Sloan 
vans Earnshaw, 60 Dundas Street, Sunder- 
and. 

Swansea.—Following for B.C.: Erection of a 
sports pavilion and tea room at Bonymaen 
ow fields —— Murphy and Jones, 64a 
Bryn Street, Brynhyfryd, Swansea, £10,324. 
Work commencing January. 

Sports pavilion at King George V Play- 
ing Fields—Rees and Kirby, Ltd. Foundry 
Street, Morriston, Swansea, £30,680. 
Work commencing December. 

Tunbridge Wells, Kent.—Erection of a factory 
at Longfield Road, North Farm Industrial 
Estate, for J. Rawson and Sons, Ltd., Mount 
Pleasant—Perryman (Building Contractors), 
Ltd., 7 Castle Street, Tonbridge, estimated 
cost £31,000; Alun Jones and Allerton, 
architects, 39 High Street, Bromley; M. K. 
Boyden, quantity surveyor, 4 Duke’s Mews, 
London, W.1. Work has commenced. 

Tynemouth, Northumb.—Alterations and ad- 
ditions at Victoria Jubilee Infirmary for 
Newcastle Regional Hospital Board. Gray 
and Partners, architects, 52 Camden 
Street, North Shields—R. Jordan, Ltd, 
Back Queen Alexandra Road, Tynemouth, 
£18,720; electrical work — Veale Nixon, 
Ltd., Newcastle, £1,862. 

Wallasey, Ches. — Extensions at Moreton 
Secondary Modern School for B.C—Wm. 
Moss and Sons, Ltd., Yardly Road, Kirkby 
Industrial Trading Estate, Liverpool. 

Walthamstow, Essex.—Following for B.C: 
(a) Structural floors, etc., and (b) stair 
cases and balcony balustrades at Avon 
Road and Fyfield Road—(a) Flooring Con- 
tracts (London), Ltd., 11 Lower Grosvenor 
Place, London, S.W.1, £4,240 and () 
H. Teale and Sons, Ltd., Garth [ron 
Works, Garth Road, Lower Morden, 
Surrey, £1,383; repair and conversion of 
197 Markhouse Road—Direct Labour, 
£3,343 (recommended). 

Watford, Herts.—Erection of shops and 
offices for City House Properties—Gilbert- 
Ash, Ltd., 2. Stanhope’ Gardens, London, 
W.1, £150,000. : 

West Hartlepool, Dur.— Alterations and 
additions to Inland Revenue Offices for the 
Ministry of Works—-D. and J. Ranken, 
Ltd., Stockton Road, Sunderland. : 

Widnes, Lancs. — Work of strengthening the 
existing timber floors at Warrington oad 
and Simms Cross County Primary Schools 
by the insertion of steel channels along: 
side the existing beams for, Bt 
D. Lesley (Contractors), Ltd., 20 Tithebam 
Street, Liverpool. 4 

Willesden, Middx. — Following for BC: 
Repairs to Kilburn Grammar School 
E. and M. Builders, 2 Plympton Road, 
London, N.W.6, £1,064; internal washdow! 
and external painting at Lower Place Schoo 
—Buckingham and Sons, Ltd., 45 View 
Avenue, London, N.W.4, £1,175; _extem@ 
painting of Mora School and Gl 
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Social Centre—Dennis Price, Ltd., 6 Lech- 

mere meee, London, N.W.2, £1,026 (recom- 
ed). 

—. Middx. — Provision of additional 

accommodation. and garages at Maria 

Grey College for Co, E.C.—Bristow and 


Darlington, Ltd. 30 Tavistock Avenue, 
Seiwa b Greenford, £3,181 (recom- 
mended). 


Woodbridge, Suffolk.—Conversion of remain- 

ing farm buildings to central engineering 
stores at St. Audry’s Hospital, Melton, for 
Fast Anglian Regioral Hospital Board— 
Direct Labour. E::imated cost £2,910 
(recommended). 


CLOTHING AND TEXTILES 


sbury, Yorks. — Supply of 50 donkey 
nets. for B.C—A. Miller, Ltd., 175 
Bermondsey Street, London, S.E.1, £2 7s. 11d. 
each (recommended). 
Rochdale, Lancs.—Supply of overalls for B.C. 
—J. W. Sturrock and Co., Ltd., 26s. 73d. 
each (recommended). 


DEMOLITION 


Barnsley, Yorks.—Demolition of seven 
emergency static water tanks for B.C.— 
A. Dickinson, £525 (recommended). 
Beverley, Yorks. — Demolition of 28 and 30 
Hengate and 2 Walkergate for B.C.—Messrs. 
Walkers, Preston, £65 (recommended). 
Dewsbury, Yorks.—Demolition of premises at 
Battye Street and clearing site of property 
at Old Bank Road for B.C.—B. Gill, Brad- 
ford, £50, and Ibbitson Bros., Batley, £55, 
respectively (recommended). ; 
Dudley, Wores,— Demolition of 50 King 
Street for B.C.—Demolition and Con- 
struction Co., Ltd., £93 (recommended). 
Ealing, Middx. — Demolition of 252 Ruislip 
Road, Greenford, for B.C——G, Godileman, 
Ltd., London, W.5, £38 (recommended). 
Folkestone, Kent. — Demolition of Capel 
Battery and Radar sites for B.C.—Dover 
Demolition and Erection Co., Ltd., 30 Castle 
Street, Dover, £2,771 (recommended, subject 
to Ministry approval). _ 
Grantham, Lincs.—Demolition of vacant pro- 
perties, clearance area 39, for B.C.—R. J. 


Bavister and Son, £20 5s. per hovse 
(recommended). 
Leamington Spa, War. — Demolition of 1-20 


Portland Row and Aylesford Well for B.C. 
—D. Lynch, 362 Stoney Stanton Road, 
Coventry, £270 and £95, _ respectively 
(recommended). 

Maidstone, Kent.—Demolition of three air 
raid shelters and warden’s post at Penenden 
Heath, for B.C.—R. Daynes, £196 (recom- 
mended), 

Smethwick, Staffs—Demolition of buildings 
on the Windmill Brewery site and 57 
Mornington Road _ for B.C.— William 
Hallam and Co., Manchester, £2,350 and 
£95, respectively (recommended). 

Stockport, Ches.— Demolition of 10 to 18 
Small Street and 17 Vale Street for B.C.— 
]. Stevens. £138. 

Sunbury-on-Thames, Middx.— Demolition of 
all the buildings, the breaking up of the 
concrete oversite and fencing works at 
Rossall House and 11 Thames Street for C.C. 
—C. T. Worley, £5000 (recommended). 

Sunderland, Dur.—Demolition and clearance 
of site of the Gaiety Cinema, High Street 


East for B.C.—Richmond Construction, 
Ltd. West Hartlepool, £210 (recom- 
mended). 

Swindon, Wilts—Demolition of properties 


in Merton Street, Wellington Street and 
College Street for B.C.—R. J. Morrison, 
Cheltenham, £200 (recommended), 

Willesden, Middx.—Demolition of laundry, on 
site of block U, South Kilburn Redereiop- 
Ment area, for B.C.—Haslam and Whymark. 
Yard, Roundwood Road, London, N.W.10, 
£245 (recommended). 


ELECTRICAL 


Barnsley, Yorks.—Electrical installation at 
t. Helens Secondary Modern School for 
BC.—N. G. Bailey and Co., Ltd., Weaver 
Street, Leeds, 4, £10,164 (recommended). 

Sillingham, Dur.—Electrical work at Campus 
School for Co. E.C—C. Horne and Co., 
Ltd... Newelvet, Durham, £34,585. 

Birtley, Dur.—Electrical work at Ravens- 
worth Terrace County School for Co. 
EC—T. Mitchelson (Electrical), Ltd., 22 
vest Street, Gateshead, 8, £1,104 
randon, Dur.—Electrical installation at 
residential nursery for C.C—T. Mitchel- 
son (Electrical), Ltd., 22 West Street, 
Gateshead, 8, £851. 

Cardifi—Replacement of existing _ traffic 
signals at North Road/Western Avenve 
fenction for City Council —S.G.E. Signals 

cans Ltd., £1,578 (recommended). 

ulisle, Cumb.—Provision of traffic lights at 

€ junction of Scotland Road and Etterby 
treet for City Council — Automatic Tele- 








THE CONTRACT JOURNAL 


phone and Electric Co., Strowger House, 


8 Arundel Street, London, W.C.2, £3,559 
(recommended, subject to Ministry 
approval). 

Derby. — Electrical services for additional 
boiler at City Hospital for Sheffield 
Regional Hospital oard—Francis W. 


Harris and Co., Ltd., High Street, Leek, 

Staffs., £773 (recommended). 

Durham.— Electrical work at Durham 
Technica] College .or Co. E.C.—North of 
England Engineering and Electrical Co., 
Ltd., Ferryhill, £2,083. 

Harrogate, Yorks.—lInstallation of vehicle- 
actuated signals in place of existing ones 
at junction of Ripon Road with Skipton 
Road for B.C.—Siemens and General Elec- 
tric Railway Signals Co., Ltd., East Lane, 
Wembley, Middx., £1,290 (recommended). 

Hull.—Electrical installation to 157 dwellings, 
Boothferry estate, for City Council—Reliance 
Electrical Co., 500 Inglemire Lane, Kingston 
upon Hull. 

Leeds.—Following for City Council: Elec- 
trical installations for shopping centre at 
Lincoln Green and for the erection of 
four 10-storey blocks of flats on the Moor 
Grange and _  Swarcliffe estates—B.C.S. 
Electrics, Ltd., 10 Mill Hill, Leeds, 1; 
electrical work for 24 dwellings at Sissons 
Green and Cardinal Gardens — Vallance 
Electrical Engineers, Ltd., Gathorne 
House, Roundhay Road, Leeds, 8. 

Manchester. — Electrical installation at St. 
Joseph’s Buildings for City Council— 
Yewson Electrical Contracting, Middleton, 
and E, M. Evans and Sons, Ltd., Cornell 
Street, Manchester, 4, respectively. 

Middlesbrough, Yorks.—Supply and _instal- 
lation of traffic signals at Albert Road/ 
Corporation Road junction, Albert Road/ 
Grange Road junction and _ Linthorpe 
Road/Grange ‘oad junction for B.C.— 
Siemens and General Electric Railway 
Co., Ltd., East Lane, Wembley, Middx., 
£4,279 (recommended). 

Newmarket Suffolk. — clectrical engineering 
services for new boiler house and plant at 
Newmarket General Hospital for East 
Anglian Regional Hospital Board—Wilson 
Heating and Electrical Co., Ltd., Harston, 
Cambs., £2,178 (recommended). 

Norwich.—Renewal of the electric lighting 
and provision of four power points in 28 
dwellings at Angel Road housing estate. 
group C, for City Council—K. Clarke, 15 
Chalk Hill Road, Norwich, £1,324 
(recommended, in lieu of previous tender). 
Rugby, War.—Supply and _ installation of 
vehicle-actuated automatic traffic signals 
at junction of Warwick Street and Dun- 
church Road, and automatic traffic signals 
at junction of Market Place and Chapel 
Street for B.C.: Siemens and General 
Electric Railway Signal Co., Ltd., North 
Wembley, Middx., £1,533 and £1,451, 
respectively (recommended). 

Stockport, Ches.— Renewal of electrical in- 
stallation at Alexandra Park Primary 
School for B.C.—F, Mather and Co., 2 
Union Road, Stockport, £2,498. 

Stockton-on-Tees, Dur.—Electrical 
tion in the Hardwick 
for B.C. — William 
£2,042. 

Walthamstow, Essex.—Electrical installations 
at Avon Road and Fyfield Road for B.C.— 
Woodford Electrical Co., 56 High Road, 
Woodford Bridge, £1,851 (recommended). 


FENCING 


Eccles, Lancs. — Supply and erection of 
fencing on the south-west side of Winton 
Park and the Ryder Playing Fields for B.C. 
—Thomas Bowen, Ltd. Bowen Street, 
Parkfields, Wolverhampton, £2,857 and £430 
(recommended). 

Edmonton, Middx.—Provision of wrought-iron 
fencing for the Galliard Road frontage of 
Barrass Recreation Ground for B.C.—T. W. 
Palmer and Co., Ltd., 371 Church Road, 
London, S.W.19, £594 (recommended). 

Ipswich, Suffolk.—Replacement of the exist- 
ing chestnut post and wire fencing on the 


installa- 
shopping centre 
Bros., Stockton, 


northern and western boundaries of 
Chantry Park by a concrete post and chain 
link fencing for B.C.—Direct Labour, 
estimated cost £500. 

Manchester.—Fencing works at Langley 
estate for City Council—Dura Fencing 


(Northern), Ltd., Eccles (recommended). 

Middlesbrough, Yorks.—Supply of 866 lin. 
yd. of fencing for B.C.—Sheepbridge and 
Co., Ltd., Chesterfield, £1,573 (recom- 
mended). 

Oxford.—Provision of chain link fencing at 
Barton Recreation Ground for City Council 
—J. B. Corrie (Flextella), Ltd. French- 
mans Road, Petersfield, Hants, £949 (recom- 
mended). 

Surbiton, Surrey.—Fencing various recreation 
grounds and open spaces for B.C.—Challenge 
Fencing Co., £1,729 (recommended). 


GAS AND WATER SUPPLY 


Barnsley, Yorks.—Construction of Mossley 
and Cross service reservoirs including mains 
for B.C.—Laeven, Ltd., 51 Foundry Street, 
Dewsbury, £61,276 (recommended, subject 
to Ministry approval). 

Loddon, Norfolk.—Provision of water soften- 
ing plant at Hales Hospital for East Anglian 
Regional Hospital Board—Permutit Co., 
Ltd., Permutit House, Gunnersbury Avenue, 
London, W.4, £1,437 (recommended). 

Newton Abbot, Devon. — Construction of 
regional water supply scheme (stage I) for 

.D.C.—R. Costain, Ltd., 111 Westminster 
Bridge Road, London, S.E.1, £74,353. 

Oxford.—Fitting of an automatic chlorine 
controller actuated by recorder gear at 
Swinford Waterworks for City Council— 
Wallace and Tiernan, Ltd., Power Street, 
Chiswick, London, W.4, £1,153 (recom- 
mended). 

Portsmouth.—Automatic pumping station at 
Great Salterns Lake for City Council: (1) 
Constructional works— Denis __ Bennett, 
Ltd., Wallington, Fareham, £4,846 (recom- 
mended); A. L. J. Davis (Public Works). 
Ltd., £5,396; A. E. Farr, Ltd., £5,547: 
Southern Counties Construction Co., Ltd.. 
£5,996; ‘Reed and Mallik, Ltd., £6,912. (2) 
Pumping machinery — Gwynnes Pumps, 
Ltd., London, W.6, £3,630 (recommended); 
Pulsometer Engineering Co., Ltd., £3,990; 
Drysdale and Co., Ltd., £4,209; eft EL 
Allen, Son and Co., Ltd., £5,141; Sulzer 
Bros. (London), Ltd., £7,071. 

Stratford-upon-Avon, War.—Sinking of stand- 
by borehole at Ryon Hill. and ancillary 
works for B.C.—Penberthy, Ltd., Brighton, 
£9,083 (recommended, subject to Ministry 
approval). 

West Dorset.—Construction of a water main 
to Swyre and Puncknowle for the West 
Dorset Water Board — William Press and 
Son, Ltd. Abbey Grounds, Abingdon, 
Berks., £11,919. Work about to com- 
mence. 

West Kesteven, Lincs.—Construction of a 
small pumping station (15ft, by 1lft.) at 
Wilsford Heath, and connections to exist- 
ing cast-iron water mains for R.D.C. 
Elliott and Brown, consulting engineers, 
Stanley House, Pelham Road, Nottingham— 
Stirton Partners, Ltd., 3 St. Mary’s Place, 
Stamford, Lincs., £5,081. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


Portsmouth.—Twelve test borings for the 
Portsmouth Harbour reclamation scheme 
for City Council—G. Wimpey and Co., 
Ltd., Hammersmith Grove, London, W.6, 
£4,280 (recommended). 


HEATING AND VENTILATING 


Aylsham, Norfolk.—Provision of water soften- 
ing and treatment plant at St. Michaels 
Hospital for East Anglian Regional Hos- 
pital Board—Barrett and Wright, Ltd., la 
St. Miles Alley, Norwich, £3,350 (recom- 
mended). 

Bolton, Lancs.—Boiler house pant at Welling- 
ton Yard main garage for B.C—Wilfred L. 
Crumblehulme (Bolton), Ltd. 104 Derby 
Street, Bolton (recommended). 


Dorchester.—Installation of hot water services 
in 159 houses for B.C.—Southern Electri- 
city Board, £7,788 (recommended). 

Hull. — Low-pressure hot water heating and 
domestic hot water supply installation at 
new Central Transport ces for City 
Council—Humber Heating Co., Ltd., Port- 
land Street, Kingston upon Hull. 

Leamington Spa, War. — Installation of hot 
water systems in 22 additional houses at 
Rushmore estate for B.C.—T. Bates and 
Sons, Ltd., Warwick Road, Kenilworth, 
£4,178 (recommended). 

Lincoln.—Mechanical coal handling plant at 
Bracebridge Heath Hospital for Sheffield 
Regional Hospital Board—J. Procter, Ltd., 
Hammerton Street, Burnley, £5,929 (recom- 
mended). 

Newark, Notts.—Centralised boiler plant and 
heating services at physiotherapy depart- 
ment and nurse training school at Newark 
Hospital, for Sheffield Regional Hospital 
Board—Ashwell and Nesbit, Ltd., 62 Claren- 
don Street, Nottingham, £5,611 (recom- 
mended). 

Newmarket, Suffolk.—Mechanical engineering 
services for new boiler house and plant at 
Newmarket General Hospital for East 
Anglian Regional Hospital Board—Norris 
Warming Co., Ltd., Burley House, Theobalds 
Road, London, W.C.1, £85,737" (recom- 
mended). ’ 

Stockton-on-Tees, Dur.— Heating and _ hot 
water installation for the new Hardwick 
Infant School, for B.C—Spoors, Ltd., 
Bishop Auckland, £3,280. 3 

Surbiton, Surrey.—Installation of an oil-fired 
boiler, etc., at Council offices for B.C— 
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Urquhart’s (1926), Ltd., 5 Wadsworth Road, 
Perivale, Greenford, Middx., £1,084 (recom- 
mended). 


HOUSING SCHEMES 


Blackburn, Lancs.—Erection of a further 44 
dwellings, Montague Street redevelopment 
area for B.C.—Direct Labour (recom- 
mended, subject to Ministry approval). 

Bury St. Edmunds, Suffolk.—Seventeen dwel- 
ings, four flats and 10 garages at Hollow 
Road estate, for B.C.—Bury St. Edmunds 
Development Co., Ltd., Vinery Road, Bury 
St. Edmunds, £31,725 (subject to Ministry 
approval). 

Cardiff.— Following for City Council: 40 
houses at Penyrheol (for  sale)—Direct 
Labour; four two-storey flats for old people 
at New Borough Avenue, Llanishen— 
H. Nurton and Sons, Ltd., 1 Ystrad 
Street, Cardiff, £5,038 (recommended). 

Chertsey, Surrey. — Thirty-six dwellings, 22 
garages and site works, including demolition, 
access road and services at Fairoaks, Liberty 
Lane, Addlestone (contract 68) for U.D.C.- 
Mathew James and Co., Ltd., 15 Thayer 
Street, London, W.1, £60,197. Work com- 
mencing Dec. 

Dewsbury, Yorks.—Eighty-two dwellings and 
17 brick garages, construction of roads and 
sewers, and the erection of fencing along the 
canal side on the Thornhill] Lees redevelop- 
ment area (scheme 1) for B.C.—John 
McCormick (Rochdale), Ltd., Rochdale, 
£150,985 (recommended, subject to Ministry 
approval). 

Doncaster, Yorks.— Following for R.D.C.:: 
Twenty-five unit, two-storey block of aged 
persons’ flatlets at Marlborough Avenue. 
Askern, and 25 unit, two-storey block of 
aged persons’ flatlets at Queen Mary’s 
Crescent, Kirk Sandall. J. A. Williams, 
surveyor—J. H. Gilbert, Ltd., 15 Cemetery 
Road, Doncaster, £31,044 and £30,960, 
soopocsie sy’ 

Ealing, Middx.—Erection of flats at Windsor 
Road for B.C.—George Moss and Sons, Ltd., 
Cranleigh Wharf, Lady Margaret Road, 
Southall, £14,200, and P. G. Wellfair, Ltd., 
93 Carlyle Avenue, London, N.W.10, £9,977 
(recommended). 

Grantham, Lincs.—One hundred and one 
dwellings at housing site 10, Earlesfield, 
scheme 58, for B.C_—W. Dobie and Sons, 
Ltd., 72 Chignall Road, Chelmsford, 
Essex, £156,415 (recommended, subject to 
Ministry approval). 

Haltemprice, Yorks. — Forty houses on the 
Manor House estate and 12 flats on the 
Crescent Street site for U.D.C—R. L. 
Edmond and Co., Ltd., Ferndale Avenue, 
Willerby, Yorks., £65,898 and £16,328, 
respectively. 

Hull. — Following for City Council: One 
hundred and eighty-eight dwellings and 51 
garages, Boothferry estate—Direct Labour 
(subject to Ministry approval). 

Twelve-storey block of flats between 
Nornabell Street and Barnsley Street— 
ee Ltd., 35-41 Lower Marsh, London, 

Loughborough, Leics.— Five bungalows at 
Deane Street for B.C.—William Davis and 
Co. (Leicester), Ltd., Forest Road, Lough- 
borough, £5,934 (recommended, subject to 
Ministry approval). 

Middlesbrough, Yorks.—Twenty-six houses, 
six flats and 11 garages at Easterside for 
B.C J. A. Kenyon. pores engineer— 


Emco (Builders), Ltd., iddlesbrough, 
£52,525. 
Montrose, Angus.—Forty houses at North 


Street and Orange Lane for the Burgh 
Council. W. M. Patrick and Partners, 
architects, 18 South Tay Street, Dundee— 
R. Pert and Son, Ltd., Lower Balmain 
Street, Montrose — builder work, £32,858; 
carpenter and joiner, £15,122; smith and 
fencing, £1,708; floor tiling, £338; grates, 


£945; slater and roughcast, £2,795. Laird 
Bros., Gowanbank, Forfar—plaster and 
concrete, £3,222; glazier—£262. Colin 





Wood and Co., Baltic Street, Montrose— 
plumber work, £5,638. Stenson and Co., 
Station Road, Laurencekirk — electrical 
work—£1,439. 

Norwich.—Erection of houses at Little Plum- 
stead Hospital, for East Anglian Regional 
Hospital Board—T. Gill and Son (Norwich), 
Ltd., Hall Road, Norwich, £20,396 (recom- 
mended). 

Ormskirk, Lancs.—Six two-bedroom and two 
three-bedroom houses and 12 one-bedroom 
bungalows on the Truscott estate, Burscough, 
for U.D.C.—J. and R. Woods, Burscough, 
£26,389. 

Oulton, Norfolk. — Two staff houses at 
Lothingland Hospital for East Anglian 
Regional Hospital Board—R. G. Carter, 
Ltd., Drayton, Norwich, £5,197 (recom- 
mended negotiated tender). 

Oxford.— Twelve houses at Blackbird Leys 

estate (section IIIa) for City Council— 
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Ltd., Mill Hill, 
(recommended, 


and Son, 
£24,315 


John Laing 
London, N.W.7, 
negotiated tender). 

Portsmouth.—Following for 
Nine houses at Prince George 
Basford and Sons (Contractors), 
Northwoods, Fareham Road, Gosport, 
£16,350 (recommended); W. J. Waldron, 
£17,780; J. C. Nicholls, Ltd., £18,250; A. E. 
Porter and Son, Ltd., £24,819; H. Jones 
and Son (Portmouth), Ltd., £25,679. 

Six flats, 12 bungalows and six garages 
at Karen Avenue—J. H. Day (Builders), 
Ltd., 9 Woodfield Avenue, Farlington, 
Portsmouth, £37,954 (recommended, in lieu 
of previous tender). 

Prestwich, Lancs.—Erection of one block of 
five old people’s bungalows at Turnbull 
Avenue for B.C, J. T. Kilner, borough engi- 
neer—Bleakley and Ingham, Ltd., Mellor 
Street, Radcliffe, Lancs. Work to com- 
mence within two months. 

Scunthorpe, Lincs.— Seventy-two dwellings 
at Westcliff estate for B.C.—Direct Labour 
(recommended, subject to Ministry ap- 
proval). 

Shrewsbury, Salop.— Following for B.C.: 
P. T. Morris, borough surveyor. Six 
houses, two bungalows, two shops, 19 
garages, and alterations to Monkmoor Hall 
Farm, to provide new dairy and calf 
boxes. The works are on several sites, all 
in the Crowmoor district—M. A. Boswell 
(Contractors), Ltd., 124 Compton Road, 
Wolverhampton, £24,426 (recommended, 
subject to Ministry approval). 

Sixty-seven dwellings, 19 garages and 
one shop at Ditherington—M. A. Boswell 
(Contractors),  Ltd., £109,516 (recom- 
mended, subject to Ministry approval); 
Wilson Lovatt and Sons, £116,120. 

Sunderland, Dur.—Ninety and 114 houses on 
the Hylton Red House estate for B.C. 
H. C. Bishop, borough architect—L. W. 
Evans (Contractors), Ltd., Norfolk Street, 
Sunderland, £109,248, and Direct Labour, 
£158,990, respectively. 

Willesden, Middx.—Erection of block N, 
South Kilburn redevelopment scheme, com- 
prising 44 maisonnettes, a laundry, five 
garages and car parking space for B.C.— 
Direct Labour, £132,955 (recommended). 

York.—Following for City Council. E. Firth, 
city architect: Forty-one dwellings at the 


City Council: 
Street— 
Ltd., 


rear of Brackenhill, St. George’s Place— 
Sorrell (York), Ltd., 95 Heworth, York, 
£54,213. 


Eight houses at Naburn Lane, Fulford 
D. Hughes and Sons, Dennison Street, 
Huntingdon Road, York, £13,086. 

Sixty-two dwellings, Windsor Garth, 
Acomb—Robert Dunkerley and Sons, Ltd., 
9 Highfield Road, Doncaster, £77,914. 


MATERIALS AND SUPPLIES 
Smethwick, Staffs.— Supply of dustbins for 


B.C. — Co-operative Wholesale Society, 
Ltd., Hall Street, Dudley, £1 10s. 33d. per 
bin, inclusive of purchase tax (recom- 
mended). 


PLANT AND MECHANICAL TRANSPORT 


Blackburn, Lancs.—Supply of a Weatherill 
12H hydraulic loading shovel for B.C.— 
F. E. Weatherill, Ltd., Welwyn Garden 
City Herts., £2,041 (recommended). 

Cheltenham, Glos.— Supply of a Bedford 
vehicle for B.C.—Haines and _ Strange, 
Ltd., 131 High Street, Cheltenham, £951 
(recommended). 

Durham.—Supply of following for C.C.: One 
diesel engined two-tool air compressor with 
air hoses: F. Gibson and Co. (New- 
castle), Ltd., Haddricks Mill Road, Gos- 
forth, £1,069 less 24 per cent.; six 1,000- 
gallon diesel engined mechanical gully 
emptiers—Minories Garages, Ltd., Jesmond 
Road, Newcastle, 2, £14,348; 20 single-blade 
pusher-type snowploughs—Wm, Smith and 


Sons, Grove Works, Barnard Castle, 
£1,657; four 1 cu. yd. diesel engined 
dumper wagons Service Engines (New- 


castle), Ltd.,Gt. Lime Road, Newcastle, 12, 
£1,439; four 5-ton capacity fibre glass inde- 
pendent gritter bodies—Atkinson’s Agri- 
cultural Appliances, Ltd., Enterprise 
Works, Clitheroe, £2,760; seven industrial 
tractors and seven’ hydraulic loading 
shovel attachments—-R. H. Patterson and 
Co., Ltd.. Forth Street, Newcastle, 1. 
£5,166 and £1,120 less 24 per cent.; seven 
3-ton hydraulic tipping trailers—Metcalfes 
toria Road, Darlington, £1,423 less 5 per 


cent.; seven diesel-driven mower attach- 
ments—Ord and Teasdale, Ltd., 129 Vic- 
toria Road, Darlington, 1,423 less 5 per 
cent.; one spreader finishing machine— 
Blaw Knox, Ltd.. London, £5,281 less 
allowance of £1,600 for two old 
machines; Bedford diesel van — Sherwood 
Bros., Darlington, £933 (all recom- 
mended). 
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Enfield, Maa oe *, 10/7 
mixer (including ydraulically 9g 
hopper) for B.C.—-Moores Plant, Ltd. It 
Markfield Road, London, N.15, £564 (recom. 
mended). 

Ipswich, Suffolk.—Supply of a 
Yorkshire 7-ton  1,200-gallon combined 
gully and cesspool emptier for BC 
McNamara Motors, Ltd., 159 Saint Helens 
Street, Ipswich, £3,432. 

Leeds.—Supply of following for City Coyp. 
cil—Self-propelled 4-ton mobile © crane— 
R. H, Neal and Co., Ltd., Plant House 
Longfield Avenue, London, W.5, £4,369: 
two lorry-mounted compressors With 
various tools—Wm. G._ Search, [td 
Market Works, Whitehall Road, Leeds, |3 
£3,380, a Thames 10/12cwt. builders’ truck 
and a _ Thames Scwt. van—Magnetic 
Motors, Ltd., Water Lane, Leeds, 1] (all 
recommended), 

Middlesex. — Supply of three suction road 
sweepers for C.C.—Johnston Bros. (Engineer. 
ing), Ltd., 57 The Broadway, London, W5, 
£3,775 each (recommended). 


Richmond, Yorks. — Supply of a truck fo; 


Concrete 


Karrier 


B.C.—T. Wishart, Ltd., Crook, £1,239 
(recommended). 
Scunthorpe, Lincs.—Supply of a Commer 


Karrier refuse collection vehicle for B.C— 
Parker and Co, (Scunthorpe), Ltd., Don. 
caster Road, Scunthorpe, £3,041 (recom. 
mended), 

Stockport, Ches.—Supply of a 5-ton articulated 
vehicle and crane for B.C.—Culvers Car 
Mart, Ltd., Moseley Road, Manchester, 14, 


Sunderland, Dur.—Supply of a Merryweather 
100ft. hydraulically operated turntable ladder, 
embodying A.E.C. diesel engine chassis 
with 130-b.h.p. diesel engine, six-man cab, 
and new ladders, and self-contained diesel- 
driven pumping unit having capacity of 
350-500 g.p.m. for B.C. — Merryweather 
and Sons, Ltd., Greenwich High Road, 
London, S.E.10 (recommended). Estimated 
cost £12,250. 


PLAYING FIELDS, PARKS, ETC. 


Ealing, Middx.—Following for B.C.: Develop- 
ment of open spaces on housing estates— 
J. S. Bishop and Co., Ltd., Slough, Bucks, 
£978 (recommended). 

Laying out of Clayponds estate—]. S. 
Bishop and Co., Ltd., Slough, Bucks, £5,645 
(recommended); Maxwell M. Hart, Ltd, 
£6,123; Sherwood Bros. (Agri Service), 
£6,327; Hugh Pearl (Contracts), Ltd., £7,754; 
Grassphalte, Ltd., £7,992; En-Tout-Cas Co., 
£11,665. : b 

Edmonton, Middx. — Turfing and _ planting 
children’s playground at Flamstead End 
estate for B.C.—Peter Adams, Ltd., Cranley 
Gardens, London, N.10, £868 (recom- 
mended). : 

Enfield, Middx.—Following for B.C.; Layout 
of playing fields and grounds at Capel Manor 
Primary School—Hugh Pearl Contracts, Ltd., 
Bovinger, Ongar, Essex, £2,021 (recom- 
mended); Maxwell M. Hart, £2,382; En Tout 
Cas Co., Ltd., £3,809; E. Doe and Sons 
(Contracts), Ltd., £2,321; Grassphalte, Ltd., 
£2,668; William Wood and_ Sons, Ltd, 
£3,908; J. S. Bishop Co., Ltd., £2,860; 
Greensward (Contracts), Ltd., £3,032. 

Layout of Aylands open  space—Hugh 
Pear] (Contracts), Ltd., £2,242 (recom- 
mended); En Tout Cas and Co., Ltd., £2,929; 
W. M. Wood and Son, Ltd., £2,865; E. Doe 
and Sons (Contracts), Ltd., £2,476; J. S. 
Bishop and Co., Ltd., £2,598; Greensward 
(Contracts), Ltd., £2,707; Grassphalte, Ltd., 
£3,166. 


Laying out and fencing of the playing 
field at Chace Secondary Girls’ School— 
Maxwell M. Hart (London), Ltd., 248 Beulah 
Hill. London, S.E.19, £4.745 (recommended); 
Hugh Pearl Contracts, Ltd., £4,988; E. Doe 
and Sons (Contracts), Ltd., £4,861; En Tout 
Cas Co., Ltd.. £5,064; Shorters Contracts 
Co., Ltd., £5,377; Greensward (Contracts), 
Ltd.. £5,444; Grassphalte, Ltd., £4.778. 

Construction of tennis courts at Bush 
Park—Maxwel] M. Hart. £2,781 (recom- 
mended): Hugh Pearl Contractors, Ltd. 
£3,621; E. Doe and Sons (Contractors). Ltd. 
£3,223: En Tout Cas Co., Ltd., £3,044 
Shorters Contracts Co., Ltd., £3,855; Grass- 
phalte, Ltd., £3,188. : 

Kingston - upon - Thames, Surrey. — Site 
clearance, etc., at Palace Estate Playins 
Fields for B.C.—Advance Plant Contractors, 
Ltd., 100 Godstone Road, Whyteleale. 
Surrey, £2,061 (recommended). ; 

Leeds.—Reconstruction of four tennis cous 
at Roundhay Park and three tennis courts 
at Meanwood recreation ground for City 
Coyncil—En-Tout-Cas Co., Ltd., Systom 
Leicester, £1,711 (recommended). 

Oxford.—Development of the Sandy 74 
Gardens, Blackbird Leys estate, for i 
Council—J. S. Bishop and Coy " 
Slough, Bucks., £7,468 (recommended). 
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rete potters Bar, Middx.—Laying out of playing Furlong estate, Aspley Guise, for R.D.C— Extension of the cemetery, together with 
ated field at Sunny Bank Primary School, for F. C. Andrews, 133 Marsh Road, Luton, drainage works and construction of foot- 
105 Co. E.C.—Hugh Pearl (Contractors), Ltd., Beds., £2,644. : paths and roads—Border Engineering Con- 
om. Bovinger, Ongar, Essex, £1,136 (recom- Aylesbury, Bucks.—Construction of footpaths tractors, Ltd., 125 Queen Street, White- 

mended). (about 800 sq. yd. in total) on the housing haven, £6,943; flagging portions of War- 
tier smethwick, Staffs.—Second stage of work estates at Aston Clinton, Haddenham, Long wick Road between Victoria Road and the 
ined at Hadley playing fields for B.C. Maxwell Crendon and Waddesdon for RDC. city boundary—H. MacDermott, £3,559 
ie Hart (Glasgow), Ltd., 163 Buchanan Raymond C. White, architect, 4 Temple (both recommended, subject to Ministry 
lens Street, Glasgow, C.l, £14,394 (recom- Square—Roads Reconstruction (Contract- approval). 

mended). ing), Ltd., 106 Gold Street, Wellingborough, Cheltenham, Glos.— Construction of new 
fa Northants, £1,897 (provisionally accepted, entrance roadway and car park at King 
a RAILWAY ENGINEERING subject. » Sian Seer jeune George V playing field for B.C—Chesford 
: a : ey, " : ros. (Contractors), ., £1,917; Bridgwater Constructi Co., Ltd., Parton oad, 
60: ee Railways. Following —_contracts Bros., £2,125; Bicester Stone Co., Ltd., (coniiomer £2,106 (recommended). 
with — ; £2,514. oe , Deal, Kent.—Widening Mill Road for B.C— 
td Southern Region. , Bexley, Kent.—Widening and improvement of Bowzell (Surfacing), Ltd., Wellington 
"2D Bricklayers’ Arms Motive Power Depot: Bellegrove Road between Welling Way and House, Walmer, Deal, £19,577 (recom- 
lak construction of new lift shafts—Taylor the borough boundary, and surface water mended). : 

a Woodrow Construction, Ltd., Southall, sewer between Westwood Lane and the “We _Derbyshire.—Construction of a 33ft. carriage- 
fall Middx. , Anchor in Hope” public house for B.C.— way from Cromford Crossroads northwards 
. Bournemouth Central: station renova- Mears Bros. (Contractors), Ltd., Braystones, towards Masson Mills for C.C., comprisin 
‘oad tions—C. and T. Painters, Ltd., London, Preston Grove, Faversham, £68,817 s 14,300 cu. yd. rock excavation; 4,500 cu. yd. 
ee N.W.10. ; ; Blackburn, Lancs.—Asphalt paving of drying earth excavation; tree felling; drainage; pre- 
vs, Feltham Marshalling Yard: improved areas for 36 flats (scheme 58), Montague mixed waterbound macadam foundation; 
. drainage—G. Wallis and Sons, Ltd., Street redevelopment area and_ surfacing 4,900 sq. yd. 3in. bitumen macadam base 

London,, W.C.2. oti playground at St. Stephen’s C.E. School course; 1,000 lin. yd. kerbing; fence and 
for London (Western) District: cleaning and for B.C.—Trinidad Lake Asphalt Co. retaining walls. S. Mehew, county surveyor 
230 painting of bridges—James Robb and Son, (North Western), Ltd., India Buildings, —John Brown and Sons (Wolverhampton), 

Ltd, London, S.E.3. _ P Water Street, Liverpool (recommended), Ltd., Chell Street, Hanley, Stoke-on-Trent, 
wd Bramley “ Mortimer: station renova- Bolton, Lancs.—Surfacing of Spa Road from £42,591. Work about to commence. 
= es obb and Son, Ltd., London, a pon h.., oer an for B.C— )udley, Worcs.— Development of land at 

wes rinida ake sphalt o. (North to include car park. 
om- Between Elephant and Castle and Lough- Western), Ltd., India Buildings, Water ae cesteaus aa ouaaia’ for 
ted borough Junction: repairs to viaduct— Street Liverpool (recommended). _ Esti- B.C.—Bulldozers (Kingswinford), Ltd., 38 
Ca Aerocem, Ltd., London, Wil. mated cost £3,000. Penzer Street, Kingswinford, Brierley Hill. 
if Feltham Station: repairs to Crane Bristol. — Laying of access way and garage £15,651 (recommended, subject to Ministry 
, ~~ nabide MacDermot and Co., bane for 17 garages at — Way, Shire- approval). ° 

; ; aa : ampton, and laying of access ways and Ealing, Middx.— Making-up service road at 
ra Slade Green Repair Shop: improvements garage bases and provision and_ erection poo Bey on far ay —Donovan and 
ssis a centmeuen—Neris = Wemilng Co. of nine garages adjoining 59 Pembroke Denny, Ltd., 154 Stanley Road, Tedding- 
sab London, W.C.1. 5 E ; Road, 6 Apsley Road and 4 Burlington ton, £1,045 (recommended). 
a Portsmouth Harbour: dismantling of dis- Road for B.C.—R: Hobbs and Co., Plan- Eastbourne, Sussex. — Following for B.C.: 
of used railway viaduct—Caffin and Co., tation Works, Portbury, Bristol, £2,774 Construction of cul-de-sac at Chatfield- 
her Ltd, London, W.C.2. _ ‘ and £1,980, respectively (recommended). Davis estate, rear of Binsted Close and 
od Downton: reconstruction of Avon River Bromley, Kent. Widening of Baston Road Faygate Road—Direct Labour (recom- 
ted viaduct — Caffin and Co., Ltd., London, from West Common Road to Haynes mended). Estimated cost £4,350. 

WC2. oeonndary Seago or he me Surfacing approximately 20,500 sq. yd. of 

(Aylestord), Ltd., Broa a oad, nter- i ith in. consolidated thick- 

RIVER AND FLOOD PREVENTION bury, £21,384 (recommended). aeal cols saohan oaonaeiertiaionana 

WORKS Bury St. Edmunds, Suffolk.—Widening of granite chippings—Constable, Hart and Co., 

op- Surbiton, Surrey.—Improvements to tributary Hospital Road, contract 1, for B.C.— Ltd., Lion House, Red Lion Street, Rich- 
4 1 of the Hogsmill River for the Co. Rivers D. and H. (Contractors), Cambridge, Ltd.. mond, Surrey, 5s. 10d. per sq. yd. 
KS, and Streams Committee—Direct Labour. 83a Regent Street, Cambridge, £12,297 (recommended); George Wimpey and Co.. 

Estimated cost £5,000. (subject to M.T. approval). ; by Ltd., 6s. ae. per sq. yd.; Chittenden and 
5. Cardiff.—Following for City Council: Provision Simmons, Ltd.. 6s. 34d. per sq. yd. 

645 ROADS, BRIDGES AND SITE WORKS of trolley bus turning space at Whitchurch Eccles, Lancs.—Improvement of the bridge 
td., heer L say Road—Direct Labour, £9,514 (recommended over Folly Brook on the Worsley Road 
ce), ccrington, Lancs.—- Asphalt surfacing of in lieu of previous tender). (A.575) for B.C.— Direct Labour (recom- 
am (CO trunk, county and district roads during Completion works at Manorbier Crescent mended). 
mm | ee Miencial your for WC Trisiend —Direct Labour, £21,000 (recommended). Edmonton, Middx.—(a) Widening of Montagu 
e B a aaohelt Co., (North Western), India Carlisle, Cumb.—Following for City Council Road at level crossing, and (b) re-laying of 
ing uildings, Water Street, Liverpool. —Formation of footpaths for stage 4 of pedestrian crossings at Silver Street, Angel 
nd Ampthill, Beds. — Construction of footpaths, the Morton development—Direct Labour Road, Fore Street and Hertford Road for 
a verges and ancillary works at the Trunk (recommended). Estimated cost £16,225. B.C.—{a) Direct Labour, and (b) Mowlem 
out 
nor 
td., 
ym- § 
out Se ee “| 
ons 
td., 
td., 
60; i 
ugh 
x JOHN ALLEN & SONS coxrorv) LTD 
Doe 
s COWLEY, OXFORD 
ar 
‘a are pleased to announce that in future their 
ms range of ALLEN CRANES i 
lah ? eens ; , ’ 
od); will be distributed in collaboration with 
Doe 
out 
es WOOD, PRITCHETT & PARTNERS i 
ts), LIMITED 
Hill 
- Improved SALES AND SERVICE facilities will now be available from the following depots : 
td., 
= Head Office : Mechquip Depot : Mechquip Depot : 
30-3 ss : HoE Roa, ROCHESTER WAY, 
site 8 HAMMERSMITH BROADWAY, BisHops WALTHAM, DARTFORD HEATH, 
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ot Tel: Riverside 2224 Tel: Bishops Waltham 447 Tel: Crayford 24498 z 
afe, 
S Mechquip Depot: 
‘ity MILL STREET. 
on, DUNCHURCH, 
- WARWICKS, 
‘ity Tel: Dunchurch 319 
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Paving Co., Ltd., 


Enfield, Middx. — Provision of fol 
B.C.: Concrete practise wicke 


Hampton Hill, £3,250 


Ltd., £3,713; 


School — Maxwell 
Ltd., 


Grammar 
(London), 
Contracts, Ltd., £2,992; E. Doe 
Ltd., £2,585; Shorters Contracts 
£3,247; Grassphalte, Ltd., £2,700. 
Gateshead for redevelopment, 
—Tarmac Civil Engineering, 


hall, Wolverhampton, £79,357 
mended). 


in tarmacadam at Appledore, Hill 
for L. B. Burgess—Hodsons, 
Wrotham Road, Gravesend. 


Hambledon, Surrey.—Site developm 


contract 2, for R.D.C. R. F. 
neer and surveyor—Watts Bros. 
Moulsham Copse _ Lane, 
Camberley, £1,460 (accepted); G 
(Wokingham), Ltd., £1,506; 
McCulloch, Ltd., £1,648; 
struction, Ltd., £1,500. 


Horsforth, 





Horsforth, £1,159 (recommended 
commencing in the near future. 
Huddersfield, 
Grove and Roydfield Street, Fa 
a. vais 
surveyor—D. J. Bates and Co 
Yew Tree Road, Birchencliffe, 
field. Work commencing two 


at Whitton Special, Landseer 
Modern, Rushmere Hall 
Lane Primary, Springfield 
Whitton Junior and Infants’ 






19 Grosvenor 
London, S.W.1, £956 (recommended). 


248 Beulah Hill, 
S.E.19, £2,283 (recommended); Hugh Pearl 


Yateley, 


Roads 


Yorks. — Tarmacadam 
areas to the rear of flats in Featherbank 
Lane, Broadway, for U.D.C. J. Marsden, 
engineer and surveyor—Webster Bros., Ltd., 


Yorks. — Making-up of 


Junior, 
Junior 
Schools for 
B.C.—Limmer and Trinidad Lake Asphalt 
Co., Ltd., West End Ipswich, £2,769. 


Ee 
# ie 
Re RS 


Place, 


lowing for 
ts, tennis 


courts and jumping pits at Ambrose Fleming 
School—Grassphalte, Ltd., 90 High Street, 
(recommended); 
Maxwell M. Hart, £3,649; En Tout Cas Co., 
Ltd., £4,126; E. Doe and Sons (Contracts), 
. S. Bishop Co., Ltd., £4,086; 
Greensward (Contracts), Ltd., £3,663. 

Three hard tennis courts at Enfield Lower 


M. Hart 
London, 


and Sons 


(Contracts), Ltd., £2,661; En Tout Cas Co., 


Co., Ltd., 


Gateshead, Dur.—Preparation of land at East 


including 


the provision of roads and sewers for B.C. 
Ltd., Ettings- 


(recom- 


Gravesend, Kent.—Renovation of gravel drive 


side Drive. 
Ltd., 17 


ent works 


at Middleton Close, Chapel Lane, Milford, 
Caple, engi- 


Co a i” 
near 
. W. King 
R. H. 
Recon- 


drying 


). Work 


The 
rtown, for 


L. Percy, borough engineer and 


iy ees. 2 
Hudders- 
to three 


weeks. 
Ipswich, Suffolk.—Repairing the playgrovnds 


Secondary 
Sidegate 
and 


Kendal, 


Leamington Spa, 


Leeds, — Following for 


Maidenhead, 


Northampton.—Reconstruction and 


Norwich.—Roadworks for 
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Keighley, Yorks.—Roads and sewers on the 


Bogthorn estate for B.C. Work includes 
5,000 cu. yd. excavation, 1,500yd. sewers, 
7,300 sq. yd. carriageway and footpaths— 
A. E. Morris (Yorkshire), Ltd., Russell 
Street Chambers, Bingley. 

Westmor.— Following for  B.C.: 
Private street works in part of Helmer 
Drive —J. Chaplow and Sons, Ltd., Hel- 
sington, Kendal, £1,186; construction of 
further roads and sewers on the Watts- 
field estate—W. H. Ainsworth and Co., 
Ltd.. Sand Gate, Sandylands, Kendal, 
£17,693 (both recommended). 
War.—Reconstruction of 
Lower Avenue, for B.C.—Galliford and Sons, 
Ltd., The Heath, Wolvey, Hinckley, Leics., 
£14,875 (recommended). 

City Council: Rein- 
statement of carriageway and footpaths in 
Clarence Road — Leake and Carney, Ltd.. 
11 Holmfield Lane, Wakefield, £1,839; 
repair of Pontefract Lane between the 
level crossing at its junction with Knows- 
thorpe Lane and a point east of the 
entrance to open cast coal disposal site— 
Direct Labour estimated cost £5,500 (both 
recommended). 


Leyton, Essex. — Site works for garages at 


Argyle Road, Kings Road and Ashville Road 
for B.C.—Direct Labour (recommended). 
Estimated cost £1,500. 

Berks. — Reconstruction of 
Queen Street (part) for B.C—W. and J. 
Glossop, Ltd., 123 East Hill, London, S.W.18, 
£7,736 (recommended, in lieu of previous 
tender). 


Maidstone, Kent.—Making-up of Beaconsfield 


Road and resurfacing of carriageway in 
High Street for B.C—A. H. Hooker and 
Sons, Otham, Maidstone, £3,583, and 
Limmer and Trinidad Lake Asphalt Co., 
Ltd., Trinidad Lake House. Vauxhall Bridge 
Road, London, S.W.1, £3,148, respectively 
(recommended). ; 
improve- 
ment of approximately 200 lin. yd. of 
Bedford Road, A.428, for B.C.—Kottler 
and Heron, Ltd., Cliftonville, Northampton, 
£11,178 (accepted); J. E. Lucas, Ltd., 
£11,511; Tandy and Richmond, £12,066; 
Brooks and Johnson, £12,997. Work com- 
mencing Nov. 21. 


Northholt, Middx.—Surfacing works at Church 


Road for C.C.—George Wimpey and Co., 
Ltd., Hammersmith Grove, London, W.6, 
£4,790. 

houses at Little 


Plumstead Hospital, for East Anglian 
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Regional Hospital Board—E. J. Edwards 
(Norwich), Ltd., Plumstead Road, Norwich 
£4,013 (recommended). : 

Peterborough.—Reconstruction of Gunthorpe 
Road and Ivy Grove for City Coungjj— 
Kimbell (Road Construction), Ltd., Chapel 
Brampton, Northampton, £34,450 (recom. 
mended). 

Portsmouth.—Reinstatement of footpath a 
Moneyfields Avenue / Burrfields Road 
strengthening and resurfacing Stamshaw 
Road_and making-up of Dorking Crescent, 
for City Council—Direct Labour (recom: 
mended). Estimated cost £1,350, £10,009 
and £8,620, respectively. 

Radnorshire.— Work on the Dolaw Jenkin 
Bridge for C.C.—Norman Hughes and Co 
Ltd., Ruthin, £5,296. Work about to com. 
mence. 

Ramsgate, Kent.—Resurfacing footway a 
Royal Parade and Paragon for B.C— 
Chittenden and Simmons, Ltd., Larkfielg 
Maidstone, £1,177 (recommended), : 

Sandown and Shanklin, I. of W.—Recop. 
struction of Vinings Gardens, Sandown, for 
U.D.C.—Cheek Bros., Church Litten, Ney. 
port, I. of W., £657. Work commencing 
shortly. 

Smethwick, Staffs.—Reconstriction of Cray. 
tord Street for B.C.—J. Mannion and (Co, 


Ltd., Guildhall Buildings, Navigation 
Street, Birmingham, 2, £21,788 (recom. 
mended). 


Southend - on- Sea, Essex.—Construction of 
Pier Hill footbridge and pier steps for 
B.C.—A. and C. Barvis, Ltd., Manor 
Works, Church Road, Thundersley, £9,979, 


Stirlingshire.—Constructon of a new bridge 
over the Glazert Water and the approaches 
connecting with the Callander-Kirkintilloch 
Road, B.822, at the east end of Lennoxtown, 
for C.C. Bridgeworks comprise reinforced 
concrete superstructure with mass concrete 
abutments, river span 50ft.; width between 
parapets 32ft.; and _ total length of 
approaches 120yd. James D. Doull, county 
road surveyor—The Broadside Construction 
co. Ltd., 142 Waterloo Street, Glasgow, 


Stockport, Ches.—Final carpeting of carriage. 
ways at Brinnington and Hillcrest Road 
estates and making-up of Marsland Terrace 
for B.C.—North Lonsdale Tar Macadam, 
Ltd., Albion Works, Sheffield, £3,870, and 
Bituminous Surfacing (1953), Lid., Lime 
Bank Street, Manchester, 12, £1,853, respec- 
tively. 

Stockton-on-Tees, Dur. — Construction of 
roads and sewers, etc., in the Victoria area 
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(stage Ill) for B.C. G. Cowan, borough 
engineer—Ideal Builders, (Redcar), Ltd., 
Redcar, £29,966. 

stoke-on-Trent, Staffs.— Following for City 
“Council: Improvement of Waterloo Road, 
Cobridge and London Road, Stoke—Roy 


Beech (Contractors), Ltd. 9 Brook 
Street, Stoke-on-Trent, £8,383; making-up 
of Severn Street, Cobridge, and_ the 


service road off Malthouse Road, Bucknall 
_--,H.M. Contractors, Ltd., Brook Lane, 
Newcastle-under-Lyme, £2,362 and £2,312, 
respectively (recommended). 

Surbiton, Surrey.—Following for B.C.: (a) 
Resurfacing four hard tennis courts, and (b) 
the provision of slab paving during 1960-61 
—W. H. Gaze and Sons, 19 High Street, 
Kingston-upon-Thames, Surrey, (a) £778 and 
(b) £10,653, respectively; reconstruction of 
Fairoak Lane—W. and J. Glossop, Ltd., 123 
Fast Hill, London, S.W.18, £24,300;  re- 
surfacing of various roads with bituminous 
macadam Amalgamated Roadstone 
Corporation, Ltd., 15 Stanhope Gate, 
London, W.1 (recommended). 

Surbiton, Surrey.—Cycle training layout at 


Fullers Way School, comprising concrete 
eycleway with all necessary drainage for 
B.C.—J. Bray, 36 River Park Gardens, 
Ravensbourne Avenue, Bromley, Kent, 
£1,190. 


swndon, Wilts.—Construction of a car park 
in Queen Street for B.C.—Direct Labour 
(recommended). Estimated cost £9,790. 

Uxbridge, Middx.—Improvements at junction 
of Harlington Road and West Drayton Road 
(Merrimans Corner) for C.C.—L. Goodall 
and Sons, Ltd., Newport Road, Hayes, 
£19,404 (recommended). 

Walthamstow, Essex.— Roads and sewers at 
Outwood Common estate (northern section) 
for B.C.—Hadsphaltic Construction Co., 
Ltd.. Ibex House, Minories, London, E.C.3, 
£5,521 (recommended). 

Wednesbury, Staffs. — Following for B.C.: 
Asphalt surfacing of Upper High Street— 
Road Surfacing Co., Ltd., 241 Hagley Road, 
Edgbaston, Birmingham, 16; verge and 
shrubbery resurfacing for this year’s pro- 


gramme—Cyril Heap (Surfacing), Ltd. 3 
Nicholls Street, West Bromwich (recom- 
mended). ’ 

Woolwich. — Following for B.C.: Laying 


roughened rolled asphalt surfacing to West- 
horne Avenue, Wellington Street, Artillery 
Place, Hillreach and Court Road—Val de 


Travers Asphalte, Ltd. 21 Old Bailey, 
London, E.C.4, £15,377 (recommended); 
Neuchatel Asphalte (Contracting), Ltd., 
£15,759; The Limmer and Trinidad Lake 


Asphalte Co., Ltd., £15,878; Chittenden and 
Simmons, Ltd., £15,936; Constable Hart and 
Co., Ltd., £16,172; The Mowlem Paving Co., 
Ltd., £15,635. 

Making-up of Messeter Place—Fordyce 
Bros., Ltd., Cray Avenue, Orpington, Kent, 


‘Geop!’ 7 


pobdeme. 


GEORGE PIKE LIMITED 


BELFAST 

CARDIFF 

LONDON 
PETERBOROUGH 
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£5,004 (recommended); Cawood Wharton 
and Co., Ltd., £5,180; Ruddock and 
Meighan, Ltd., £5,310; Fitzpatrick and Son 
(Contractors), Ltd., £5,484; Mowlem (Civil 
Engineering), Ltd., £5,602; Percy Bilton, Ltd., 
£5,471; Amalgamated Asphalte Companies, 
Ltd., £5,770; Balls and Partners, £5,056; 
J. Murphy and Sons, Ltd., £6,204. 

_ Laying single-course asphalt carpet on 
Green Lane, from Footscray Road to Sidcup 
Road—General Asphalte Co., Ltd., 116 
Grafton Road, London, N.W.5, £3,163 
(recommended); Neuchatel Asphalte (Con- 
tracting), Ltd., £3,213; The Mowlem Paving 
Co., Ltd., £3,882; Val de Travers Asphalte, 
Ltd., £3,832; W. F. Rees, Ltd., £3,620; 
Chittenden and Simmons, Ltd., £3,406; 
Constable Hart and Co., Ltd., £3,767; Geo. 
Wimpey and Co., Ltd., £3,805; Tarmac 
Roadstone, Ltd, £3,424. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Ashton-in-Makerfield, Lancs. — Construction 
of new sewage disposal works, including 
seven circular reinforced concrete tanks, 
40ft. and 45ft. diameter, up to 14ft. in 
depth, four 85ft. diameter percolating filter 
beds, sludge beds, valve chambers, balanc- 
ing tanks, recirculation pumping stations, 
pipework, manholes and other appurtenant 
works; sewerage at Bryn Gates, including 
725yd. of l5in. and 12in. concrete pipe 
sewers, a pumping station, and 1,650yd. of 
7in. diameter pumping main, manholes 
and other works, and 586yd. of 18in. dia- 
meter cast-iron pumping main for U.D.C. 
Ward, Ashcroft and Parkman, consulting 
engineers, 38 The Temple, Dale Street, 
Liverpool, 2—Hussey, Egan nad Pickmere, 
Ltd., 24 Calthorpe Road, Edgbaston, 


Birmingham, £182,831. Work to commence 


in the near future. 


Border, Cumb.—Houghton sewage disposal 
works extension for R.D.C. Eden Con- 
struction Co., Ltd. English Damside, 
Carlisle, Cumberland. Work commencing 
soon. 


Brighouse, Yorks.—Cooper Bridge sewage 
disposal works, comprising construction in 
reinforced concrete of a 90ft. diameter 
flat-bottomed humus tank, together with a 
new effluent carrier, wells, pipework and 
other ancillary works construction in rein- 
forced concrete of a new sludge well and 
pump well;; construction of a new pump 
house; laying of approximately 1,000 lin. 
yd. of rising main in 6in. diameter 
asbestos pipes for B.C.—H. A. Sneezum, 
borough engineer—Hadsphaltic Construc- 
tion Co., Ltd., Redhill, Surrey, £30,731. 
This sum includes the scraping equipment 
at a cost of £3,242, to be re ary by 
Ames Crosta Mills and Co., and £1,161 for 
pumps to be supplied by Sigmund Pumps, 
Ltd. 


EQUIPMENT WORKS 
ALMA STREET 
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Darlington, Dur—tLaying of sogranenneny 
1,750yd. 6in. diameter sewer; 210yd. 6in. 
diameter rising main; foul and/or surface 
water drain to 112 properties; and the con- 
struction of pumping station at Whessoe 
for R.D.C.—Rama Construction Co., Ltd.. 
Marske-by-the-Sea, near Redcar, Yorks., 
£19,875. 

Ealing, Middx.—Provision of a mobile sewer- 
age pump for B.C.—The Stanley Engineering 
Co., £828 (recommended). 

Edmonton, Middx.—Laying 15in. relief sewer 
at Church Street for B.C.— Direct Labour 
(recommended). Estimated cost £4,750. 

Helston, Corn.—Trescowe Common, Tres- 
cowe and Millpool water scheme for 
Helston and Porthleven Water Co., includ- 
ing for providing and laying the following 
approximate lengths of water mains: 3in. 
spun-iron with Tyton joints—2,525yd.; 
l4in. high density polythene tube to 150lb. 
per sq. in.—1,225yd.; lin. high density 
polythene tube to 150lb. per sq. in— 
600yd.—E. Thomas and a, “Ledge Fl 
Kings Avenue, Falmouth, £6,420 (ac- 
cepted); Richard Costain, Ltd, £8,134; 
A. H. Dingle, Ltd., £6,620; J. B. Eddy, 
£9,954; F. W. Hunt, £7,822; Trethowan, 
Ltd., £9,213. 

Leyton, Essex. — (a) Supply and erection of 
pumping equipment and control gear, and 
(b) provision of penstock and sluice valve 
units for the reconstruction of the main 
outfall sewer and new pumping station 
scheme for B.C.—({a) Gwynnes Pumps, Ltd., 
Chancellor’s Road, Hammersmith, W.6, 
£8,877, and (b) Ames Crosta Mills and Co., 
Ltd., Abbey House, Victoria Street, London, 
S.W.1, £2,789 (recommended). 

Loughborough, Leics. — Laying of surface 
water drains at Derby Road Playing Fields 
for B.C.—Sanderson Bros., £951 (recom- 
mended, subject to Ministry approval). 

Maidstone, Kent.—Replacement of a further 
section of 15in. diameter foul sewer with 
24in. diameter pipes, at Tovil for B.C.— 
Bowzell, Ltd., Wellington House, Walmer. 
Deal, £4,175 (recommended). 

Morley, Yorks. — Construction of the Rein 


Road relief sewer. for B.C—Leake and 
Carney, Field Lane, Thornes, Wakefield 
(recommended). 


Newbury, Berks.—Extensions to London Road 
pum ing station and sewage dis 1 works 
for B.C.—Shephard Hill and Co., Ltd., 25 
Central Chambers, Broadway, London, W.5, 
£117,084. 

Scunthorpe, Lincs.— Construction of surface 
water sewer along Brigg Road from the 
south-east corner of the light industrial 
site, East Common Lane, to the Queens- 


way for B.C.—W. Sloyan, 8 Priory 
Crescent, Scunthorpe, £3,300 (recom- 
mended). 

Southport, Lancs.— Provision of foul and 


surface water sewers at the Staveley Road 
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housing site (extensions 1 and 2) for B.C.— 
A. C. Brew, Ltd., 653 Liverpool Road, Irlam, 
£14,289 (recommended). 


STREET LIGHTING 


Burnham-on-Sea, Som.—Supply of (a) 22 
sodium lanterns, lamps and electrical gear, 
and (b) supply and erection of 22 
concrete street lighting columns, together 
with the fixing and wiring of the lanterns 
and electrical gear on the B.3139 and 
B.3140, contract 37, for U.D.C. G. Fi. 
Mayhew, engineer and___ surveyor — (a) 
Atlas Lighting, Ltd., 233 Shaftesbury 
Avenue, London, W.C.2, £242, and (b) 
Engineering and Lighting Co.,Ltd. 
Sphere Works, St. Albans,  Herts., 
£1,584. Work to commence January, 1961. 

Cardiff.—Street lighting erection (contract_6) 
for City Council—S. A. Inston and_ Co.., 
Snowsyard, Foregate Street, Stafford, £3,112 
(recommended). ; 

Ellon, Aberdeens.—Supply and erection of 
21 street lighting units, complete, on 
trunk road A.92 within the burgh for 
B.C.—James A. Innes, Station Road, Ellon, 
£1,662 (accepted); A.E.I. Lamp and Light- 
ing Co., Ltd., £1,801; Taylor Bros., £2,005; 
J. Middleton, £2,349. Work commencing 
December. . 

Haltemprice, Yorks.—Supply and erection of 
sodium discharge lighting at Kingston Road, 
Willerby, and Hull Road and Wilson Street, 
Anlaby, for U.D.C.—Midland Lighting and 
Building, Ltd., 167 London Road, Leicester, 
£5,203 and £3,027, respectively. 

Plymouth. — Supply of concrete columns for 
Molesworth Road and Eggbuckland Road 
improvement for City ouncil—General 
Electric Co., Ltd., £1,030 (recommended). 

Stockport, Ches.—Supply of 100 street lighting 
columns for B.C.—Concrete Utilities, Ltd., 
11 Albert Square, Manchester, 2 (extension 
of contract). 

Surbiton, Surrey.—Provision of steel columns 
for 1960-61 street lighting programme and 
link road between Kingston Road and Cox 
Lane for B.C.—A.E.I. Lamp and Lighting 
Co., Ltd., 132 Long Acre, London, W.C.2, 
£25,228 (recommended). 

Workington, Cumb.— Installation of eight 
additional lamps, scheme V, for B.C.— 
Midland Lighting and Building, Ltd., 167 
London Road, Leicester, £2,925 (recom- 
mended). 
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GOVERNMENT CONTRACTS 


Air Ministry—Contracts to the value of 
£4,000 or over for the week ended Nov. 4: 
Building work: Coningsby, Lincs.— 
J. W. Stamp and Co., Ltd., Nuthal] Road, 
Bobbers Hill, Nottingham;  Ballykelly, 
Limavady, Co. Londonderry, N. Ireland— 
J. Kennedy and Co. (Contractors), Ltd., 
Society Street, Coleraine, N. Ireland; Fin- 
ningley, Yorks.—Fred Pearson and Co., 
Ltd., 32 Cemetery Road, Doncaster, Yorks. 
Artificers’ work: Acklington (North- 
umberland), etc.—R. Carse and Son, Ltd., 
15 Prospect Place, Amble, Northumber- 
land; Jurby (Isle of Man), etc. and Weeton 
(Lancs.), etc—F. Parkinson, Ltd., Mowbray 
Drive, Blackpool, Lancs. 

Roadwork (widening of roadway): 
London’ Airport, Hounslow, Middx.— 
Stanley Hugh Leach, Ltd., 231-23la Yead- 
ing Lane, Hayes, Middx. 

Admiralty.— Particulars of contracts over 
£4,000 in value placed by Navy Works 
Department, Admiralty: 

Yorkshire: renewal of cables — Sturrock 
Power Installations, Edinburgh. 


Somerset: reconstruction of hangar 
floors—John Laing and _ Son, Ltd., 
Bristol, 1. 


Metropolitan Police—Recent contracts placed 
include: 
Internal redecorations, 1-60 Byng House 
—A, N. Billings, Ltd., £6,582. 


New building 4-6 Clapton Square, 
London, E.5—Geo. Barker (Builders), 
Ltd., £32,846. 


Ministry of Works.— Contracts placed for 
week ended Oct, : 

Durham: Inland Revenue Office, Hart 
Road, West Hartlepool—alterations and 
extensions—D. and J. Ranken, Ltd., 
Stockton, Sunderland. 

Hampshire: Automatic Telephone’  Ex- 
change, Hartley Wintney—erection—H. N. 
Edwards and Partners, Basingstoke. 

London: Brarch Post Office, Norbury, 
S.W.16 — adaptation — Whyatt (Builders), 
Ltd., 225 Streatham High Road, S.W.16; 
Cornwall House, Stamford Street, S.E.1- 
alterations and decorations — Whyatt 
(Builders), Ltd.; Queen Anne’s Mansions, 
S.W.l—internal decoration work—Howe 
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and White, Ltd., 35 Manor Road, Walling. 
ton, Surrey; Post Office, Burbage House 
Curtain Road, E.C.2—occupational services 
S. G. Cobban and Co., Ltd., 6-10 Birk. 
beck Road, Ilford, Essex. 

Oxfordshire: Sorting Office, Becket 
Street, Oxford —alterations to loading 
platform—Hinkins and Frewin, Ltd., Cran. 
ham Street, Oxford. 

Staffordshire: H.M. Borstal Institution 
Swinfen — erection of 50 houses—Thomas 
Bates and Son, Ltd., Warwick Road 
Kenilworth, Warwicks. : 

Suffolk: Ministry of Agriculture Labora. 
tories, Lowestoft—erection —R. G. Carter 
Ltd., Drayton, Norwich. : 

Yorkshire: Post Office Engineering 
Depot, Ings Road, Wakefield — alterations 
and additions—Samuel Armitage and Sons 
Ltd., Bradford Road, Dewsbury; Depart. 
ment of Scientific and Industrial Resarch, 
Thorp Arch —completion of adaptations— 
Middleton and Co. (Leeds), Ltd., Manor 
Works, East Ardsley; War Department 
Storage Depot, Yeadon — internal Painting 
—A, Turner and Son, Ltd., 13 East Squire 
Lane, Bradford. 


War Department.—Contracts placed for the 
week ended Oct. 28: 

Devon (Plymouth): roadwork—W, and 
J. Glossop, Ltd., Exeter. 

Essex (Foulness Island): roadwork— 
W. and J. Glossop, Ltd., London, S$,W.18; 
(Shoeburyness): building — Mann and 
Robinson, Shoeburyness. 

Hampshire (Portsmouth): painting and 
decorating—George Jones and Son (Con- 
tractors), Ltd., London, W.8. 

Middlesex (Hounslow): building—Frank 
R, Freeman, Ltd., London, N.W.1, 

Monmouthshire (Crickhowell and Aber- 
gavenny):, miscellaneous — Jones Bros, 
(C. and R.), Ltd., Abergavenny. 

Oxfordshire (Bicester): building—Bosorth 
and Wakeford, Ltd., Rugby. 

Shropshire (Donnington): painting— 
T. E. Talbot and Son, Ltd., Burslem. 

Surrey (Camberley): roofing — James G. 
Tuxford, London, S.E. 

Wiltshire (Corsham): painting and deco- 
rating—W. J. Naylor and Co. (Painting 
Contractors), Ltd., Bristol. 

Yorkshire (Selby): miscellaneous — C. 
Moyser and Son, Doncaster; (Catterick): 
roadwork—F. Shepherd and_ Son, Ltd, 
Richmond 
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FIRST NEAL/UNIT EXCAVATOR 
MODEL ANNOUNCED 


HE first product of a manufacturing 
T agreement made earlier this year 
between R. H. Neal and Co., Ltd., 
Grantham, and the Unit Crane and 
Shovel Corporation of Milwaukee, 
U.S.A., is now on show at Olympia. 
Known as the Neal/Unit NU 1620, it 
is a } cu. yd. excavator which, by 
conversion of the front end attach- 
ments may be used as a dragline, drag 
shovel, face shovel or crawler mounted 
crane. . 

The crawler frame is a heavy duty 
structure fabricated from rolled steel 
sections and plates, and reinforced by 
onz-piece end castings that maintain 
alignment of drive and idler tumbler 
shafts, Drive sprockets are driven by means 
of involute splines, the idler rollers being 
wide faced double flanged drop forgings 
with manganese bronze bushings, 

Crawler shoes are of the multiple hinged 
type manufactured from cast steel and are 
self-aligning. The drive sprocket guides 


prevent treads from jumping off if 
operating too loose, Track adjustment 
screws provide equal adjustment and 


alignment of end shaft bearings, tracks 
and drag chain. 

Automatic traction brakes provide a 
friction type locking device for both 
crawlers. Self-engaged by spring action, 
they release automatically when power is 
applied and give positive braking power 
even on steep gradients. 

Even distribution of the loadings over 
the entire undercarriage frame is achieved 
by means of a patented ball bearing 
swing ring. This is designed to carry 
axial, radial and tilting forces in a single 
unit without the use of a centre post. The 
ring is made from high tensile seamless 
forged steel, and ball races are surface 
hardened by flame heating. A _ swing 


locking device is fitted in the operator's cab 
which can be engaged in any position. 

The turntable and machinery deck is 
a solid assembly of steel castings and 
welded steel plates and beams. It is 
heavily flanged and ribbed. Cross members 
reinforce the hzavy centre casting which 
supports both the vertical swing and the 
traction shafts. 

By coupling the engine directly to the 
main machinery through a worm box the 
makers have eliminated chains, reduced 
the number of moving and wearing parts 
and minimised frictional losses. Involute 
splined shafts are used throughout and are 
all carried in either ball bearings or 
tapered roller bearings, 
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The excavator has a one-piece cast main 
machinery case. All gears and shafts are 
completely enclosed and operate in a 
constant bath of lubricant, and the 
casing is jig bored for alignment. 

Disc type clutches are used, comprising 
durable non-fade linings and flat polished 
steel faces. 

A worm type derrick unit permits power 
raising and controlled lowering of the 
boom entirely independent of any other 
operation. It is protected from the dust and 
dirt by an enclosed oil bath and governed 
by an automatic spring loaded band brake. 
Control is by a single lever. 

Fitted with a locking door and safety 
glass opening windows the cab affords all- 
round vision for the operator. 


As a dragline the machine has a 


maximum working radius and dumping 
reach of 42ft. 9in. with a 45ft. boom; as a 
crane it will lift 35,400Ilb. at 10ft. radius 
with a 35ft. boom; and as a drag shovel 
it has a hoist line pull of 13,000lb. and a 
digging depth rating, at a 45-degree angle, 
of 18ft. 11l4in, 





Neal-Unit NU 1620 excavator equipped as a drag shovel 


24 CU. YD. TRACTOR SHOVEL BY 
AVELING-BARFORD 


AN entry in the tractor shovel field 
has been made by Aveling-Barford, 
Ltd. Grantham, Lincs., who on their 
stand at the Public Works Exhibi- 
tion are showing their first model, a 


24 cu. yd. machine known as the 
TS 250. 


Leyland and Rolls-Royce diesel engines 
provide the alternative power units for 
the TS 250 which has a_power-shift 
transmission gving two working speeds in 
either direction, and two forward and two 
reverse travelling speeds. A single stage 
twin-disc torque converter, ratio 3:16:1 is 
also fitted, 





Aveling-Barford tractor shovel 


Both axles incorporate Timken hi- 
traction differentials and planetary final 
drives. A clutch is provided to disconnect 
front wheel drive for road travel. Four- 
wheel service brakes are hydraulic with 
Hydrovac power boost, while the 
mechanical parking brake acts on the 
front drive shaft. 

Bucket action is fully hydraulic. Fulcrum 
pads on the boom arms behind the bucket 
provide powerful leverage while digging, 
and a 40° tilt-back allows a full loaa to 
es aeons without spillage, close to ground 
evel, 

Maximum dumping height of 10ft. is 
reached in 84 seconds. At 7ft. dumping 
height, the reach is 4ft. 9in. from the 
front of the tyre. Optional extras include 
cab, buckets for rock and for lightweight 
materials, bucket teeth, bulldozer and a 
shock absorber to give added protection to 
the hydraulic system. 





ATLAS COPCO POWER-PACK UNIT 


For the small workshop or foundry, 
Atlas Copco (Great Britain), Ltd., May- 
lands Avenue, Hemel Hempstead, Herts., 
have designed a high capacity air com- 
pressor “power-pack” unit which weighs 
only 1,050lb. It is offered complete with 
a flange-mounted electric motor. 

The compressor, the TT6, is a two-stage, 
single acting machine with an intercooler 
built for a normal working pressure of 
100 p.s.i. and with a free air delivery of 
140 c.f.m. With the motor, it is mounted 
on bonded rubber feet for placing on 
concrete floors. The design is based on 
that of the company’s VT range of portable 
compressors. 
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LAND-ROVER MOUNTED POWER 
VANE COMPRESSOR 


LAND ROVER mounted version cylinder overhead valve engine of two 
of the 125-RO-2 Power Vane _litres capacity which develops 51.2 b.h.p. at 
Compressor has been announced by 3,500 r.p.m. and 44.2 b.h.p. at 2,700 r.p.m. 
the Consolidated Pneumatic Tool Co., Drive from the engine is taken through 


y ; the gearbox to the centre power-take-off 
Ltd., 232 Dawes Road, London, S.W.6. and thence by an outrigger extension 


The compressor, which is a standard shaft to a multiple vee rope pulley. This 
two stage, sliding vane model delivering pulley connects by a 1.125:1 reduction 
120 c.f.m. at 100 p.s.i., is mounted cen- drive to a pulley mounted on an extension 
shaft of the compres- 
sor. The compres- 
sor is driven with 
the engine in third 
gear at 2,700 r.p.m., 
the take-off shaft 
rotating at 1,960 
r.p.m. and the com- 
pressor shaft at 
1,740 r.p.m. 


Automatic regula- 
tion is fitted to the 
compressor, this be- 
ing connected to the 
engine governor by a 
Bowden cable. An 
instrument panel is 
fitted to show dis- 
charge pressure, in- 
terstage pressure, 
compressor pump in- 
let oil pressure and 
discharge _ tempera- 
trally along the length of the body of the’ ture. The receiver is fitted with two jin. 
109in. Land-Rover, space being available take-off cocks. 
for several tools. A louvred canopy has The wheel base of the Land-Rover is 
been used to enclose the body, the spare 109in., track being 5l}in. Ground 
wheel being carried on the bonnet. For clearance is 9jin. and the overall length 
this duty the vehicle has been fitted with and width are 175in. and 64in. respec- 
special rear springs and shock absorbers. tively. The total weight, including 300lb. 

The Rover diesel is a four stroke, four of tools and crew of three is 5,900Ib. 





Land-Rover mounting for C.P. compressor 


LIFT TRUCK FOR HANDLING 
BUILDING BLOCKS 


MARK II version of the Mobilift blocks being produced on the floor as with 
truck for handling building blocks the standard Multibloc. Fitments include 

has been developed by MultiBloc 4 large capacity hopper, automatic feeding 
Welding Industries, Ltd., Blackswarth ‘© the mould, hydraulic tamping, high 


: speed vibration and semi-automatic two- 
Road, Bristol, 5. wheel traction. 
While retaining many of the features of Blocks from concrete, breeze and foam 


the standard model, such as hydraulic slag aggregates may be made by the 
transmission, the new version incorporates machine, for which a variety of moulds 
a hydraulic grab and higher lift to enable are available. 

blocks to be stacked 11 high 
in the yard and five high on 
the lorries. The grab ensures 
a positive grip on two rows 
of 12in, by 4in. blocks and is 
preset so that even “green” 
blocks can be handled with- 
out breakages. 

The turn round time for 
machine is said to be 30 per 
cent. faster, and other new 
features include a_ larger, 
more protected cab, three- 
cylinder diesel engine, non- 
slip toothed belt drive to the 
pumps and stronger welded 
steel beams. 

The new Mobilift is now 
being exhibited at the Public 
Works Exhibition, along with 
another new machine—a one 
man operated, automatic 
Multibloc with an output of 
2,160 17in. by 8in. by 4in. 
blocks an hour. This machine 
is hydraulically controlled by 
the operator who sits on the 
side’ and travels with it, Mobilift, Mark II, block carrier 
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ROTARY TABLE MOUNTED 
EARTH BORER 


| Sa ante wt of a new rotary table 
mounted earth borer, suitable for use 
in conjunction with the short wheel base 
Ford Thames Trader 4 x 4 unit, has been 
announced by Cheshire Engineering Co 
Ltd., P.O. Box No. 3, Yorktown Works, 
Camberley, Surrey. ; 

With this new mounting, the many. 
facturers state it is possible to obtain rapid 
spotting of the auger on piling cop. 


The truck-mounted borer 


struction, thereby minimising the vehicle 
movement. 

A similar installation recenty purchased 
by the G.P.O. is equipped with power hoist 
for erecting telegraph poles in addition to 
the new rotary table. This enables holes 
to be drilled and poles set along roadways 
without the necessity of shunting the 
carrying vehicle across the highway. 


TOURNATRACTOR WITH 
HYDRAULICALLY OPERATED 
BLADE 


A new Model C Tournatractor, with 
hydraulically operated attachments as a 
companion unit to the current C Tourna- 
tractor, with electrical controls, has been 
announced by LeTourneau-Westinghouse 
Co.. Peoria, Illinois, U.S.A. 

The new machine utilises a high-pressure 
hydraulic system of 5,000 p.s.i.; instead of 
the usual vane or gear type, it features a 
direct drive, Dynex piston pump. Another 
innovation is the use of two slide valves 
in the control sysem, as opposed to the 
spool or poppet valve. 

The tractor is powered by a new 
G.M. 6V-71 engine, producing 218 h.p. The 
transmission is the L.W. power-shift type, 
air actuated with torque converter, four 
speeds forward, and a top speed of 18.5 
m.p.h. Another feature is the integral, 
1,400 r.p.m., power take off, for use with 
the double-drum power-control umit in 
operation of towed equipment. . 

The installation of the new ef 
permitted re-designing of the hood-and 
cowling in the L.W. “new look.” The 
tractor was shortened 18in. to an over-all 
length of 13ft. 6in., without the 
The over-all width is 10ft 6in. 

Also announced by the manufacturersis 
a new dirt handling C Blade for use Wi 
both Model C Tournatractors. This bl 
is 13ft. long, 3ft. 9in. high, and haga 
maximum pitch adjustment of 12 degrees. 
The blade weighs approximately 5,000Ib. 
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CRAWLER-MOUNTED DRILL RIG FOR 
ONE MAN OPERATION 


CRAWLER-MOUNTED drill rig 
which, with a towed air com- 
pressor, forms a_ self-propelled unit 
capable of being operated by one man, 
is the latest product of the Holman 
Group, Camborne, Cornwall. 
Called the Holtrac, it carries 
an SL.160 heavy drifter. 
The power unit, air-operated 
through an eight-plate Bristol 
tractor clutch is made up of 
two Holman 5R Rotomotors, 
each of 7}-h.p. capacity. 
Maximum track oscillation 
over all types of ground by 
means of an articulated action 
system, ensures stability under 
adverse site conditions. 

All hydraulic and pneu- 
matic controls for the carriage 
are concentrated on one panel, 
while dual control for the 
drifter and the feed motor is 
provided at the slides. 

Boom movement and feed 
positioning are finger-tip con- 
trolled and permit pattern 
drilling at almost any angle. 
The hydraulic movements in- 
clude elevating, lowering and 
slewing of the boom, and 
dumping, swinging and 
crowding of the drill carriage. 
The reach is such that breast 
holes 8ft. 9in. up from ground 
level and spaced /7ft. 6in. 
apart can be drilled from one 
setting. 

A dead-man control auto- 
matically returns the control 
levers to neutral and applies 
powerful air-brakes, when 
released, and a_ pedal- 


operated air valve which can only be 
operated from the driving seat, is fitted 
as an additional safety feature. 

For dry drilling, dust suppression is 
achieved with a dust eductor unit which 
blows dust and chippings to a safe distance. 





Holtrac crawler-mounted drill rig 


ARTICULATED DUMP TRUCK WITH 


74 CU. YD. 


DUMP TRUCK with a capacity 

of 74 cu. yd. and a payload of 
25,000lb. is now being produced by 
Northfield Industrial Fabrications, Ltd., 
Langley Mill Works, Ossett, Yorks. 


It is designed for fast operation, having 
articulated, power-operated steering, 
which allows a turning circle of 18ft, 9in., 
and double-acting side rams, which tip the 


CAPACITY 


8ft. x 10ft. hopper to 78 degrees in seven 
seconds. Return of the hopper to the 
carrying position takes about five seconds 
and can be effected while the machine is 
accelerating. 

The dumper is powered by a Ford 6D 
engine, which develops 96 b.h.p., or a 
Perkins S6(1), developing 115 b.h.p, A 
Brockhouse torque converter is incor- 
porated, providing automatic variable gear 





Northfield F7 dumper 
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THORNYCROFT 4x4 DUMP 
TRUCK CHASSIS 


A MEDIUM load 4 x 4 dump truck 
chassis has been added to the 
range of Thornycroft vehicles made by 
Transport Equipment (Thornycroft), 
Ltd., Basingstoke, Hants. 

It is of compact design, with a 10ft. 
wheelbase and a turning circle of 49ft. 
Power is provided by a six-cylinder oil 
engine with a maximum output rating of 
170-b.h.p. at 2,200 r.p.m. and a maximum 
torque of 450lb. ft. at 1,200 r.p.m. 

Welding is employed extensively in the 
construction of the chassis frame and the 
side members are 1l5in, by 4in. rolled- 
steel channels. The I-section cross-mem- 
bers are horizontally gusseted to the side 
members, wth the leading cross-member 
bolted in position to facilitate engine 
removal. 

Other features of the vehicle are a l6in. 
single dry plate clutch, separately mounted 
combined main and distribution gearbox, 
five forward speeds, independent engage- 
ment of front wheel drive, a power take-off 
for full engine power, heavy duty double 
reduction rear axle, spiral bevel centre 
and hub gearing, driven front axle, -air 
pressure brakes on all wheels with two 
reservoirs, and 12.00-24in. 16-ply tyres, 
twin rear. 

The model Edbro 12DN dumper hoist is 
of the twin underbody slant ram type 
with 12-14 tons capacity for use with 
dump bodies up to 1lft. mean length with 
scowgate angles up to 30°. The triple 
extension double acting rams give a 70° 
tip angle for use with a scow end body. 
Power lowering in the last two ram stages 
ensures rapid return of the body. High 
speed tipping is effected in 8-9 seconds 
and the complete tipping cycle in 16-18 
seconds. The maximum system pressure is 
1,500 p.s.i. 

The machine has been designed with a 
view to easy maintenance, Engine, clutch 
and gearbox are removable with little 
disturbance of other parts and the power 
steering unit, batteries, engine oil and air 
cleaners, and the front end structure are 
all easily removed. 


ratio between 6.54 and 1 to 1 in two for- 
ward speeds, and a reverse drive ratio of 
between 6.54 and 2 to 1. The final drive 
includes. disc type transmission parking 
brakes, fully enclosed in oil-tight com- 
partments, which are accessible through 
panels in the side of the drive housing at 
the rear of each driving wheel. With the 
drive and parking brakes operating on the 
front wheels, the makers claim that it is 
virtually impossible to tip the machine 
over an edge while dumping. 

Final drive is through a unit in- 
corporating fully floating axles. All 
moving parts are of Fordson Major In- 
dustrial manufacture. Housed in the 
final drive unit, the hydraulic pump is 
driven from the power take-off of the 
torque converter and is “live” at all times. 
The oil used for final drive lubrication, 
after filtering through the pump, also feeds 
the hydraulic system, and is the same 
grade as is used in the engine, 


NYLON PROTECTION FOR 
HOUSE-BUILDING 


A nylon airhouse—a 50,000 cu. ft. 
“igloo” with no visible means of support 
is to be used for the first time in Britain 
to protect a permanent house while it is 
being built at Hampton, Middlesex. It will 
enable work to continue in bad weather. 

Hampton House Developments, Ltd., are 
to use the airhouse which, manufactured 
by the Gourock Ropework Co., Ltd., 
measures 70ft. by 40ft. by 20ft. and consists 
of a lightweight but tough skin of water- 
proof coated nylon fabric. It is kept up 
solely by a constant supply of low- 
pressure air supplied by fans, 
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FREDERICK PARKER EXHIBITS 
AT OLYMPIA 


HIGH-SPEED scrubber-mill which 

not only scrubs the material but 
mills up any clay in it, is among the 
exhibits of Frederick Parker, Ltd., 
Leicester, at the Public Works Exhibi- 
tion. Known as the Cascade, the com- 
plete mobile unit is a composition of 
three standard units—the scrubber- 
mill, the Rapide vibrating screen and 
the Sandowheel sand dewaterer—each 
of which can be used or mounted 
separately. 

The milling up of the clay is caused by 
the depth and weight of the material in 
the washer and the impact caused by the 
higher speed of the cylinder. Construc- 
tion of the mill is such that the cylinder 
is always heavily loaded regardless of the 
rate of feed. The period of time which 
sand, gravel or stone spends in the mill 
is determined by the feed rate. 

For example, at a feed of 30 tons an 
hour, the material will be scrubbed and 
milled for about five minutes, but at 60 
tons an hour it will be about half this 
time. So where dirty material is en- 
countered it can be cleaned by slowing 
down the feed rate, while with virtually 
clean deposits the rate can be as high as 
80 tons an hour. 

To obtain more than one grade of sand, 
another Sandowheel is put alongside the 
machine to recover “fines,” which may be 
deliberately lost from the first Sandowheel. 
The four deck Rapide screen fitted—48in. 
x 96in.—will give sand, three grades of 
gravel and rejects. These may be stock- 
piled by separate conveyors or, alterna- 
tively, the whole unit may be mounted 
over bins into which the material can fall 
by gravity. 


Asphalt Plant 


Another new Parker machine on show 
is the Starmix 37 mobile asphalt plant, 
which is driven by electric motors but is 
designed for quick changeover to diesel 
engine or single electric motor. Its out- 
put varies from 55 to 80 tons an hour. 


THWAITES TWO-WAY 


A NEW two-way discharge dumper 

made by Thwaites Engineering 
Co., Ltd., Cubbington, Leamington Spa, 
provides hydraulically controlled dis- 
charge of 27 cu. ft. 
of concrete to either 
side of the dumper 
while _ travelling 
under load. 


Discharge of 
material is controlled 
by a single lever 
movement, mounted 
on the steeriig 
column. Operation 
of the skip is by twin 
hydraulic rams, the 
operator being able 
to change direction 
of discharge as re- 
quired without trans- 
fer of pins and with- 
out leaving his seat. 


Discharge is lft. 
3in. above ground 
level with the edge 
of the skip -within 
the driver’s view on 
the near side. Ac- 


The dryer is a self-contained unit with 
its own feed hopper, feeder, dust collec- 
tion system and power unit. It can be 
transported with little dismantling and is 
put back to work by simply wheeling into 
position. The mixing unit, too, is self- 
contained with a jacking system and a 
dust extraction system built in. 

The unit is towed to the site in one 
piece and the supporting legs lowered to 
the ground. The whole plant is then 
jacked up with hydraulic jacks. For main- 
tenance the whole of the mixer and batch 
weighing system become accessible by rais- 
ing roller shutter doors. 

The “‘Rapide” vibratory screen is again 
used for screening, but a new system of 
quick change for the screen meshes has 
been incorporated. This means that 
meshes can be changed in minutes, without 
the use of puts and bolts. Where low 
transport height is an important factor, the 
screen unit complete with chutes can be 
quickly removed. 

Pneumatic controls are fitted to the 
plant and the two stages of ‘“Parker- 
matic” control are available as extras. 

One section of this “Parkermatic” 
system deals with automatic batch weigh- 
ing. The other deals with the automatic 
time cycle of mixing and gives automatic 
operation and time lock control. With 
both of these sections a completely auto- 
matic plant is obtained. Batch capacity of 
the plant is about one ton. 

The mixer is equipped with a two speed 
gear so that higher speeds can be used for 
mixes of finer material such as sand car- 
pet. Wearing parts of the mixer are of 
“Diamite” which is a refined white cast 
iron alloyed to give hardness and resist- 
ance to abrasion, 


National Building Studies Research Paper 
No. 31—Studies on Bridgedeck Systems 
—-II. Bending Moments in a Plate-and- 
Girder System, has been published for the 
Building Research Station by H.M. 
Stationery Office, price 4s, 


DISCHARGE DUMPER 


curate control of rate of discharge to avoid 
“heaping” can be obtained, or complete 
discharge can be effected in 7 seconds. 
Loading height of the skip is 48in. The 
machine will be marketed at £720. 





Thwaites two-way discharge dumper 
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CLUTCH FACING FOR HEAvyy 
DUTLES 


New Company for Manufacture 
of “ Sinterlink ’’ 


"HE Morgan Crucible Co., Ltd, and 

British Belting and Asbestos, Ltq 
have registered a new company named 
Morgan-Mintex, Ltd. This new com. 
pany will manufacture sintered fic. 
tion materials, which will be sold under 
the registered trade mark “Sinterlink.” 
These materials have been developed 
by The Morgan Crucible Co., Ltd., and 
are produced at their factory jp 
Wandsworth, London, S.W.18, where 
the new company will be located. Sales 
throughout the world will be handled 
by the Mintex Division of British 
Belting and Asbestos, Ltd., as sole 
concessionaires. 

“Sinterlink” sintered friction materials 
will add to the existing range of friction 
materials offered by Mintex, which are 
mostly based on the combination of 
asbestos fibres with natural and synthetic 
resins: and together they will offer a con- 
siderable variety of physical properties, 
sizes and shapes. “Sinterlink” has dis. 
tinctive qualities which are complementary 
to those of “Mintex” materials, and are 
of especial value in automatic trans- 
missions and heavy earth-moving equip. 
ment where its physical and mechanical 
properties and better heat dissipation 
characteristic permit higher unit loadings 
resulting in more compact designs, 


Morgan Crucible Group 
Morgan Crucible has been at Battersea 


for over 100 years, and now has 10 
factories in Britain and 12 subsidiaries 
overseas, with a total payroll of over 


7,000. The Group manufactures a wide 
range of carbon products, refractories, 
resistors and electric heating elements, etc., 
as well as the plumbago crucibles, furnaces 
and accessories for which Morgans first 

ecamz2 famous. Mr. Allen L, Stock, 
chairman, announced in July that the 
reorganisation of the Group, which has 
been proceeding steadily since the war, will 
be completed next April, when The Morgan 
Crucible Co., Ltd., will become a financial 
holding company, 

British Belting and Asbestos, Ltd., has 
been established for over 80 years and has 
its main factory at Cleckheaton in York- 
shire. Including subsidiaries, it has a total 
payroll of 3,600. As well as “Mintex” 
friction materials and industrial plastics, 
the Company manufactures a wide range 
of asbestos textile products and industrial 
beltings, notably fire-resistant coal con- 
veyor beltings. In addition to subsidiary 
manufacturing units at home and in a 
number of major overseas countries, the 
Company has distribution depots in 
principal towns and cities in the U.K. and 
a world wide organisation of marketing 
subsidiaries and agents. 

Directors of Morgan-Mintex, Ltd., are 
H,. I. Matthey, chairman; J. H. Dawson, 
managing director; R. A. Barber; P. H. A. 
Mount; and I, Weston Smith, 


NEW HOLMAN ROAD RIPPER 


A new road ripper for heavy duty 
demolition, the SS.80, has been introduced 
by The Holman _ Group, Camborne, 
Cornwall. It is supplied with either 4 
spring or a latch type retainer and has a 
new type of built-in lubricator wh 
meters the correct amount of oil and givés 
shift-long lubrication with a single filling. 

The tool can quickly be adapted for 
pile driving by the substitution of the 
normal front head by a special head to 
which side plates are attached and in 
which a driver pad is fitted. When 9 
converted, circular wood piling up to 6in. 
diameter, wood sheet piling up to 3in. 
thick and many forms of steel piling cam 
be driven, 
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VILLIERS INTRODUCE TIPPING 
TRAILER 


FRAMELESS trailer, adapted for 
A tipping and incorporating an 


American principle, is being marketed 
in Britain by John Villiers and Co., 
Ltd., 69 Knightsbridge, London, S.W.1. 

The conventional heavy trailer frame has 
been eliminated and the hydraulic ram is 
mounted on a special plate above the 





equipment is incorporated to enable the 
brakes to be set selectively on either the 
tractor or the trailer during tipping. 

This arrangement allows the entire 
trailer to be raised during tipping; the 
rear wheels of the trailer roll forward 
when the tractor brakes are set and the 
trailer axle is used as a tipping hinge. 
Normal movement of the fifth wheel is 


oS 


~ 


Unloading the tipping trailer 


tractor’s fifth wheel. The ram picks up 
at the top of the front end of the body 
above the centre of gravity of the load. 
Hinged through the same centres at the 
base of the ram are two radius arms 
which connect half-way along the under- 
side of the floor of the body. Special 


CATERPILLAR 
SHOW THEIR 
LARGEST WHEEL 

LOADER 


HE Caterpillar Tractor 
Company’s display at 
the current Public Works Ex- 
hibition includes a machine 
on show for the first time in 
this country—the 966A Trax- 
cavator. Largest of the Cater- 
pillar wheel loaders now in 
production in the United 
States, it is similar in overall 
design and configuration to 
the 922A and 944A which 
complete the range. 

Power shift transmission 
and a high capacity hydraulic 
system are incorporated in the 
design, the lift arms, links and 
cylinders being well forward 
of the operator’s compart- 
ment The power unit is a six- 
cylinder, 140-h.p., turbo- 
charged engine. 

Standard bucket capacity is 
4% cu. yd., but light material 
and quarry buckets and a 2} 
cu. yd. side dump bucket are 
also available. 





blocked off giving a firm connection be- 
tween the tractor and the trailer, and 
ensuring stability even when tipping with 
a high degree of articulation. Stability 
is further increased since the wheel base 
shortens as the trailer is raised and the 
point of lift remains above the centre of 


Caterpillar 966A Traxcavator 
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gravity. Stresses set up during tipping 
are absorbed so as to make full use of 
the designed strength of the prime mover. 

Exceptional manoeuvrability is claimed 
for the trailer. Any wheel or set of 
wheels can be extricated from a rut by 
operating the ram, and by setting the 
appropriate brakes, the trailer wheels can 
be rolled forwards or the tractor wheels 
backwards. 

The weight saved by the elimination of 
the heavy trailer frame is added to the 
effective payload, and combined with 
better distribution of weight on all axles, 
the trailer is able to haul the maximum 
load specified by law and the tractor 
manufacturers. Both initial capital outlay 
and running expenses, it is claimed, are 
less than for a comparable rigid tipper. 


ROLLS-ROYCE MARK IV DIESEL 
ENGINES 


The Oil Engine Division of Rolls-Royce, 
Ltd., Sentinel Works, Shrewsbury, have 
announced that the range of RR diesel 
engines has now been extended to include 
four, six and eight-cylinder models, fitted 
with individual four-valve cylinder heads 
and improved pistons. 

In this Mark IV range, seven to 124 per 

cent, increase in power, coupled with up 
to seven per cent. decrease in specific fuel 
consumption is claimed over the original 
C range engines, with no resultant increase 
in overall dimensions. 
_ Increased power has been obtained by 
improving the gas flow to and from the 
combustion chamber by the use of four 
valves in each cylinder head, which also 
results in increased valve reliability at 
higher ratings. Fuel injectors of an im- 
proved design are housed under the valve 
rocker covers, with an external injector 
spill system to ensure that dilution of the 
lubricating oil does not occur. 

The introduction of individual cylinder 
heads brings many advantages from a ser- 
vicing viewpoint. The need for lifting 
tackle during fitting and removal opera- 
tions is dispensed with, good joints be- 
tween individual cylinder heads and their 
liners are more easily obtained than when 
one head seals two or more liners, and the 
smaller individual head joint gaskets are 
more easily stored and transported. ,; 

New type pistons are fitted to increase 
engine reliability and to reduce the ten- 
dency towards crankcase and cylinder 
liner erosion which occurs on _ high- 
powered diesel engines. They are manu- 
factured from an improved material and 
the top compression ring groove is pro- 
vided with a cast iron insert. 





CATERPILLAR TO MANUFACTURE 
IN FRANCE 


Caterpillar Tractor Co. have announced 
the formation in France of a subsidiary 
company—Caterpillar France S.A. Mr. 
L. B. Neumiller, chairman of the board, 
and Mr. H. S. Eberhard, president, stated 
that this subsidiary will manufacture pro- 
ducts beginning with the D4 tractor which 
will be followed by the 955 traxcavator. 
It is contemplated that acquisition of 
necessary facilities will be accomplished 
soon. The purpose of the new subsidiary 
is to strengthen the company’s position 
abroad, particularly in the European 
common market, 

Mr. W. J. Bornholdt, vice-president of 
the Caterpillar foreign trade group and 
formerly managing director of the com- 
pany’s British subsidiary, will head a 
group of Caterpillar employees who will 
prepare for the beginning of manufacturing 
activities in early 1961. Mr. Bornholdt 
has been appointed president of the new 
subsidiary. ; 

Mr. W. W. Sellers, who had been quality 
control manager of the Glasgow factory 
for the last four years, already has moved 
to France to assume a prominent role in 
the French operation. 








950 THE CONTRACT JOURNAL November 17 1969 


LE UP THE PROFITS 
WITH TRADER AND COUNTY 


Tons-per-mile cost is what makes or mars your profit: with Trader and County, the tons-mile 





costs are down. Fully approved by Ford Motor Company Limited, the Trader County is available 
in a wide range of chassis lengths for both 6 x 2 and 6 x 4... has proved itself after 18 months” 


use on the road for quality and performance. 182” wheelbase 6 x 2 with 21 ft. truck body. 
1 





ass a 


132” wheelbase 6 x 4 with 160” wheelbase 6x 2 with 
9 cu. yd. tipper body. 26 cu. yd. Bulk tipper body. 





For further details contact your nearest FORD MAIN DEALER or— 
COUNTY COMMERCIAL CARS (SALES) LIMITED, FLEET, HANTS 
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DO IT ECONOMICALLY, EFFICIENTLY 


ma NUFFIELD 


UNIVERSAL 





Proved and perfected in the field of agricultural work, 
Nuffield Universal Tractors will operate with unfailing 
reliability and a minimum of attention. The famous 
B.M.C. diesel engines employed give high power 
output and outstanding fuel economy. Both the 
Nuffield Universal Three and Four models are widely 
adaptable to the needs of the industrial, civil engineer- 
ing and municipal user and will do a wide variety of 
jobs, cheaply, quickly and well. 



























BULLDOZING - GRADING - EXCAVATING 
DITCHING - TRAILER WORK - WINCHING 
POST HOLE DIGGING ~- DRIVING PUMPS 
COMPRESSORS - CONCRETE MIXERS ETC. 


NUFFIELD UNIVERSAL THREE 


3 cylinder, 2.55 litre B.M.C. diesel 
developing 42 b.h.p. Five-speed gear- 
box. Road speed 14 m.p.h. 


NUFFIELD UNIVERSAL FOUR 


4 cylinder, 3.4 litre B.M.C. diesel 
developing 56 b.h.p. Five-speed gear- 
box. Road speed 17.3 m.p.h. 


Both models available with hydraulic 
power, belt pulley, independent power 
take-off, differential lock, vacuum 
brakes and other extras. Power 
steering is available on the ‘Four’ 
only. 


TWELVE MONTHS’ WARRANTY 
and backed by B.M.C. Service 


MORRIS MOTORS LTD., (AGRICULTURAL DIVISION) COWLEY, OXFORD. Overseas Business : Nuffield Exports Ltd., Oxford and 41-46 Piccadilly, London W.1 
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PETERBOROUGH 
QUARRIES— 









standardise 
with 


“ARMSTRONG 
SIDDELEY 


ON CONVEYOR AND SCREENING 
EQUIPMENT 


The ASI single cylinder air cooled 
diesel powering this Peterborough 
Quarries Ltd conveyor is capable of 
developing 6} to 11 b.h.p. at 1000 
to 1800 rev/min. 


This new type conveyor the A.R.D. Load Piler used by Peterborough 
Quarries Ltd., is powered by an Armstrong Siddeley ASI air cooled 
diesel. These engines have proved to be so efficient and economical, 
despite the fine-ground dust inevitably associated with the quarrying 
and crushing of limestone, that they are now being fitted to much 
of the equipment used by the firm, including six conveyors and 
two screening plants. 
Supplied in a range from 6} to 33 b.h.p., with one, two, or three 
cylinders, they are manufactured by a company with more than 
65 years experience of engine design and backed by a country-wide 
spares and maintenance service. Over 40 engineers, each with a 
specially equipped van, are ready to give such assistance as might 
be required. In fact, users and equipment makers everywhere rely 
on Armstrong Siddeley! Showing at the Public Works and Municipal 
Services Congress and Exhibition, 1960. STAND No 348 and 355. 
Another industrial use. An AS3 air cooled diesel is used to power this 
welding set employed by Christiani Nielsen Ltd., contractors to the 


B.P. Trading Co. Angle Bay Tanker Terminal Project. It is a three 
cylinder engine developing 20 to 33 b.h.p. at 1000 to 1800 rev/min. 


ARMSTRONG SIDDELEY 
<n(8)-—> Air Cooled Diesels 


MANUFACTURED AND SOLD BY PETTERS LTD 
STAINES + MIDDLESEX. + ENGLAND «<: TEL: STAINES 51333 A Member of the Hawker Siddeley Group “VY 


cru/ase/s 








November 17 1960 THE CONTRACT JOURNAL va 


OUT OF THE ORDINARY 


a 





This new Luxol Dense White is the whitest white gloss 
paint there is. New Luxol Dense White has extra density 


—a packed ‘snow-depth’ of pigment that gives the paint , 
quite remarkable opacity. It is this extra density that . a 
makes the new Luxol outshine and outlast all ordinary . 


white paints—and offers the Decorator an immaculate EN NT 
white gloss to put all others in the shade. New Luxol | A M i L Pp Al ie 4 


Dense White Enamel is easy to apply—giving a fluent 


build of paint that for lasting brilliance of whiteness is DE 
unsurpassed, NSE WHITE 


“ ae.. ~ 


NEW txot DENSE WHITE 


White has never covered like this before! 











BRITISH PAINTS LIMITED owecorarive oivision 


Portland Road, Newcastle upon Tyne, 2, Northumberland House, 303-306 High Holborn, London. W.C.1. 31 Wapping, Liverpool 
Aberdeen, Belfast, Birmingham, Bristol, Cardiff, Glasgow, Edinburgh, Manchester, Middlesbrough, 
pois @ 





orwich, Nottingham, Sheffield, Southampton and all principal towns. 
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— ia ti 
ORION: Water Level 18 cu.ft. Struck off 224 
cu.ft. Heaped 36 cu.ft. £435 del. 


= NIMBUS: Water Level 16 cu.ft. Struck off 
18 cu.ft. Heaped 22 cu.ft. £327.10 orks 


—__ TUSKER : Water Level 26 cu.ft. Struck off 32 cu.ft. 
Heaped 45 cu.ft. £585 del. 


4 HYDRAULIC SIDE DISCHARGE: 


Water Level 27 cu.ft. Max. payload 30 cwt. £720 del. 


THWAITES ENGINEERING CO. LTD. 


CUBBINGTON . Nr. LEAMINGTON SPA 


Tel: 3089 . Telegrams: ‘Dumpers’ Leamington Sp 
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AIR POWE 





Land Rover 
mounted 
‘POWER VANE’’ 






By taking the most successful Rotary Compressor design in 
Model 125- RO-2 the world and mounting it in the most successful Light 
ROTARY COMPRESSOR Truck in the world, the natural outcome is the ideal form 


of mobile compressed air power. This is what you are 

offered in the Land Rover mounted version of the Model 
125-RO-2 “Power Vane” Rotary Air Compressor. Utilising the Land Rover power take-off for its 
drive, this modern CP compressor fits neatly as a package-unit on the truck floor, and is protected 
by a well designed canopy having louvred side shutters and rear doors to give adequate accessibility 
for routine attention. The complete plant is easily removed for any major overhaul. 
The completely self-contained feature of this unit is further improved 
by adequate storage and carrying capacity for ancilliary equipment, 
as provision is made for taking two heavy breakers, two pick hammers 
and sufficient lengths of hose and hose fittings for all normal needs. 








CMonnenenne 


CONSOLIDATED PNEUMATIC TOOL COMPANY LIMITED »* DAWES ROAD + LONDON ° SW6 
cr24p 





0 
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Patent applied for Trade Mark Registered 


ISOLATED & VENTILATED BUILT-UP ROOF l Cf p rs 


by allowing a screeded roof deck to breathe and move 


The Rubervent system provides the sure method of avoiding 
unsightly roof blisters. Its effectiveness lies in the layer of 
granules on the underside of the weatherproofing in contact 
withthe concretescreed. By creating continuousair passages 
between the fixing points the granules avoid build up of 
vapour pressure under the weatherproofing membranes and 
by providing isolation from the sub-structure prevent sur- 
face hair cracks from splitting the roofing. 





Fixing and workmanship 


Rubervent is available only when 
supplied and fixed by the Contract 
Division of The Ruberoid Company. A 
range of specifications is available for 
flat, sloping and concrete shell roofs. 


ESCAPE DUCT ISOLATED MULTI-LAYER WEATHERPROOFING 
AT FLASHING 


O355 oF 


KAU CK ~S KG 
\ ponte 


DISPERSES BETWEEN GRANULES ESCAPE DUCT AT EAVES 


For full details and model, write or telephone: 


THE RUBEROID COMPANY LIMITED, 721 COMMONWEALTH HOUSE, 1-19, NEW OXFORD STREET, LONDON, W.C.1. TEL! HOLBORN 9601 (5 LINES) 
RV6O137 
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RICHARD HILL LTD. (ESTABLISHED 1868) 


&e REINFORCED CONCRETE ENGINEERS, MIDDLESBROUGH, YORKSHIRE 
ou) A MEMBER OF THE FIRTH CLEVELAND GROUP 
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== PLASTER 
me CONVEYING 


WERKMASTER ME TNT 


MACHINES 


The WERKMASTER 1 is capable of pumping 2} cu. ft. of 
mortars per minute to a height of 90-150 ft. or over a 
horizontal distance of 300-600 ft. 

A Spray attachment is supplied with the machine enabling 
the plaster to be sprayed direct on to walls or ceilings, or 
alternatively, the WERKMASTER 1 can be used for 
conveying the plaster only, thus eliminating the need for a 
hoist. On recent plastering contracts, with the machine 
being used solely for the pumping of mortars to the point 
of use, it was calculated that the machine effected a saving 
of 40-50 per cent in unskilled labour and led to a 15 per 
cent increase in the productivity of the plasterers. On these 
contracts a 6: 1: 1 sand, lime, cement mix was used. 
Asmaller machine, the WERKMASTER 2, is also available. 
‘This machine is similar in most respects to the WERK- 
MASTER | and is capable of pumping over the same 
vertical or horizontal distances. Its output, however, is 
1} cu. ft. per minute.’ 





























VISIT OUR STAND NO. 32/33 (GROUND FLOOR) 
PUBLIC WORKS & MUNICIPAL SERVICES 
EXHIBITION, OLYMPIA. 






For further details write: 


WARSOP POWER TOOLS LTD., 
SALFORDS, REDHILL, SURREY. 
Telephone: Horley 4471 


TA445) 








956 THE CONTRACT JOURNAL November 17 1969 


STUN) | uwrar 


JOINTING 
Pe FROM 


HAWLEY 


CONCRETE RUNWAYS THICKNESSES 
DARTFORD 21166 


VERTICAL JOINTS IN SSS TS 
WALLS, BRIDGES ETC. AS REQUIRED 


DROTT SHOVELS 
MOBILE CRANES 
DUMPERS 

PUMPS 

CONCRETE MIXERS 
EXCAVATORS 
VIBRATING ROLLERS 
LORRY-MOUNTED CRANES 
MOBILE COMPRESSORS 
TANDEM ROLLERS 
WATER TANKERS 


For Mechanical Plant Hire 


Mee 


ee as HAWLEY PLANT LTD., 


HAWLEY ROAD, WILMINGTON, KENT 





aes 
- 5 es 





455 OLD FORD ROAD - LONDON £3 - Tel: ADVance 4477 (20 lines) 


[NOUN] BUCKETS 


* FOR DURABILITY 
* FOR EFFICIENCY 
* FOR ADAPTABILITY 












Norton Buckets will exhibit 
selected buckets from the 
various range of Trencher, 
Dragline, Grab Shovel 
Buckets. The new Back Hoe 
Ripper will also make a first 
appearance. These buckets 
made to exact specifications, 
are welded and reinforced 
at all shock points. Built in 
a variety of widths and 
capacities they can also be 
made to meet your own 
special needs. For further TRENCHER 
details see us on our stand. 






























AT THE EXHIBITION 


STAND No 248 
NATIONAL HALL OLYMPIA 


COME ALID SEE 








NORTON PLANT HIRE LTD. 


Ramsden, Billericay, Essex. 
Telephone: RAMsden Heath 365/6 
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means lower 


running costs 


increased 


power! 


No other lubricant in the world releases more 
horsepower than Speedwell. More than half a 
century of skilled research and experience has 
kept Speedwell always ahead with modern 
developments. 

Speedwell Engine Oils are of unsurpassable 
QUALITY at reasonable prices in grades to suit 
every type of engine. Controlled in production by 
exacting specification standards they give superb 
performance with economy of maintenance under 
all conditions. 


They embrace official approval by the standards 
of MIL-L-2104A, DEF-2101-B, Caterpillar Superior 
Lubricants &c. and are approved or certified, 
among other discerning manufacturers, by 
CATERPILLAR, FORD and ROLLS-ROYCE. 


Speedwell LUBRICANTS 


MOTOR OILS - TRACTOR OILS - DIESEL ENGINE OILS 
INDUSTRIAL OILS - GREASES - ETC. 


—release more horsepower ! 


' British Oil & Turpentine Corporation Ltd., Speedwell House, London, S.W.5, and at Barking, Northampton, Glasgow & Aberdeen 
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RAILS. SLEEPERS AND 
ASM ee) ed Lee 
CONSTRUCTION AND 
MAINTENANCE. 


4 VA Ail h I s 


a WHITE & SONS Seasenere LTD., P.O. BOX 2, WIDNES, LANCs, 
Telegrams : “RAILS, WIDNES”. Telephone : WIDNES 2425 (Three lines 


Unwersal 





CONCRETE 








Two Sizes 





Capacities per hour | Double-Locking 
approx. 20-24 cub. yd. 8-10 cub. yd. 
Range: : ; AIR HOSE GOUPLINGS 


Horizontal approx 1500 feet 1250 feet : 
or Vertical approx. 135 feet 125f eet Lowest prices - highest quality! 


DESCRIPTION 





Pipeline 6” i.d. .d. 
Available with Electric Motor | Electric Motor 


or 
Diesel Engine 





GASKET 

37E Tail Piece Pee re Ee 

40E Male Thread virlrie O 

41E Female Thread Pia? ia ase 

SOLE DISTRIBUTORS: 

PUMPCRET HIRE COMPANY LTD BROWN « TAWSE 

4 Stafford Terrace, London, W.8 PLANT LTD. | 
Telephone: WESTERN 3546 a ee ee ae aie 


Telephone: EASt 223! (5 lines) 


Please write for illustrated leaflet and quotations. 


HUBERT C. LEACH LTD. 


“OFF THE SHELF” SERVICE FOR PNEUMATIC TOOLS AND EQUIPMENT 
























AIR PUMPS COMPRESSORS FROM 70 TO 650 C.F.M. 
ARMSTRONG-WHITWORTH PNEUMATIC TOOLS AND ACCESSORIES 





write For DETAILS: HUBERT C. LEACH LID., HIGH STREET, CHESHUNT, HERTS. rei: watHam cross 25161 (5 LINES) 
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SMALL CONTRACTORS 





eae 


BECOME BIG CONTRACTORS 
-when they’re helped by Forward finance 


‘Tfonly I had the plant, I could double my turnover.’ If you ever have occasion to say this, 
then that’s the time to find out about Forward finance. Forward Trust helps 
watractors to expand rapidly by providing finance for new cranes, bulldozers, 
mechanical excavators, tractors, tipper-trucks, lorries . . . in fact, for contracting 
lant and machinery of every possible kind. 

You can get in touch with Forward Trust at any of its many branches in the 
mor centres of the U.K., or through any one of the 2,700 branches of the Midland 
Bink, the Clydesdale & North of Scotland Bank, and the Belfast Banking Company. 





lf you know your business 


FORWARD TRUST 


will give you credit for it 


Forward Trust Limited, |4 Waterloo Place, Pall Mall, London, S.W.1. Tel: TRAfalgar 1888/9 





Branches throughout the United Kingdom 





Donne House, Calthorpe Road, Birmingham, 15. Telephone: Edgbaston 6141 


ASUBSIDIARY OF MIDLAND BANK AND CLYDESDALE & NORTH OF SCOTLAND SANK 
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A jammed lock gate —a big underwater 
cutting job— a new outfall — you'll 


A com p I ete need a first-class diving team on the spot 


at once. Send for Universal Divers. 








diving Universal have had experience in every 

field of submarine work under all 
conditions. Universal specialise in 
underwater surveys, frequently using . cr . gers 
* Frogman ” equipment for speed and 


-- - & eady cheap air transport to overseas contracts. 






bak tas 


a 1-1-4019 \ 





service 






day-a nd- The Universal service operates day-and- 
night, too! At each of our three offices, 
ni ght ! divers are available all round the clock. 
Next time you need a diver in a hurry 
.. . send for Universal | 
















IDEAL FOR PUBLIC HIGHWAYS 
AND ROADSIDE BOUNDARIES 


SUPER “VERTILAP” IS SOMETHING COMPLETELY NEW 
IN PREFABRICATED FENCING, REGISTERED AND MANU. 
FACTURED ONLY BY US. STRONGLY CONSTRUCTED, 
DOES NOT WARP, AND IS THE BEST PRODUCT OF ITS 
KIND ON THE MARKET. 

ATTRACTIVE TERMS TO BUILDERS AND CONTRACTORS, 
BUILDERS’ MERCHANTS AND LOCAL AUTHORITIES. 
ALL PANELS ARE 6’0” WIDE AND ARE MANUFACTURED 
IN HEIGHTS OF 2’ 6’, 3’0”, 4’ 0”, 50” and 6’ 0”. EX IMPORTED 
SEASONED SOFTWOOD. HARDWOOD POSTS WITH CAPS 
ARE MANUFACTURED TO SUIT. 


WE ALSO MANUFACTURE AND ERECT ALL 
TYPES OF FENCING. 


Apply for particulars and prices to :— 


WOOD BROS. (warsop) LTD. 


MANSFIELD ROAD, WARSOP, NR. MANSFIELD, NOTTS. 
TELEPHONE: WARSOP 87 & 174 






































SURVEYS DEMOLITION CONSTRUCTION MAINTENANCE 


Underwater Surveyors. U N / VE RS AL 


Contractors & Engineers 
to Consulting & Civil D / VE RS L TD. 


Engineers, and County 40 North John St., Liverpool 2 
and Local Authorities. Telephone: CENtral 4226 


On Admiralty Lists. Also at Newcastle and Weymouth 






















“is DIGGER CAB 
» WINDSCREEN HINGED 

























STA-DRI Cabs 
satisfy the Ministry 


Step Direct | 
of Transport | 


from Tractor 


to Digger Cab. Recommendations. 


mete OOH ee Hee 


SEE US ON 
STAND 250 AT THE | 
SMITHFIELD SHOW | 
ed 


| For further particulars of the above and Tractor Cabs for:— 


POWER MAJOR FORDSON, DEXTA, MASSEY-FERGUSON 20, 35 & 65, 
NUFFIELD 3 & 4, INTERNATIONAL 8.250, B.275 and DAVID BROWN 900, 
900 LIVEDRIVE, 950 and 950 IMPLEMATIC, with or without Loaders. 
CONSULT YOUR LOCAL DEALER 
MANUFACTURERS : : 
Bristol Metal Components Limited, Dept. “C”, Whitefield Road, Bristol 5 
| Telephone: Bristol 651204 (3 lines) Telegrams: Sta-Dri, Bristol. 
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LIGHTWEIGHT 


HIGHER 
OUTPUT 





LOWER RUNNING 
COSTS 


2x2 inch DIESEL Powered self-priming pump 
to handle water containing up to 25% solids 


{ 
| SEE 2D2 and others in the GOODENOUGH range | 
| of centrifugal and NEW diaphragm pumps on | 
| STAND 90 PUBLIC WORKS EXHIBITION | 
| OLYMPIA— NOV. I4th— 19th | 


since iemieipatiaieadepeadiaaaianaa = 


112 JERMYN STREET - LONDON : S.W.|I - Telephone TRAFALGAR 2663/4/5 


AGENTS FOR SCOTLAND: HIREPLANT LTD., 2420 LONDON ROAD, CARMYLE, GLASGOW, E.2 
AGENTS FOR WALES: O. L. DAVIES LTD., BAGLAN PLANT DEPOT, PORT TALBOT, GLAMORGAN 
Midlands Representatives : Messrs. W. J. S. Blunt and Son, 74 Watery Lane, Redditch, Worcs. Tel: Redd 





r 


For your new equipment specif 
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In the VICKERS range of hydraulic equipment, you 
will find standard components capable of performing 
almost any operation for mobile machinery, mechani- 
cal handling or specialised applications. 


In addition to a comprehensive selection of 
Pressure Control Valves, Flow Control Valves, Direc- 
tional Control Valves, Hydraulic Motors and Cylinders, 
there is a series of high-performance pumps for 
2000 r.p.m. and 2000 p.s.i. duty, with deliveries up to 
100 gallons per minute and more. 


VICKERS hydraulic components are manufactured 
in Great Britain by STEIN ATKINSON VICKERS and 
backed by the world-wide VICKERS network of spares 
and servicing facilities. In conjunction with their 
Circuit Design Services and regular Hydraulics 
Schools, the S.A.V. organisation thus represents the 
most comprehensive service in hydraulics available to 
the engineering industry. 


ICKERS HYDRAULICS 


Some of the famous names who 
specify VICKERS Hydraulics 









VISIT OUR STAND 
OLYMPIA John Allen Marshall 
BOP Sov. 6988 Atkinson's Spreaders Matbro 
Aveling Barford Michigan 
J. C. Bamford Ransomes 
a ‘s Barber-Greene Olding Rubery Owen 
ee Bray Shelvoke & Drewry 
PUBLIC WORKS Caterpillar Steel Fabricators 
& MUNICIPAL Chaseside Steel's Engineering 
edataitine Coventry Climax Stothert & Pitt 
Eagle F. Taylor & Sons 
Euclid Weatherill 
STAND 502 Fowler Whitlock 
NATIONAL HALL GALLERY 1.T.D. Yale & Towne 
Leyland 


STEIN ATKINSON VICKERS....for reliable Hy 


STEIN ATKINSCN VICKERS |. YDRAULICS LTD. 197 Knightsbridge, London, S.W.7. 7 






Technical Sales and Service at LONDON - BIRMINGHAM - LEEDS - MANCHESTER - GLASGO 
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4 cu. yd. Agitator 


wv wise» FULLY HYDRAULIC DRI 


incorporating Tilting and 


HYDRAULIC 


Forward and Reverse Rotation 


@ Reduced power requirements 
e@ Low initial cost 

e Reduced Maintenance costs 
e Complete reliability 


E0 N | l EONIT ENGINEERING COMPANY LTD., SLADE GREEN, ERITH, KENT. TELEPHONE: ERITH 334414 


2 hE BE OI EN ENE LE IAL 
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VISIT OUR STAND: 
OLYMPIA 
14-19 NOV. 1 


: fers ei RSA Ae os ian co ot 
Barber-Greene Model 774 Wheel Ditcher with new, simple hydraulic controls gives you more ditch per day. Write for new bulletin. 


New hydraulic ditcher controls give 


more ditch under all conditions 


Simple hydraulic controls onthe Barber- steering and greatly increased accuracy. 
Greene Model 774 Wheel Ditcher and Exclusive Hydra-Crowd transmission 
Model 784 Vertical Boom Ditcher give allows instant selection of fastest crowd- 
greatest accuracy, offer a new high in ing speed for every condition from in- 
operating ease. The result is more ditch finite range available. Spoil conveyor 
—and more profit—per day. speed infinitely variable, independent 

The entire control panel, with all of wheel or bucket line and crowding 
controls within easy reach, results in speeds. All mechanical shifting in se- 
less fatigue and greater comfort for the _lecting speeds is eliminated. Electrically 
operator. Hydraulic brakes, controlled actuated overload release is set by sim- 
by convenient foot pedals, give easiest ply turning a dial. 


All these Barber-Greene Ditchers have advanced hydraulic controls: 


Cross Country—Model 774 Wheel Ditcher, illustrated above. 

City Work—Model 784 Vertical Boom Ditcher, convertible to wheel ditcher. : 

House Services—Model 705-B Runabout Ditcher, pneumatic tires. Operators learn to run these machines quickly 
New Mobility—Model 711 Inclined Boom Ditcher, truck-mounted. and accurately . . . no complicated gear selec- 
Underground Cable—Model 702 Ditcher, Varidraulic transmission. tions and fatiguing manual operations. 


The Barber-Greene Models, 774, 784 and 702 Ditchers are now manufactured in the U.K. 


§8-33-D 


rag 


Distributors in the British Isles: i" 


JACK OLDING & COMPANY LIMITED i 
HATFIELD *« HERTFORDSHIRE 27/224 


Write for literature on the ditcher line of advanced design. 
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“ROTARY & SLEEVE VALVE 


‘COMPRESSC 
From 120,to 630 cu.ft. free air capacities 
Mobile Compressors- All Equipments. a 
Head Office and Works: BELTON GRANTHAM Tel: Grantham 1 
Depots: BIRMINGHAM Tel: Shirley 3522 
BRECON Tel: 330 
CARDIFF Tel: 71354 
CARDINGTON, BEDS. Tel: 206 a 
DARLINGTON Tel: 3258 ie 
DEWSBURY, YORKS. Tel: Heckmondwike | 
DISS, NORFOLK Tel: 2688 
DORCHESTER Tel: 57 
EDINBURGH Tel: Liberton 74507 
GLASGOW Tel: Stepps 628 
KINGSTON-ON-THAMES Tel: 7016 
MANCHESTER Tel: Ramsbottom 3516 
NEWTON ABBOT, DEVON Tel: 1181 me 


" 
4 


EDDISON PLANT LTD 


er 330 


SOUTHAMPTON Tel: Bishop's Waltham 1 











6 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


1947 
JAW 


very 


L 
F% § fain, Hadfield JAW CRUSHER, 
al and 
CRUSiational DIESEL ENGINE, 350 r.p.m. 
rpm. 
Hydraulic Diesel CONCRETE 
THO MIXERS 
Vickers Vigor TRACTOR, fitted Hydraulic Blade, 
ay PARKER CONCRETE MIXERS. Mini Giant, 
price £173 each. 
H. C. HILL, LTD., 
———s coe “RS FOR SALE. 
motor, Broomwade SOO c.f.m., EH251; 400 
+t Ift. to Oft. dia., 100Ib. 
FRED WATKINS (ENGINEERING), LTD., 
ING FOR 
Smrodiegham No. 3, to 40ft. 
74 x 25ft. 


ne; 20in. x 10in. Baxter 
HER. Both very good condition. 
200 paxman Type 4RQ DIESEL ENGINE, 1,100 
ton 60ft. JIB, Electric Derrick. 
S onTH Winget 
NS AIR COMPRESSOR, 30 cu. ft. at 
broomwade NS 12'2-h.p. slip-ring motor. 
good ition. 
WALKER AND PARTNERS, LTD., 
23 Claremont Crescent, Sheffield, 10. ‘Phone 62428-9. 
N's cu. ft., Villlers Petro! Engine. Cash price 
Little i t, §/3'2 cu. ft., Lister Diesel Engine. Cash 
Delivery at once from stock. 
Deferred or H.P. terms on request. 
x e@ Road, South Norwood, §.E.25. 
= Telephone SYDenham 3131-4. 
PRESSORS 
Bellis and Morcom 2,450 c.f.m., 100 p.s.!., 
: 0 c.f.m., EH240; 150 c.f.m., 022A; 
oe EH245 0: also numerous others of all makes; 
AIR RECEIVERS from 
1,000Ib., w.p. 
Coleford, Glos. ‘Phone: Coleford 2271/2. 
F SALE. 
once driver, 30ft. 
No. 3, once driven, 20ft. to 30ft. 
teen No. 2, new, 
ROADS AND RUNWAYS. 
Telephone: ABBey 4905 or Bridgend 


ir 
F Sima Mitted with genuine American 10 
Boom, Back Hau! Gear, Bridle, etc., and In first-cla: 
—PLANT SALES, LTD., 25 Castlereagh S$ 
, W.1. Telephone: Paddington 2663/5. 


M LL'S PLANT SERVICES, LTD. 
pg offer an excellent range of used 
erilt Hydraulic or Chaseside MECHANICAL 
HOVE Price to sult all users.—Write or ‘phone: 


ave Lane, Enfield, Middlesex. HOWard 3493. 





The Plant Division of 


¢ STEWART (Contractors) LD. 


offer the following used plant: 


USED HYDRAULIC EXCAVATORS: 
OCK DINKUM_ DIGGERS: 
| 0 Diskum Major, 1959, fully equipped, Includ- 
‘ings 72in. Power Shovel, power-assisted steering, 
Ej Bucket, ‘8in.-24in. Excavating Buckets, ane 
Ditc! ket. n very good conditio 
Cleaning Bucke oes 1.Bs0 
tloc! inkum Major, 1958, fully equipped wit 
2 ier Shovel, power steering, and 21in.-27in. 
Exe or Bucket. This machine is being overhauled 
and oainted. A bargain at £1,750 
ock Dinkum Mk. III, on Fordson Major Diesel, 
te with cab and all equipment, which includes 
all-hydraulic Digger with 18in. and 24in. Buckets, 
18 Dozaloda, *s cu. yd. Front Shovel, very good 
ty Repainted and in first-class condition, £900 
tlo Dinkum Mk. II! on Fordson Major Diesel, 
Tayd Front-mounted Shovel, 18in. and 24in. Excavator 
ts. The engine, front axle, brakes, hydraulics 
land bushes have been overhauled, and new modified 
hydraulic pump fitted. This machine is very reliable 
Mk. II Whitlock Dinkum Excavator Buckets, 
no 18in., 24in., 30in. Also various Ejector 
Buckets In very good condition. 


12 1.0.8. EXCAVATORS, WITH AND WITHOUT 
LOADING SHOVELS: 

Prices range from £650 to £1,850. The following 

lars of machines are picked at random from 


our stock: 
1.C.8. 1955 Hydraulic Excavator, 24in. Bucket, fitted 


with Blade. Overhauled and in sound working condition 


1.C.B. 1959 Hydra-Digga, ballasted, with full 
ment, including power-assisted steering. 
wy 24in. Buckets, and good tyres 
C.B. 1958 Hydra-Digga/Loadal!, full equipment in- 
cludes various Buckets. This machine has only worked 
1,100 hours, and has been regularly maintained in 
first-class condition. Can be seen working £1,850 


OTHER PLANT: 
Priestman Wolf, Mk. II, fitted with 3, cu. yd. Back- 
acter, Dorman Engine £625 


Priestman Wolf, Mk. II, fitted with 3, cu. yd. Skimmer 
and Backacter, Dorman Engine £700 


Allen-Parsons 16/60 Trench Excavator, powered by 

Gardner SLW Diesel Engine, with 2ft. Bucket. The 

fangé of this machine is maximum width, 5ft., maxi- 

mum depth, 14ft. This machine can be seen working 

Is In good condition £1,250 
AVAILABLE SHORTLY: 

pillar D4, with Angledozer and Double Drum Winch. 


THOMAS C. STEWART (Contractors) LTD 


PLANT DIVISION, 
The Industrial Estate, 
NEWMARKET ROAD, BURY ST. EDMUNDS, 


Telephone: Bury St. Edmunds 2987 (3 lines) 
Telex 81130 


equip- 
Serviced 


Cat 
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Caterpillar D7, c/w Birtley Dozing Blade and 
Towing Winch. 
TRACTOR D8, with Hyster and Equipment. 
SO Lincoln WELDING BULLETS, 200- and 300-Amp. 
wero AIR COMPRESSOR, Model 6WA | 
Austin-Western GRADER, C/N Angling Blade. 
| 


ND OF CONTRACT SALE. | 


International TD18. 
TRAXCAVATOR D6, 2'4yd. Bucket. 
PILING WINCH, Double Drum, Diesel. 
Lucy BOILER, complete. 
Ford Thames DUMPCRETE. 
All the above can be seen working and are in 
perfect condition. 
H. B. THOMAS, Brewery Buildings, 
Carmarthen. Tel. 318. 


STEEL SHEET PILES. 
Appleby-Frodingham No. 2, 


Brewery Road, 


OR SALE, 
10 tons 
15/16ft. 

20 tons Appleby-Frodingham No. 2, 
12 tons Appleby-Frodingham 18, 

50 tons Appleby-Frodingham No. 

lengths 40ft. 
12 tons Larssen 2, lengths 20/25ft. 
50 tons Larssen 3, lengths 40ft. 
108 TRENCH SHEETS, 10/12ft. x 13in. 
DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252. 
SERVICE.— 


OR COMPRESSOR HIRE 
From 1-tool to 12-tool (70 c.f.m. to 625 c.f.m. 
f.a.d.). Lorry-mounted and Portable. Full range of 
Pneumatic Tools.—-HUBERT C. LEACH, LTD., High 
Street, Cheshunt, Herts. Tel.: Waltham Cross 25161 
(S lines) 
UCKET SPECIALISTS. — 
Standard SHOVEL. TRENCHER, 
DRAGLINE BUCKETS to suit all machines. Quick 
delivery.—-Write or ‘phone the makers: NORTONS 
os LTD.. Billericay, Essex. Tel.: Ramsden 
eat . 


ULLDOZERS, MECHANICAL LOADING 
SHOVELS and TRAXCAVATORS, etc., TIPPING 
LORRIES, S/7-ton, for HIRE.—HENRY FROUD, LTD. 
Primrose Wharf, Tunnel Avenue, Greenwich, $.E.10 
Telephone: GREenwich 0072-3. 


ELDING PLANT for HIRE. 

Ing Plants, single and twin. Any part of 

country. Operators if necessary.—UNDER WATER 

foo AND REPAIRERS, LTD., Roath Basin, 
rift. 


lengths 


lengths 12ft. 
lengths 12/23ft. 
3 and No. 4, 


AL Special or 
GRAB and 


Diesel-driven Weid- 


FOR SALE 


Lima 2400 EXCAVATORS, with Dragline and Forward 
Shovel. Choice of four. 

Marion 111M EXCAVATORS. Choice of two. 

Lima 1201 EXCAVATORS. Choice of two. 

Ruston 100B EXCAVATOR, Diesel/Electric. 

All machines in excellent condition, may be seen 
working, and are open to any inspection and trial. 
Immediate delivery. 

Call, write or ‘phone: 


A.R.C. MOTOR CO., LTD., 


Redhill Works, Arnold, Nottingham. Tel. 26-3331/5. 


WILLIAM JONES LTD. 


WESTMOOR STREET, CHARLTON, 
LONDON, S.E.7. 


Telephone: GREenwich 3821/5 


Excavators, # to § cu. yd., and equipments. 


40-h.p. to 104-h.p. Diesel Crawler Tractors, 
with Hydraulic Angledozer equipment. 


3 cu. yd. M.R. Diesel Dumpers, front control. 
I yd. Diesel Dumpers. 
Weatherill Loading Shovels. 


FOR SALE 


Fowler VF Diesei Crawler Tractor, with or 
without Hydraulic Angledozer equipment. 


Excavator Equipments; Priestman-Panther 
Skimmer and Backacter Equipments. 


Specialists in Priestman Universal Excavator 
andall equipments. Hire, HirewithOptionto 
Purchase, Sale, Part exchange and Overhauls. 





(Continued from page 866) 


Or SALE. 
35 40ft. lengths 18in. R.S.J., very good 
condition. 
tons (approx.) LATTICE STEEL BUILDING 
FRAMES. Drawings available for original use. 
Adaptable to other uses. 
Sykes 6in. Diesel (Ruston) SELF-PRIMING 
PUMP, mounted on steel wheels; 30ft. Gin. Hose 
and Strainer. 
Further details, prices and location from: 
WM. AINSCOUGH AND SONS, LTD., 
Mossy Lea, Wrightington, Wigan, Lancs. 
Tel.: Standish 2120, 3361. 
ROUDACE, LIMITED. 
OFFER FOR HIRE: 
1TORB_ EXCAVATOR, Backacter and Skimmer. 
44c Barber-Greene TRENCHER. 
Pike JET CONVEYOR. 
CONCRETE MIXERS, 10/7, 
Redier POWER SHOVELS. 
DINKUM DIGGER. 
MONORAILS, Standard and Hydraulic. 
Further details: 
Plant Division, Lambs Green, near Horsham, Sussex. 
Telephone: Rusper 257/8. 
Oo KEN FOR PLA 
HIRE your EXCAVATORS, DOZERS 
SCRAPERS, Dinkum Major DIGGERS 
SHOVELS, TRENCHERS, DUMPERS, 
CONCRETE MIXERS, PUMPS, COMPRESSORS, 
RAMMERS, VIBRATORS, HOISTS, GENERATORS, 
etc., from TOKEN CONSTRUCTION CO., LTD. 
Plant Depots: 
Station Rd., Thatcham, Berks. Tel.: THA. 3243-3370. 
Valmar Rd., Camberwell, S.E.5. Tel. BRixton 5103. 


OR SALE.—We have a few very good DRAGLINE 
BUCKETS for Lima or similar machines, 3'gy#., 
2'2yd. and 2yd., complete with Dressings. 
PLANT SALES, LTD., 
2S Castlereagh Street, London, W.1. PAD. 2663/5. 


x 7in. 
400 


One 


14/10, 18/12. 


NT. 
and 
and Drott 
ROLLERS, 


T" 3/4-ton LOLODE TRANSPORTER for moving 
_ your plant simply and cheaply. See our 2in. 
strip advertisement in these columns.—Further details 


from: ALAN R. DAVIES, LTD., 20 Whiteladies Road, 
Bristol, 8. 


A VAIASLE for HIRE and CONTRACT: D9 and Ds 
TRACTORS, with Blade or Scraper.—ELLIOTT, 
Wetherby Road. York. Telephone: 78220 and 78501. 


ANTED, 6-ton Self-propelied CRANE. 
Write Box P.3021, “ The Contract Journal.” 


QUICKS of 
CHEADLE 


Offer immediate 
delivery of NEW 
and USED industrial 
machinery 


(Offered subject to being unsold) 


1956 Mk. 3 COUNTY CRAWLER 
Diesel ANGLEDOZER, with Bray 
Angledozer Equipment. 14in. tracks. 
Repaired and repainted £1,225 


C.P.T. 42 
condition 


COMPRESSOR. Excellent 


£625 


C.P.T. 42 
condition 


COMPRESSOR. Excellent 


£250 


Large and small BREAKERS to suit 
above at extra cost. 


1952 FORDSON MAIOR Diesel 
TRACTOR. Left hydraulics and P.T.O, 
Fully reconditioned. Good tyres ail 
round. New Stanhay Shoveilall Unit 
complete £825 


H. & J. QUICK LTD., 


WILMSLOW ROAD, CHEADLE, CHES. 
Telephone: MERcury 2345. 


CAMBRIDGE 


Modern Diesel 


COMPRESSORS 


EXCAVATORS 
TRENCHERS 
BULLDOZERS 


HIRE—SALES—SERVICE 


CAMBRIDGE LTD 


Modern Diesel 


ROLLERS 


DUMPERS 
MIXERS 


146 HILLS ROAD, CAMBRIDGE. Phone: 87519 PUMPS, ETC. 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 
se ye a 
OR HIRE and SALE: ARMSTRONG-WHITWORTH LANT FOR SALE. | ONTRACTORS' PLANT FOR HIRE. OR 
PNEUMATIC POKER-TYPE CONCRETE Priestman Cubs Ill, IV and V EXCAVATORS. | New Motorised PAYSCRAPERS for Immediots sc! 
garage for ali t t Armst Sean lar DSM del Swit Hyster BTD6 TO14 and TH18 TRACTORS, fitted i 
r { types o rmstrong- aterpilla Model 2U, with ter Pipelaye id 
ing Concrete Sreakers, Light Picks, Clay Diggers, Rock Angledozer.  eatieon Picterer ant | OS TDS, TD14, TO18 ie o 
oncrete Breakers, Lig cks y Diggers, Roc Caterpill PD 1 . i | 
Drills, Pumps, Backfill Rammers and Tampers, Hoses .  Anpietiier. ee. Sb: SN ey ee TRACTORS, with ‘Bullgraders and/or Serna mcr 
and Accessories. We hold a large stock of Spares ana Caterpillar 955 TRAXCAVATOR, 112 cu. yd. Bucket. | TO18 TRACTORS with Pipe-laying Equlpmen PE 
=e . ron Cost anstone ty gE ie - Caterpillar D7 and D8, machines in good order. | a al eins and 22RB EXCAVATORS, ‘eth ui er 
n r Pumps o . Send fo i 
~ r r International 9K3, oe ae SHOVELS. First- class -Macnines and operators, sans 
HUBERT C. LEACH, LTD., 131 High Street, Cheshunt, Birtley ANGLEDOZER for Caterpillar_D4. ven Crenapert torte vt al parts af int 
Herts. Tel.: Waltham Cross 25161 (5 lines). ROBERTSON PLANT, LTD., Barkway (Tel. 277), Herts. Generous treneeety TPeANT) Lion ee m 
ANTED, WANTED, WANTED. ANTED : "| Stratford-on-Avon 4242, pasere (Middx.) 4191, 
Heavy EARTHMOVING MACHINES and EQUIP- CRAWLER TRACTORS and Bulldozers, any | Cardlf_ 3357 
MENT of all types. Modern machines preterred, others condition; also Parcels of Spares for same. Prompt | OR HIRE. 
Write, giving fully detaiion acd: Incatiann te ANC, | SPARE PARTS avallens TD6, 9 8, EXCAVATORS, 3%» and t2 cu. yd., all equipments, 
» giving fu etalls and location, to A.R.C. available for . 14, 18, Caterpiliar ' 7, Ww 
MOTOR co. A mam 265337) Arnold, Nottingham. D2, D4, + > an ‘M and County. | TD9, "TD18, D6, 07, with Borers ag 
Telephone: Nottingham 15. SWOR DUMPERS and TIPPING WAGONS: COMPR 
FOR SALE —Caterpiliar D8, with Birtley Hydraulic : Stoke Saint Milbro 237 _Nr. Ludlow, Shropshire. | "ROAD ROLLERS: CONCRETE MIXERS, ee 
Dozer. Several Caterpillar D4 TRACTORS. working IN RADNORSHIRE. All with experienced operatars. 
Priestman Wolf, fitted F/C, Backacter and Skimmer, RE YOUR PLANT from BLACKPOOL PLANT HIRE, LTO., 
six months’ work from new, price £1,800.  22RB, THE CLEE HILL TRANSPORT AND ROLLING Holyoake Avenue, wackpoot: __North’ Shore’ $1067.4, 
fitted Dragline. Caterpillar 977 Traxcavator SHOVEL. co.,_LTD., OR SAL a 
Several 12yd. SCRAPERS. Several Rogers 40- ton Clee Hill, Ludiow. Tel.: Cleehilistone 284. 25-ton L’M CRANE, one Link-belt § 
Trailers.—Write Box P.2979, “* The Contract Journal.’ Road Rollers, Vibrators, Compressors, Mixers, Mack, Amaricen manufactured, lorry-mounted, 
ANTED. Standard size CRANE 08 tor bLorry- __Dumpers, Pumps, Tractors, Tippers, Excavators. “19 Try Crane, unused, 6 x 6, Asking price 
mounted Coles Crane, Mk. 7 Series 7 Crane. ANTED, FORK LIFT TRUCKS, 1-ton to 6-ton 
NORMAN WALKER (MACHINERY), LTD., Anlaby, capacity, Petro! or Diesel, any condition. Cash | One S-ton Diesel FORKLIFT TRUCK, by Cranemobile 
Hull. on Inspection. We offer reconditioned machines in | nee Ics. Price fi 
a2 - PART EXCHANGE and HIRE FORK LIFTS for all jotographs and Specifications from: 
»  Barber-Greene junior. new 1957 purposes.—FRED WATKINS (ENGINEERING), LTD., BOWMANS, Ballards Wharf, Poole 3 
and Barber-Greene Major, new 1959. —- FRED. Coleford, Glos Telephone: Coleford 2271/5." ae ae 
WATKINS (ENGINEERING). LTD.. Coleford, Glos. iL ae | V ANTED. aaeiten ~ LOADER, also 6/8-ton 
——— —— i Earthmoving, Site Clearance. iese' —Write, stating age, ¢ 
ANTED, 2,000/6,000Ib. : FORKLIFT TRUCK, Excavations for a etc. | and price, etc., to Box P.3036, ‘ The con 
Diesel, Petrol or Electric. DOUGLAS HAMILTON, LTD., | Journal.’ 
_Write Box P.2990, The Contract Journal. Tunbridge Wells. Telephone: Southborough 1538. OR SALE, Several D7 7M M TRACTORS, fitted wih 
ANTED, Liner Cumfiow MIXER.—Write details LOGGETTS PLANT HIRE.—for DINKUM DIGGERS, Hydraulic Angledozers and Winches. Working 
and price to Box P.3034, “The Contract modern machines.—2 Burtons Road, Hampton | currently in London area. Price £2,000 each.—Write 
Journal.” Hill, Middx.  Tel.: Teddington Lock 1138/9. | Box P.2991, ‘The Contract Journal.” 
. : ee a eee ; . ; <estiamane 
Lvs SWEEPER REQUIRED, engine-driven type, ANTED, Cub DRAGLINE EQUIPMENT to suit | YEQUIRED urgently, 6/8-ton ROLLER; modern 
hand-controlled.—Write, giving condition and Mk. 5S machine. Must be in good order, with | machine preferred.—Write Box P.3035, "The 
price, to Box P.3037, ‘* The Contract Journal." Fairlead.—Write Box P.3038, “The Contract Journal.” Contract Journal.” 
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2 olga rer og Hilly FOR LIMAS 
MORTAR MILLS PLANT SALES LTD., 


eT Tia 25 GASTLEREAGH STREET, LONDON, W.1 
BELPER (prosiro DERBYS. Telephone: PADdington 2663-4 


HYDO 


ROAD ROLLERS 


FOR HIRE OR SALE 


10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 
















Bourne Works, Weimar St., $.W.15. 
PUTney 4185 












TRACTOR MOUNTED 
AIR COMPRESSOR 


| Vg 

= Bell =| (ganas 
iner Machines delivered ex stock 

HARROGATE 84800 | wi 3 Le A Hk 


FOR SALE 
| BRAY MODEL BL440 


Diesel-|Driven Hydraulic 4) wheel 
drive-loading shovel. I4 yard cap- 
acity scoop. Power assisted steering. 


New August 1958, good condition £1,350 


B. EVANS (PLANT) LTD. 
818 Queens Drive, \iverpoo!l 13 La 
Telephone : STOneycroft 6424/6 eee 4 3 2/4 
















* 145 cu. ft. FREE AIR @ 100 Ib. P.S.1. 
£450 ex works 


yx 132 cu. ft. FREE AIR @ 100 Ib. P.S.I. 
£395 ex works 


* (F.A.D. to B.S.S. 726 & 1571 


More Air at lees cost! 







IMMEDIATE DUMPTRUCK OFFER! 


LOW MILEAGE EX-DEMONSTRATION 
MACHINES IN UNMARKED CONDITION 

















SCAMMELL SHERPA MK1 LEYLAND SUPER COMET 

















For details contact the sole U.K. distributor Popular 4x2 chassis for rugged 14 SC 5R Chassis of 9’ 10” wheel. 
on/off site duties. Heavy-duty 8-10 base. Fitted with Telehoist 6 cu. yd. 
cu. yd. reinforced body with Tele- all-steel dumper body and tipping 
hoist power-return single ram gear. gear. Genuine 4,149 miles, careful 
contractors Yellow. 4,100 miles useage mainly on public highway. 

& CO. (Engineers) LTD. genuine. Previous demonstration As new, in Contractors Yellow. 
ure only. Available immediately. Demonstration Work only. 


SHELDON BIRMINGHAM 26 


Phone: SHEldon 2424 (10 lines) 
Also at LONDON & MANCHESTER 


Cc RIPPS OF NOTTINGHAM vile 


RECORD TOWER CRANES 
Aha War aan ae 









PHONE VICtoria 4583 
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THE CONTRACT JOURNAL 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


E. 
Syd. L.S., 
500. 

R, TD18, base machine only, 
mcTofition. Price £500, 
wacTOR, BTDG6. stripped, suitable spares. 

very good. Price £200. 
sMPER, Benford Mk. Ill, 1956, 
MMyailable. Price £140 each. 
eanes—Generator, Fittings, 
san Price £40. Misc. 
706. Cheap to clear. 

Generous discount to bulk buyer. 

spy BOYES BROS., LTD., 46a Trafalgar 
Brighton. Tel. 21183. 


overhauled. 


SPARES for 


excellent condition. 
very good 


Tracks 


Six 


Lamps—for D7 7M _or 
D7, BTD6, 


Street, 


SAD ROLLERS, Fowler 8/10-ton Diesel, with 


scarifier, awning, sprayers: Aveling-Bar 
ygton, with Lister 3-cyl. Diesel Engine, 
ning, sprayers: Aveling-Barford SOcwt., 


we Ruston 2YB Diesel Engine and sprayers; 


ford 


scarifier, 
with nearly 


also 


ston, with Ruston 2VSOR Diesel Engine and sprayers. 
Ww 


COLE, Eastgate, Sleaford, Lincs. Tel. 


AIRED BUILDER has for SALE: Ant Mobile 

R’ Moonraker HOISTS, £100 each. Benford 
, £40. 

Wee aftold Clips, £20. —— Particulars from 

ganmore Hill, Stanmore, Middlesex. 


463. 


and 
7/5 


Twenty 3ft. x 2ft. Steel FERROFORMS 


160 


SALE, 4-ton capacity Self-propelled MOBILE 


CRANE. All motions hydraulic. 
meumatic_ tyres. Three years old. £2,600. 
@ Pine Grove, Brookmans Park, Herts. 


S7ANTED, Northwest 


{ANTED, " 
W Dragline, or both.—Write Box P.2974, ‘ 


contract Journal.’ 


preferred; also J.A.P. and _ Villiers 


Diesel-powered. 
— §.F., 


EXCAVATOR, with Shovel, 


‘The 


IWIN SWEEPER WANTED. Pedestrian control type 
L PETROL 


INGINE—Write Box P.2969, “The Contract Journal." 


FOR HIRE OF MODERN DIESEL 


COMPRESSORS 


IN THE MIDLANDS 


J. W. COX PLANT HIRE LTD. 


ARY BANK, BRIERLEY HILL, STAFFS, 
QUARRY hone: CRADLEY 66695 


‘CONTRACTORS 
PLANT 


EX-STOCK DELIVERIES 
NEW & USED PLANT 

JCB4 EXCAVATORS 

LOADERS. 
JOY-SULLIVAN 

BREAKERS. 

NEW BLAW KNOX CONCRETE MIXERS and 

SILOS. 

NEW ALLAM CONCRETE VIBRATORS 

USED.—We have a varied selection of JCB 

and DINKUM DIGGERS, CATERPILLAR 

D4 DOZERS and RUSTON EXCAVATORS 

in stock. 

Sole West Midland 

loy-Sullivan, 


NEW Hydraulic and 


COMPRESSORS and 


Distributors for 
Blaw Knox and Allam. 


JCB, 


| 
| NEW 
| 


MODERN PLANT 
SALES LTD 


WOLVERHAMPTON ROAD 
OLDBURY BIRMINGHAM 
Pee el cee ey a 





OR SALE. 
19RB DRAGLINE EQUIPMENT, 40ft. Jib, £375. 

25-ton Scammell TRACTOR and 20ft. well Carrimore 
Low-loading Trailer, £2,250. 

Large selection of Semi- and Low-loading TRAILERS, 
10/65-ton capacity. 

Carco E, F and G TIMBER WINCHES. 

One Caterpillar 8H GRADER, £225. 

One TOS BULLDOZER EQUIPMENT, complete, £225. 

Two HD14 Baker ANGLEDOZERS. 

One HD14 ROOT GRUBBER EQUIPMENT, £295. 

TD14 DOZER CORNER SHOES, £5 each. 

Two Gar Wood CU2 WINCHES. 

MERTON ENGINEERING CO., 

Faggs Road, Feltham, Middlesex. Tel.: 
OR SAUL &. 

LAND-ROVER, S.W.B., 44,000 miles, 
1958. Owner-driven and in 
nearest £425. 

Nuffield TRACTOR, four very 
spare, iron rear wheels. Ideal 
difficulties. First-class order 

FRONT-END HYDRAULIC PUMP 
Major, £5. 

MORRIS, 20 Beed Road, St. 


OR SALE, 

DUMP, 
£2,150, our 
(1931), LTD., 
26336/7. 


RACK-MARSHALL, with Buligrader, 

1957 machine, 5,500 hours on 
condition, £850.—Write Box P.3070, 
Journal.”’ 


EQUIRED, Stothert and Pitt VIBRATING ROLLER, 
in good order. —— Write age and price to Box 
P.2970, ‘‘The Contract Journal.” 


DRAGON 
PLANT HIRE LTD. 


Excavators, Bulldozers, Overloaders, 

Crawler-Cranes, Trenchers, Dumpers, 

Mixers, Pumps, Drott Shovels, Road 

Rollers, Scrapers, 10-ton Articulated 
Loader, etc. 


FOR HIRE EVERYWHERE 
RING GUILDFORD 672717 


LTD., 
Feltham 3045. 


August, 
very good order, 
good rubbers and 
if you have site 
throughout, £125. 
for Dinkum Type 


Albans. Tel. 


56699. 


1959 Shawnee-Poole Model 7 REAR 
demonstration machine, new __ price 
price £1,750. Apply AUTOWAYS 
Hereford Street, Shefheld, 1. Tel. 


for SALE, 
clock. Good 
“The Contract 


FOR HIRE 


Drott Skid Shovels with 4 in | 
Buckets 


Compressors 110 to 630 cu. ft. 
Vibrating Rollers 
Dumpers 
Diesel Driven Pumps 
Concrete Mixers 
Hoists 
Portable Diesel Welding Plants 
Crane Skips, Winches, etc. 


JOSEPH THOMPSON & CO. 
(LIVERPOOL) LTD. 


Wakefield Road, Netherton 
Liverpool, 10 
Tel: Aintree 6262 


Stewarts Road, Battersea, S.WS - 


ACHINES FOR .SALE 
Allam VIBRATING POKER. 
Johnson RAMMER. 
Benford, Barford, Liner, G.F. and Thwaites 15cwt., 
1-ton and 1'2yd. DUMPERS. 
3yd. Motor Rail DUMPER. 
Ferguson Diesel TRACTORS. 
Sykes LIFT and FORCE and CENTRIFUGAL PUMPS. 
Stothert and Pitt 28in. VIBRATING ROLLER. 
SOUTH MIDLANDS ENGINEERS (W. V. Davies), 
oa Shipston-on-Stour. Telephone 125. 
9, 08, TDI8 and TD14 BULLDOZERS and 
Scrapers, Motor Graders, Excavators and new 
Tippers for HIRE or SUB-CONTRACT WORK. 
Particular attention given to finish and compaction. 
New and modern machines in first-class condition. 
Good operators. Technical staff available to analyse. 
Srogramme and price complex projects. 
DICK HAMPTON, 
Broadview Farm, Biacknest, Alton, Hants. 
Telephone: Bentley 2241. 


NAkkow TRENCH BUCKETS to ft ai! 
machines. SALE or HIRE. Ihe Norton Backacter 
Bucket designed by user digs harder material and 
empties more efficiently. Sizes ft. 6in./2ft. 4in. 
(IMMEDIATE DELIVERY. Other sizes within 10 days. 
Contact NORTON PLANT HIRE, LTD., Ramsden, 
Billericay, Essex. Tel.: Ramsden Heath 365/6. 


ORKING in the Lancs. and Cheshire area? 

’ Woolfenden’s are your MOBILE CRANE people. 
Light or heavy Lorain, Michigan, Quick-Way, Neals 
Lifts up to 30 - Boom lengths to 150ft. 
WOOLFENDEN'’S, 

Anfield, Liverpool, 4. Tel: Stoneycroft 3755/9087. 


7 SALE, “a good modern Lima 2400, 
with both equipments, and in very good order. 
PLANT SALES, LTD., 25 Castlereagh Street. London, 
W.1. Telephone: Paddington 2663/5. 


OR HIRE. 


KINGSTON PLANT 
HANWORTH - MIDDX. 


FoR BULLDOZERS anp 


ALL PLANT HIRE 
FELTHAM 4084 


ABELSO 


FOR CONCRETE 
POURING SKIPS 


SIDE OR BOTTOM DISCHARGE 
FROM cu. yd. TO1 cu. yd, OTHER 
SIZES AND TYPES TO ORDER 


ABELSON 


SHELDON ° BIRMINGHAM 26 


Phone: SHEldon 2424 (10 lines) 
Grams: ABELSON, BIRMINGHAM 


Also at LONDON & MANCHESTER 





MOBILE & PORTABLE AIR COMPRESSORS 
PNEUMATIC TOOLS 
DERRICKS OUMPERS ETC. 


Te : Macaulay 723! (3 lines) 





PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 
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ALES PLANT REGISTER, LTD. 
OFFER FOR IMMEDIATE SALE: 
CRANES: 

keane NM 2-ton MOBILE, = Jib, Ruston Engine, 
1951, pneumatics, £1,00 

JONES KL22 2-ton MOBILE, 16ft. Jib, on pneu- 
matics, 1954, £1,050. 

tone 3-ton MOBILE, 24ft. Jib, on pneumatics. 
1948, £1,100 

woe KL44 MOBILE, apes on pneumatics, very 

od order, £1,8 

JONES. KL44 chawier, "4953, SOft. Jib, very good 
condition, £1,600 

NEALS QM 4/6-ton MOBILE, 40ft. Jib, ee 
Engine, pneumatics, good condition, £2,00 

MORGAN 5-ton 2-motor Electric DERRICK, 60) 100Kt. 
Jib, good condition, £1,250. 

ALLEN ‘T6K 5-ton LORRY- MOUNTED, 25/40ft. Jibs, 
petro! and diesel. From £1,950 each. 

5-ton Electric SCOTCH DERRICK, 120ft. Jib, very 
good condition, £2,250. 

COLES/A.E.C. 6-ton LORRY-MOUNTED, 1958, — 
Diesel, 40ft. Jib, very good condition, £5,75 
JONES 6-ton KL66 Diesel MOBILE, Canriever Mii, 
pneumatics, 1958, very good order, £4,150. 
BUTTERS 7-ton 2-motor Electric DERRICKS, 120ft. 
Jibs, plain bogies, 1951, £5,250 each. 
RUSHWORTH 7-ton Hand DERRICK, 30ft. Jib, 

unused, £450. 
COLES 10-ton L1210 LORRY-MOUNTED, 40ft. Jib, 
P4 ee pneumatics, overhauled recently, 


£6,500. 
BUTTERS 10-ton Electric DERRICKS, 120ft. Jibs, 
Self-propelled Bogies, overhauled, £3,750 each. 
aes 15-ton Electric DERRICK, 110ft. Jib, 
951, very good condition, £6,000. 
MORGAN 15-ton Steam DERRICK, 120ft. Jib, new 
1958, on bogies, £8,750. 

COLES 20-ton FULLY MOBILE, 40ft. Jib, new 1956, 
on pneumatics, very good order, £10,000. 
COLES 40-ton LORRY-MOUNTED, new 1954, in very 

good condition. Price on application. 
COLES 25-ton LORRY-MOUNTED, 100ft. Jib, new 
1958, very good condition. Price on appl catica. 
Further details: 14 Lower Grosvenor Place, London, 
S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


OR SALE. — New and used 6Bristo!i Diesel 
CRAWLER TRACTORS, with Angledozers, Loading 
Shovels and Trench Diggers.—Demonstrations without 
obligation from the Main Dealers, H. A. SAUNDERS, 
LTD., 14-20 The Butts, Worcester. Telephone 26651. 


VAILABLE FOR HIRE: EXCAVATORS, SBULL- 

DOZERS, DOUMPERS, MIXERS, Coles CRANES, 

etc. All classes of LORPIES, Including Low-loaders 
AMEY'S AGGREGATES, LTD., 

Lower Wootton, Boars Hill, Oxford. Oxford 35421. 


OR HIRE, New Parker Rockranger CRUSHER, 
30in. x 18in. Jaws.—JACK BRANCH, Water- 
beach, Cambridge. Tel.: Waterbeach 571. 


Henry Boor Pant 


HAVE FOR SALE: 


HOWARD _§6ft. STABILISING TRAIN, 
comprising Fordson County Crawler Tractor 
with combined Cement Spreader (Stabiliser 
modified to Mark 11 Model) and 1957 Howard 
Compactor. All in good order and can be 
inspected by arrangement in the Warwick 
area from 6th November, 1960. Further 
details on request. 


HENRY BOOT AND SONS (PLANT), LTD., 
Dronfield, Shefheld. ‘Phone: Dronfield 3206 


DUMPERS 


by Thwaites 
In which we Specialise 


* 


Please forward your enquiries for 
new and secondhand machines to 


NEALE-WRIGHT 


& COMPANY LTD., 


COVENTRY ROAD, CUBBINGTON, 
LEAMINGTON SPA. 


Telephone: Leamington Spa 924 and 925. 
London Gladstone 8574. 


THE 3 


Other Models available 


aeaeEeEeEE 
I1GHT RAILWAY MATERIAL FOR SALE NWesenon ou sT auction, LT 
3,000yd. 25ib. B.S.S. TRACK, 24in. gauge. OFFER FOR HIRE: 0 
SOOyd. of new 30ib. 8.S.M. Re NEALS QM _ 4/6-ton capacity MOBILE CRANES TT 
1,000yd. of 20!b. B.S.S. TRA from 24/60ft., heavy duty pneumatics, "wie 
New Lister Diesel LOCOS., ‘Tom £45 Grab if required. Ith 
Four Diesel LOCOMOTIVES, by Motor Rall, Ltd., NEALS 2-ton MOBILE CRANES, mounteg 
with Dorman Engines, 3'2 tons, 24in. gauge. pneumatic tyres or crawler tracks. o 
Two Montania Diesel LOCOS., 23, tons, 24in. gauge. rones KL44 3/4-ton capacity CRAWLER-moy UNTE 
One Simplex Diesel LOCO., with National Engine, CRANES, “<<. Channel to 40ft. Lattice Jibs, wi 2 
2'2 tons, 24in. gauge. Completely overhauled. 10ft. Jury Jib 
One 1'2-ton Lister Petrol! LOCO., J.A.P. Engine, com- COLES and LORAIN rene -ton capacity alias 
pletely overhauled, 24in. gauge. MOUNTED CRAN 
Three U-shaped TIPPING WAGONS, 24in. gauge, | LIMA 802 30-ton capacity CRAWLER-MOUNTED 
16 cu. ft. capacity. | CRANE, fitted 80/100ft. Jib, with Back Hitch 
40 1lyd. TIPPING WAGONS. Gantry. First-class 2 on. 
Four 2 cu. yd. 24in. gauge Rugga TIPPING WAGONS. congeners MIXERS, 5/3'2, 7/S, 10/7, 14/19 and 
Maco Pressed Steel Lay-on Swiver es. 21 cu. ft. capacity, Diesel-powered, high 9; 
Maco Pressed Steel Lay-on TURNTABLES. standard discharge, with Integral Weighgear A 
POINTS and CROSSINGS and TURNTABLES. Hand Scrapers. 
WHEELS and AXLES, all gauges. OUMPERS, Diesel, '2/4'2 cu. yd. capacity, 
Maco AXLEBOXES. COMPRESSORS, Lorry-mounted and Portable, with fyi 
PLATELAYERS' BOGIES, 4ft. 8'2in gauge. ant ““noeene Di | MOBILE HOIST 
ese’ 
487 pmnchine pg nag Fg rn EXCAVATORS 1019) 2403 33 R aga 
Mengilim, London ‘Phone: HAMpstead 7481-2-3. with all equipments. Bs and N.CK. 304 


ONTRACTORS' PLANT FOR Hire, | 40ft. HANGING LEADERS for 19RB or 2295 


a he complete with all nec 
EXCAVATORS. | BULLDOZERS. DROTT. and. ALLIS-CHALMERS HOSG” ‘TRAY 


NO- 
TRANSPORTER EQUIPMENT, VIBRATORY SHOVELS. 

ROLLERS, COMPRESSORS, MIXERS, ‘PUMPS, etc— | CATERPILLAR and BiISTOL TRACTORS, all site 

Plant Dept. WM. TOWNSON AND SONS, LTD., | KGiLERS GSecwt. vibrating. to 10-ton ca ; 

Higher Swan ) Lane, B Bolton. Telephone: Bolton 10140. SHUTTERING SCAFFOLDING, PROPS, an 


OR SALE, 3 cu. yd. Aveling-Barford DUMPERS, FORMS, etc. 

Ford Diesel Engine, steel cab, rock body, etc. MONO-RAIL and C.P.0.A.C. CONCRETE PLACER 
Very little used. Three machines available. Open to EQUIPMENT. 

reasonable offers.—Inspection at FORAKY BORING | 8AR BENDERS and CROPPERS, Diesel and Electric 


AND SHAFT SINKING CO., LTD., Colwick, Notting- drive. 
ham. FURTHER DETAILS: 


- Abbey House, Victoria Street, London, §. 
OR SALE, Caterpillar 955 TRAXCAVATOR, » S.W.1, 
No. 13A888. First-class. Forward Tip. Lying | - Felephone: ABSey 5152 (4 tines). 
Windsor.—Ring Windsor 60668, AXWORTHY AND OR SAL E. 
COMPANY, LTD. (Drotts for Hire), Old Windsor, Several 10/7 Diesel-driven Stothert and pitt 
Berks. pie CONCRETE MIXERS. 
ANTED. ALL TYPES OF CLETRAC Several 5/3'2 Petrol-driven CONCRETE MIXERS, 


TRACTORS, any condition.—State Serial No. METAL UNION (PLANT), LTD., 75 Victoria Street, 
and price required.—C. Jj. THORNE AND CO., LTD., S.W.1.  Tel.: Victoria 4868) 9. 
Uckfield, Sussex. Telephone 178 (3 lines). LANT SALES, LTD., REQUIRE Two really good 





ALE or HIRE, 6&5-h.p. standard gauge Diesel | 1201 Lima DRAGLINE EXCAVATORS. if yoy 
LOCOMOTIVE, weight 16 tons, by Motor Rall. | fave one, please offer it as quickly as_ possible, 
JOSEPH PUGSLEY AND SONS, LTD., Please reply to 25 Castlereagh Street, London, W.1, 


Bristol, 5. Teiephone: Bristol 56037. Telephone: PADdington 2663/5. 
RAGLINE for Priestman Wolf | WANTED. 


JANTED, 10-ton Lorry- mounted CRANE, up to 
oo | Must be good. State price and location, 
Tel.: sete, 350s* ROADS AND RUNWAYS. Write Box P.3064, ‘‘The Contract Journal.” 


ANTED,  22R6, with alternative equipment. | WWANTED. Good 36RB. 
Write Box P.3020, ‘‘ The Contract Journal." Telephone: Abbey 4905. 


MECHANICAL ENTERPRISES LTD, | || "szig.csparsion toe goorees vances 


DORKING ROAD, Gomshall, Surrey. 1960 1 yd. “DROTT” SKID SHOVELS 
PLANT FOR HIRE 


LAND-ROVERS - DUMPERS, } or I cu. yd. 
CEMENT MIXERS - TIPPERS, 5 or 7 ton 
TRACTORS WITH FORE LIFT 
TRUCKS, LONG OR SHORT W/B 

VANS, 5 cwt.—2 ton Always available for Hire 


MECHANICAL ENTERPRISES LTD, | || “°:"?*" raion Hea 0230 
DORKING ROAD, Gomshall, Surrey. POWER PLANT HIRE (Beddington) 11D. 


Phone: Shere 204 Beddington Lane, Croydon, Surre< 


TIGER VXT..24 YOUR ervice: 


THE ONLY EXCAVATOR FITTED BOTH WITH THE 
UNIQUE “CROSS ROLL” BEARING AND TORQUE 


CONVERTORS. AVAILABLE WITH CROWD ‘ ND ‘ 
SHOVEL, DRAGLINE, TRENCHER OR SKIMMER, oa i LSON 
Dai : PLANT 


Depot 


WEEDON ROAD 


NORTHAMPTON 
PHONE * 4653 & 4654 





4 TON “LOLODE” TRANSPORTER 


CARRIES YOUR COMPRESSORS, MIXERS, ROLLERS, ETC. 


With 1-ton geared winch, loading ramps, over-run and 
parking brakes. Loading height 14 inches. 

Trailer bed 10’ 2” x 5’ 73” (8’ 11” at rear end). 

For details‘and prompt delivery contact: 


ALAN R. DAVIES 
I ORE ame, 


LIMITED 


20}Whiteladies Road, Bristol 8 Phone : 38418 
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eNRY BOOT PLANT offer the FOLLOWING: 
Hitray 450T SHOVEL, 1958, £2,500. 
istol 22 DOZER, 1958, £550. 
pistol 2? 700 LOADMASTER, 1957, £975. 
casesicfs ton CEMENT SILO, as new, £525. 
AGW tex BATCHMASTER, as new, £450. 
taW New JOHN DEERE LOADERS ex stock. 
Send for literature. 
HENRY BOOT AND SONS (PLANT), LTD., 
Dronfield, Sheffield. ‘Phone: Dronfield 3206. 


SALE. , 
F international TD18 DOZER with 
and Ruston Angledozing Equipment, 
warranty, £995. . 
109 ANGLEDOZER, seen working, £400. 
7, CORNEILL AND CO., LTD., Manchester. 
. Tel.: Stockport 7214. 


=on SALE, Caswell 8-ton Erection-mast Derrick 

CRANE, 75ft. Latticed Mast with seven guy 
pes, O3ft. Latticed Jib. Separate Motorised Hoist 
meet yng Drums, 400/3/50.—Write Box P.3079, 
See comract journey oe 
=orn HIRE and SALE: FORKLIFT TRUCKS of every 

description, including Electric Reach Trucks, 
ide-lift, all tonnage powered by Diesel, Electric 
gas and petrol.—B.G. PLANT (SALES AGENCY), 
Ifo. Watlington, Oxon. Watlington 44. 


=oR SALE, N.C.K. 304 EXCAVATOR, with Dragline 
Equipment, 1800 Series. New 1954. Excellent 

cndition. = DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


<I7ANTED, 4/6-ton Track CRANE, Neals, Jones, 
or similar. —- PAULING AND CO., LTD., 
Coronation Road, London, N.W.10. Tel.: Elgar 7475. 


SALE, 120 cu. yd. READY-MIXED PLANT, 
FY iin 3yd. Mixer, 









P.C.U. 
30 days’ 



























60ft. Conveyor.—For further 
details, write Box P.3062, ‘‘ The Contract Journal.’ 


SLOGGETTS PLANT HIRE 


COMPRESSORS OF ALL TYPES 


1Burtens Road, Hampton Hill, Middx. 
Telephone: Teddington Lock || 38/9 


WELDERS 


amp. LINCOLN PORTABLE 
DIESEL SETS 


Yery Keon Rates — For Long Term Hires 


MOORE’S PLANT LIMITED 


16129 MARKFIELD ROAD, N.I5 
Phone: TOTtenham 0401/8 














fea! 













0. 
in. 
















GET RID 
OF YOUR 
WATER 








All types of 


PUMPS 


Available for Hire 


EX STOCK 
W. A. DAWSON LTD 


LUTON 52203 



























THE CONTRACT JOURNAL 


OR SALE, 


of 122 cu. yd. 
of 29-ton 
1 cu. yd. 
50-ton Cement 

Hopper and 85ft. 
steelwork. 


and a central 
capacity, 


Silo, 10-ton 


OR 


Sate. 


ROOFING TRUSSES 32ft. x 7ft. 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


ee 


CENTRAL MIXING AND BATCHING 
PLANT with Octo Storage Bin having capacity 
cement compartment 
complete with 
Winget-Koehring concentric zone mixers, 
Aggregate 
Belt Conveyor, 
Presently erected Wales area.—For 
details, write Box P.3006, ‘‘ The Contract Journal." 


two No. 


and all 


E. 
Weatherill 1 cu. yd. SCOOP, almost new, £85. 
to eaves, 


DITTO 19ft. x Sft. to eaves, £15 each. 


R.S.}.s, various sizes. 


Chaseside SHOVEL, £75. 


OR SALE, 
Pescara-Muntz, 
Ingersoll-Rand and Holman, 
price for five machines, 





Works, Southbury Road, Enfield, Middx. HOW 4994. 


mounted on Fordson 
with Whitlock Shovel, 


INKUM DIGGER, 
Tractor, 
excellent 


condition throughout. 


““The Contract Journal." 
ANTEO: 


Five COMPRESSORS—C.P.T. 
Diesel-powered 


Inspection 
Manchester area.—Write for details to Box P.3074, 


CATERPILLAR 
TRAXCAVATORS and EQUIPMENTS; not more 
than fve years old.—'Phone Rothwell 3258, or write 


Telephone: ORP 20326. 


Arpie, 

and Mobile; 
Lorry-mounted. All-in 
£1,875.—C.P. LTD., Crown 


new July, 


JAW BONE WORKS, Wood Lane, Rothwell, Yorks. 


» OAD ROLLERS WANTED, by Marshall or Aveling- 
Barford, sizes 6-ton to 10-ton, post-war models. 
cash _ price: 


Full particulars, lowest 


A. M. 


Eastgate, Sleaford, Lincs. Tel. 463. 


ANTED, Onions 6 cu. yd. SCRAPER, modern and 
in good condition.—Full details, including price, 
to R. G. HORTON (ENGINEERS), 


Brierley Hill, Staffs. Tel.: 














“= CONTACT : 25 


LTD., Delph Road, 
Brierley Hill 77722. 


DIESEL 
PETROL 
AND 
STEAM 
ROLLERS 


ee 


BOMFORD & EVERSHED LTD. 


SALFORD PRIORS - 
Telephone : 











RAPID METAL 


EVESHAM - 
BIDFORD-ON-AVON 3202 


SALE or 
HIRE 


ROAD FORMS ALL TYPES 
PROPS Numbers 1,2,3,4 
Trench Struts Nos.1,2,3 
Column Clamps 
Trench Sheeting 


worcs 











DEVELOPMENTS LTD. 


Birmingham — Birchfields 6021 Swansea 50464 


London — Tideway 2625 
Glasgow — Bridgeton 4214 
Stockton-on-Tees 64150 
Liverpool — Simonswood 2482 


Exeter 63595 
Fareham 2017 
Belfast 24591 
Dublin $4456 


N OBLE PLANT AND ENGINEERING CO. 


28T 
Receiving 


structural 
full 


£30 each. 
Bulk sale, £20 per ton. 


Major 
1955, 
invited; 


TRACTORS, 


COLE, 








143 Hersham Road, Walton-on-Thames, Surrey. 
Telephone: Walton-on-Thames 23693/7. 
PLANT FOR SALE OR HIRE: 
Ransomes-Rapier 423 EXCAVATOR. Choice of equip- 

ment. 1953. Very good order. £1,350. 
NCK, Dragline or A.E.C. Diesel, 1955, 


3,000. 
1ORB_ FACE SHOVEL, SKIMMER/BACKACTER and 
DRAGLINE EQUIPMENTS. From £175. 
1ORB 11915, any equipment, £650. 
19RB_ FACE SHOVEL, SKIMMER/BACKACTER and 
Dragline Equipments. From £300. 
19RB, 1957, No. 21131, any one equipment, £3,750. 
22RB, No. 16828, any equipment, £2,950. 
Hudsons SIDE-SKIPS, 24in. gauge, £17 10s. each. 
Blaw Knox 5/312 Petrol MIXERS, £35 each. 
Stothert and Pitt 10/7, 1954, £150. 
LOW-LOAD TRAILER, designed for carrying Bristol 
s kes ‘Sin. Petrol, PUMPS der, £15 
ykes s ro » running order, ich. 
Aveling-Barford 30cwt. ROLLER. 1949, e 
Parker Mobile CONVEYOR, £115. 
{f7a Caeunie OO vO seisatient order, £195. 
e r - L, 1'gin. * 
1956, £2,100. . a 


Two Prisstenan 27/25 Ring Discharge GRABS, £110 
each. 


Shovel, 


Further details from: 
NOBLE PLANT AND ENGINEERING CO., 
143 Hersham Road, Walton-on-Thames, Surrey. 
Telephone: Walton-on-Thames 23693/7. 


L™s 1201 Heavy-duty CRANE, fully rigged with 

genuine American 100ft. Boom and jury to 

British maximum rated capacity, fully insured. 

Available for HIRE with skilled operator. 
PLANT SALES, LTD., 

25 Castlereagh St., London, W.1. PADdington 2663/5. 


\7ANTED, Smith 3/12 EXCAVATOR, any equip- 
ment. —— Write serial number, condition and 
price to Box P.2971, “The Contract Journal.’ 


RAILWAY MATERIAL 


RAILS OF ALL SECTIONS AND ALL 
ACCESSORIES—CONTRACTORS’ PLANT, 
TOOLS, ETC. 











INSTALLATION OF SIDINGS UNDERTAKEN 
ARMYTAGE & SONS, LTD. 


LEADMILL ROAD, SHEFFIELD, | 








WORKING IN WEST SUSSEX ? ?? 


Your INQUIRIES for the HIRE of all TYPES of 
PLANT are invited and will be specially and 
Promptly dealt with on application to: 


NEALS (PLANT HIRE), LTD., 
Stockbridge Road, Chichester, Sussex. 
Telephone: Chichester 3777/8/9. 


FOR SALE 


ALLIS-CHALMERS: 


Allis-Chalmers HD7, fitted with Hydraulic 
Angledozer and complete with P.C.U. and 4yd. 
Scraper, £700. 








1944 


1949 Allis-Chalmers HDSG Tractor Shovel (choice 
of four), from £1,300. 
1954 Allis-Chalmers HDSG Tractor Shovel, over- 


hauled, track group, £2,750. 

1955S Allis-Chalmers HOSG Tractor Shovel (choice of 
three), from £2,250. 

1958 Allis-Chalmers  HD11G_ Tractor Shovel, in 
excellent condition, £5,250. 


INTERNATIONAL: 
BTD6, fitted with Drott 4-in-1 Attach- 
1960 model, almost new. Open to offers. 

FIAT: 
1951 Fiat SSL, fitted with Hydraulic Angledozer, £850. 
1952 Fiat SSL, fitted with Hydraulic Angledozer 
(reconditioned engine), £950. 
1954 Fiat SSL, fitted with Hydraulic Angledozer, £950. 
1957 Fiat 60CI, fitted with Hydraulic Angledozer, 
1,074 hours only, £2,900. 
CATERPILLAR: 
1954 Caterpillar HT4, In good condition, £1,950. 
WINCHES: 
Carco E Timber Winches, overhauled, 


International 
ment, 


£350. 





MACKAY 









Mackay Industrial Equipment Ltd., 
Central Way, Feltham, Middx. (Feltham 3435-9) 


this 





Yy Y 
f/f 


Yi 


RECORD TOWER CRANES 
SoM (AKO) 1) Wott ae?) 
PHONE: VICtoria 4583 


































































LANT FOR SALE. 
Liebherr TOWER CRANE, capacity t3cwt. at 
38ft., £450. 

3.G.M.E. TOWER CRANE, capacity 24cwt. at 66ft., 
£1,500. 


Staffa Mobile EXCAVATOR, hydraulically operated, 
capacity 10 cu. ft., £1,500. 
19RB EXCAVATOR, with Backacter/Skimmer 
ment, £550. 
Matbro LOADING SHOVEL, pneumatic tyres, 
powered, £475. 
Michigan Lorry-mounted CRANE, Model TMCT16, 
Diesel-powered, 6 tons capacity, £3,500. 
Huber ROAD ROLLER, 6 tons capacity, 
powered, £450. 
CHAMBERLAIN PLANT, LTD., 
Crown Works, Southbury Road, Enfield, 
Telephone: HOWard 4994. 


ILSON PLANT HIRE ofter the tollowing: 
Murex WELDING SET, Type GBOO2, Seria 
No. 22675, 9-kW 30-V 300-Amp., with Perkins 
P4 engine, mounted two pneumatics, with 
towbar. 
Broadbent 14in. x S4in. S.S. Centre LATHE, motor- 
ised, 3'gin. hollow mandril, 12 spindle speeds, 
6.7-230, c/w 24in. face plate and 12in. 4-jaw 


chuck. 
One 3in. CENTRIFUGAL PUMP. 
One 4in. Auto Diesel CENTRIFUGAL PUMP. 
Several Parker 5/3'2 CONCRETE MIXERS. 
SKIMMER BUCKET for Tiger Mk.V Excavator. 
WILSON PLANT HIRE, LTD., 
Weedon Road, Northampton. Telephone 4653/4. 


OR SALE, Gin. Sykes Centrifugal PUMP, powered 

by Lister Twin Diesel, mounted on four steel 
wheels. — WILLIAM G. SEARCH, LTD., Whitehall! 
Road, Leeds, 12. Tel. 639081 (10 lines). 


ANTED, Multi-blade (Cactus) GRAB, any condi- 

tion.— Written details and price to: METAL 
RECOVERY AND STORAGE CO., LTD., Amersham, 
Bucks. 


OR SALE, PRIESTMAN WOLF, rigged for Clam- 
shell. —— PLANT SALES, LTD., 2S Castlereagh 
Street, London, W.1. Tel.: Paddington 2663/5. 


ANTED, 10-ton Lorry-mounted CRANE, up to 
four years old.—PAULING AND CO., LTD., 
Coronation Road, London, N.W.10. Tel.: Elgar 7475. 


Equip- 


Diesel- 


Diesel- 


Middlesex. 


Auto Diesel 





ANTED, Marion or Lorain EXCAVATOR, rigged 
as Crowd Shovel or Crane/Dragline, or both. 
Write Box P.2975, “The Contract Journal." 


BIG CRANE EXCAVATORS 


Several for Sale 
A.R.C. 








MOTOR Co. Ltd. 


REDHILL WORKS, ARNOLD, NOTTINGHAM 
Telephone: 26-3331/5 


GAZEWAY 


PLANT FOR SALE 


19RB, SOOO Series, fitted Dragline. 40ft. In very 


good order, £950. 


1ORB, 18000 Series, fitted Skimmer, Backacter and 
and Dragline. Very good machine, ex hire fleet, 
£1,900. 

10RB, 13000 Series, fitted Forward Shovel, £1,450. 

HDSG, Allis-Chalmers TRACTOR SHOVEL, Serial 
No. 5240, £1,500. 

HDS5G, Allis-Chalmers TRACTOR SHOVEL, Serial 
No. 7182, £1,450. 

HDSG, Allis-Chalmers TRACTOR SHOVEL, Serial 
No. 4939, £1,400. 

HDSG, Allis-Chalmers TRACTOR SHOVEL, Serial 
No. 2121, £1,350. 

Drott Skid International SHOVEL, 1lyd. Bucket. New 
August, 1959, worked 800 hours only, £2,300. 

Chaseside 7O0C Loadmaster, new 1958, overhauled. 


Good order, £750. 

Caterpillar D7 7M, Cable Dozer, P.C.U. Overhauled, 
sound machine, repainted, £1,650. 

Caterpillar D7 7M, Cable Dozer. Overhauled and 
repainted, £1,450. 

Weatherill 4RTW OVERLOADER. Overhauled, sound 
machine, £675. 

304 Koehring, fitted Dragline, powered by 6LW 
Gardner Engine. At present at work, £2,550. 

Aveling-Barford 6/8-ton TANDEM ROLLER, Serial 
No. TRV147, new 1956, powered by Fordson 
Diesel, £1,150. 

C.P.T. 110 c.f.m. COMPRESSOR, mounted on Fordson 
chassis. Ready for work, £225. 

S.A.E. 90 GEAR OIL, Shell, in 4'2-galion Jerricans, 
sealed, 17/- per can, or 15/- for lots of 20 cans. 

10RB DRAGLINE EQUIPMENT, complete with ropes, 


etc., £200. 
Muir-Hill 10B DUMPER, P6 Diesel. Good all-round 
machine, £275. 


Muir-Hill 108 DUMPER, L4 Diesel. 
order throughout, £295. 
Swing 14 cu. ft. Road Machines 
BATCHERS, £85 each. 
Foden Low-loader CRANE TRAILER, new 1954, 18ft., 
will carry 12 tons, £875. 
Aveling-Barford 5S0/60cwt. Diesel ROLLER, canopy, 
water tank and spray bars, 1948, £375. 


Overhauled, good 


Twin WEIGH- 


GAZEWAY PLANT HIRE LTD 

Windmill Lane, Thames Ditton, Surrey. 
Telephone: 

EMBerbrook 2800/1 and 3588 (3 lines) 





THE CONTRACT JOURNAL 





PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 





| F or SAt &. 
TOWER CRANE, J. Weitz Model 12, complete 
with Rails and Skips, £600. 


2-ton Electric WINCH, with motor. £50. 
Self-dumping GRAB, Westwood 23/24, £125. 
SAWBENCH, 1Gin., Electric, Universal type, £115 
Stothert and Pitt 10/7 CD MIXER, Petrol, £75. 
AIR COMPRESSORS, SHSO to 600 c.f.m., Petrol 
Diese! and Electric. Price on application. 
Priestman 33/27 HEAVY GRAB, 2-rope, £100. 
New MOBILE SITE OFFICES, fitted, from £350 
CRANE SKIPS, 2 cu. ft. to 2 cu. yd. capacity 
CONCRETE PLACING SKIPS, '2 to 2 cu. yd. capacity 


Maco PIPELAYING WINCHES, '2-ton to 2-ton 
capacity. 
| ROAD FORMS, Gin. to 10in. section. 
M.E. ENGINEERING, LTD., 
457 Finchley .Road, London, N.W.3. Telegrams: 
Mengilim, London. ‘Phone: HAMpstead 7481-2-3. 
OR SAL E. 
D7 3T Birtley Hydraulic ANGLEDOZER, 
' Caterpillar 25 C.C.U., £3,250. 


| D7 3T CABLEDOZER, Le Tourneau P.C.U., £2,150. 
| D8 2U CABLEDOZER, Caterpillar 25 C.C.U., £2,100. 
D8s and D7s stripped for SPARES. 
12yd. L.P. and 9yd. L.S. SCRAPERS. 
Priestman Wolf DRAGLINE/CRANE, £385. 
Caterpillar SPARES. Cheap to clear. 
Diesel WELDING SET, dual operator, £210. 
25-ton LOW-LOADER and Scammel Unit, £1,200. 
SULLIVAN PLANT HIRE CO., LTD., 
4 Denison Rd. Feltham, Middx. FEL 4730/2664. 


NE LIMA 1201 FORWARD SHOVEL 
EQUIPMENT, the bucket of which has never been 
is available for SALE. 

PLANT SALES LTD., 
25 Castlereagh Street, London, W.1. 


used 
PAD. 2663/5. 


AILS, RAILWAY LINE ATTACHMENTS, RAILWAY 
SLEEPERS of all grades and CROSSING TIMBERS 
from 8ft. Gin. to 20ft. long for SALE. Deliveries ex 
stock. State use required for.—F. HIRD AND SONS, 
Armthorpe, Doncaster. Telephone: Armthorpe 339. 


OR SALE or HIRE, Liebherr 14A TOWER CRANE, 

new 1958, with accessories.—Full specification 

and details on request from L. MASLEN AND SONS, 
LTD., Builders, Devizes, Wilts. 


ANTED, Offers for 1957 DG (first used 1958) 

At present working in Wales. Can be inspected. 
Apply WM. LEWIS (AGRICULTURAL HOUSE), LTD., 
Newport Road, Cardiff. Tel.: Cardiff 45651. 


TW siiae 












F. E. WEATHERILL LTD 
USED EQUIPMENT DIVISION 


We can meet your Used Loading Shovel 
requirements either at our main Works 
at Welwyn Garden ayo our Depots 
at Walsall, Manchester, West Hartlepool 
and Bothwell. 

1957 (Oct.) INTERNATIONAL DROTT Skid Shovel, 

















































Model 14K3. Completely overhauled, new 
tracks. Repainted in manufacturers colour 
aia £3,500 

1958 (Nov.) WEATHERILL Hydraulic Loader, 


front-wheel drive, Type 14H, with 1 cu. yd. 
Scoop, Fordson Diese! Engine. With 10.50 x 
16 steering and 1400 x 24 driving wheels, 
and driver's cab . £1,250 


1957 CHASESIDE Loadmaster 700, powered by 
Fordson Diesel Engine, fitted with 1 cu. yd. 
Scoop and lighting equipment, power steering, 
900 x 16 front and 1400 x 24 reer es 


1958 (Oct.) WEATHERILL Hydraulic Loader, Type 
2HCRQ, with 34 cu. yd. Scoop with pointed 
toe plate, powered by Fordson Diesel Engine, 
1400 x 24 rear tyres ...... oO 

1958 WEATHERILL Hydraulic Two-way Over- 
loader, Type 4HTW, with Fordson Diesel 
Engine and 34 cu. yd. Scoop, driver's cab, 
29 x 8 front and 1400 x 24 rear tyres. 
Overhauled by us. Choice of two ...£1,050 


1957 CHASESIDE Loadmaster 700, powered by 
Fordson Diesel Engine, fitted with 34 cu. yd. 
Scoop with digger teeth, 900 x 16 front and 
1400 x 24 rear tyres ........... .. £1,050 

1957 MERTON Overloader, with Fordson Diesel 
Engine, fitted with 1 cu. yd. Scoop with digger 
teeth, double-acting main rams and lighting 
equipment. This machine is in excellent 
condition, and all tyres are good £900 


1956 (Dec.) CHASESIDE Loadmaster 500, powered 















































































by Fordson Diesel Engine, with 1 cu. yd. 
Scoop, power-assisted steering and lighting 
equipment, 1400 x 24 tyres at rear ...£850 
1956 WEATHERILL Hydraulic Loader, Type 
2HCRQ, with Fordson Diesel Engine and 
34 cu. yd. Scoop with pointed toe plate, 
T2ZOO HBA COOP CYTES oiicenecciscreiscenes £800 













1954 WEATHERILL Hydraulic Loader, Type 2H, 
powered by Fordson. Diesel Engine, with 
34 cu. yd. Scoop. Choice of three, all in 
exceptionally good condition ... £495 


Ask for fuller details of these and other machines 
from our most comprehensive stock. 


F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 


Tewin Road, 
WELWYN GARDEN CITY, Herts. 
Tel: Welwyn Garden City 4221-5 









































Ace Comet mobile and Midget scaffold. 

















RANE 
1Scwt. 

18ft. 
1Scwt. Jones 
15/20ft. 


2-ton Neals Diesel 


28 /30ft. 


3-ton Neals NMS Diesel 


s FOR 


November 17 1960 


Telescopic jib 





GM F ae 
Neals Fully Mobil 
Straight and 20/40ft. Telescaese!, Cr 


Cranes, 


KL1S Self-propeiied Di ; 

Straight Channel Jibs. e8e! Cranes 
ol e ranes, 

Straight Lattice Jibs. 9" PMeumatics, 


Mobile Cranes, 


matics, 30/35ft. Straight Lattice Jibs, °" PM 


3-ton Jones Diese! Crawler-mount 
Straight Lattice Jibs. 

Jones KL44 Diesel 
Straight Lattice Jibs. 
4-ton Jones KL44 Diesel 


4-ton 


ed Cranes, 30/40rt. 
Crawler Cranes, 30/45, 
Mobile Cranes, 


matics, 30/45ft. Straight Lattice jibg, °°" PM 


Smith 21 
Cranes, 


S-ton Coles Mk. VI! Diesel 
various length Jibs. 
10-ton Coles Diesel 
length Jibs. 


approx. 
7Oft. 
also available. 


10-ton capacity 
Box Lattice, 


Crawler- 
with 10ft. Fly ite 


Lorry-mounted Cranes, 
Lorry-mounted Cranes, varlous 


Hire your Cranes at most competitive rates from the 


MOORE'S PLANT, 


Crane Specialists: 


LIMITED, 


105-129 Markfield Road, Tottenham, 
Tel.: TOTtenham 0401 (10 lines). 





OR SALE. oa 
Allen-Parsons 40-h.p. Diesel TRENCHER 12/1 

manufactured 1945, 18in. Buck 8, 

a aeties £1,750. ots with tde, 
en-Parsons 40-h.p. Diesel TRENCH } 

manufactured 1952, 12in. Buckets, f2,280" 


Available for_inspection in the Midl 
ALLPLANT, LTD., Green Lane, Blackheath, 


Birmingham. 
London Office: 


COME RESEONS for SALE.—Two C.P.T. 
AIR__COMPRESSORS, 
F4S8940L and F458938L, 


Nos. 


Tel.: 


size TB 14 x 


Blackheath 2231, 
Hertford 2536. * 


Stationary 
13, Serial 


year 1955, sledge. 


mounted, driven by electric motors and 
switchgear, Brush electric motors 130-h.p. ore 


400 /440-V_ 167-Amp. 


R. ). 
Street, 


McLEOD (CONTRACTORS), 
Glasgow, 


¢.3. 


3-phase S0-cycles.—Offers 
LTD., 22 Lynedoen 


ANTED, 43 Ruston-Bucyrus EXCAVATOR, fitted 


with two equipments and 
Write Box P.2976, 


“The Contract 


in good condition, 
Journal.” 


ANTED, 38RB as Dragline/Crane and/or Crowd 
Shovel. 
P.2977, 


“The 











MERVEILLEUX — 
FANTASTICO — WONDERFUL 


This is exactly what the Buyer says long after 
he has bought from Dial-Mec. 
can 


machines 


ALL 


order. 


1957 Dinkum, all Hydraulic, including Dozaloda 
Front Shovel, 1400 x 30 rears. Overhauled 
as necessary and repainted in our wore 


Late 
Contract Journal." 











terms arranged 


SANDERS LTD. 
18/20 Medlar St., London, S.E.5. ROD 5143 





be yours for 


DINKUM DIGGERS— 


Sold with guarantee 


When you buy your used Dinkum Digger from 
us you get MAIN DISTRIBUTOR SERVICE, 
quality and reliability. 
demonstrated on your site or on our test 


International 


Winch 


International 
Winch. 


Very 


Chaseside D3 DUMPER, 1956, but little used. 
immaculate, $s 


' ood working order 
“ £850 


Tyres 


LOADMASTER 800TC. 


DIAL-MEC LTD. 


CAXTON HILL, HERTFORD 


Tel. 3175/6 and 2456/7/8/9. 


grourd at Hertford. 
TD18A, 
TD14A, 


crane 12ft. 


little used since new, 


and appearance 


Tel 


ALL BUILDERS’ PLANT 


Alloy and Steel Scaffold tube, 
boards, fittings, Acrow props, 
concrete mixers, etc. 


Prompt delivery, competitive prices and 


WUNDERBAR 


Any of these 
CASH—PART 
EXCHANGE—HIRE PURCHASE—HIRE. 


WITH GUARANTEE. 


1954 Dinkum, Mark III, in very good working 
Hydraulic Excavator overhauled as 
necessary, complete with cab and repeintes 


Any machine can be 


with Angledozer and 

Fe bes cond £1,700 
with Angledozer and 
Retracked and overhauled £1,500 
Artic. 1955 Thames 4D TRACTOR, with Tasker 


fifth wheel, 
out wheel 


1957 2HCRA Weatherill 


well-bed, 


LOADING SHOVEL. 


TOTtenham 
0401 


(10 lines) 


fnachine preferred.—Write Box 

























knock- 
£785 


bargain at 
£850 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 











————— 
edo BY CONTRACTOR. | or SAL &. OR HIRE 
ae’ 19RB EXCAVATORS, with Shovel or | Caterpillar D4 and Birtiey Dozer. reconditioned, PC4 CONCRETE PUMP with ,000ft. Piping. 
Dragline Equipment. £1,500. S00 c.f.m. COMPRESSOR. 
22RB EXCA VATOR, with Dragline Equipment. Caterpiliar D2, fttea L.P.C. Dozer, £650 PORTASILO, P20 Model. 
fre. Caterptlar D9. Allis-Chaimers HD7W, fitted Baker Hydraulic Angle- Broad’s BRICK. HANDLING EQUIPMENT. 
wee, Dw aan Sono and Double Orum Winch, reconditioned. KINGSBURY PLANT CO., LTD., 
RA . or, | 
One ued, SCRAP D7 Hydraulic ANGLEDOZERS Internationa: TD18, fitted Dozer and Winch, £650. arnsiey_Road, Doncaster. Tel. 65242 @ lines). 
Tee Sat oT Internationa: To9. fitted Dozer. £450. ini FOR, SALE. Parker 48 a Ne WASHING 
t nternationa tt arco ne PLAN Millars _Loadi 
One ater OP ACTOR. SHOVEL | be Tourneau 4yd. SCRAPER, £265. Hopper, Sand Dewaterer. New 1959.—R. G. WINDER, 
oe M Caterpillar 04 Hydraulic ROLuDOZERS. | Broomwade COMPRESSOR 3-tool, Petrol, £165 58 Exeter Gardens, Stamford 2680. 
twos’ Send fullest details and price to: | Johnson COMPRESSOR. 2-tool, Petrol, £75. GTOTHERT AND PITT 28W Vibroll ROLLERS, for 
Box K.K.387, “The Contract Journal.’ | Abis-Chalmers HD7, Tracks new. Immediate delivery, £328 each.—ABELSON AND 














cencnere ——-aeTE. MIXERS FOR SALE OR HIRE. A.€.C. TRACTGR UNIT, fitted Gardner SLW, Hands, | CO. (ENGINEERS), LTD. Tel.: SHEidon 2424. 











1S-ton, and Well Trailer, £450. 

Ue Benton’ Nore Liner, Millers, Stothert and | Olt: Miah-srade Engine end Gear OW tw 6te-getten ANTED, A/6-ton, Track, CRANE. Neale: or 
5/3'4, Bernd Goodwin. Petrol, Diesel and Electric | jerry cans, sents © ena ABBEY 4905. Ms 
driven. 50. available. : Stoke Saint Milbro 237 Nr Ludlow, Shropshire. OR HIRE, 19RBs and 33RBs, TD and HO14s, and 
15, 10/7, 14 a ers. 2* 136. Various makes. Merton OVERLOADERS.—SAND AND SHINGLE, 

‘petrol, Diese! or Electric driven available. tear SHEET PILES and TRENCH SHEETS urgently a 
some with Weighers and Dragline Loaders. WANTED. All sections bought; large and smaii | ‘TO. Faces Road, Feltham, Middx. Feltham 3045. 
yew 4/3 and S/3'2 Barford. Petrol and Diesel driven. = quantities. Immediate payment. CATERPILLAR 977 Series H TRACTOR SHOVEL for 
From stock. | DUDLEY VALE, ! — JACK BRANCH, Waterbeach, Cam- 


U LTD., HIRE. 
id machines taken in part-exchange. 3 Buckingham Place, London, $.W.1. Victoria 0252. i es 
oe _Buckingham Place, _ bridge. ‘Phone: Waterbeach S71. 
Shipston-on-Stour. ‘Phone 125. ~ SALE, Weatherili SHOVEL, 24 Series. with Tower CRANS for HIRE.—Liebherr F25. Maxi- 
— ———— ordson ngine, recently overhau an re- mum height 133ft., radius 75ft., — 2 tons. 
<7ANTED, Neals GM ‘1Scwt. or jones KL15 painted 1400 x 24 and 29 x 8 nylon 12-ply tyres, JERRAM, Sandford W 
W MOBILE CRANE, with Telescopic Mast. State in very good condition. A bargain at £1,295.—wWritten = orks, £6. _GRA_46 -4n- 


































», condition, ere, etc. — Write Box P.3058, inquiries to Box P.307S, ‘‘ The Contract Journal.” a 7 sateen Seen tang Soir 
t journa — ngham mm ate elivery ex 
, “Tre Contrac canes EMEMBER that PLANT SALES. LTD.. | London stock——Wri 
LL PURCHASE Good Second-hand PLANT and have the finest fleet of Heavy-duty Lima CRANES | Journal." re SOX P2943, “The Contract 
WincINEERING EQUIPMENT, including Cranes, tor HIRE. Consult them about your craneage oroblems. —- —— 
forklift Trucks, Machine Tools, etc. —- Write Box PLANT SALES, LTD., ANTED, 5/6-ton MOBILE CRANE. 
73018, “ The Contract Journal.” 25 Castlereagh St., London, W.1. PADdington 2663/5. Write Box P.3019, ‘* The Contract Journal.” 
. aD 1 
Y VE CASH—WILL TRAVEL 
‘ HA a FOR SALE. SHAWNEE POOLE DUMP TRUCKS 
th yeu Reve preter surplus "One Coles/Thornycroft Mk. VII Diesel-electric Crane, 
m. ar—it you wish to sell but have no time for mounted on short-wheelbase 6 x 4 chassis and powered FOR HIRE 
to walled agents—If you are satisfied with a reasonable by Thornycroft 6-cy!l. Amazon Diesel Engine. Rebuilt 
ch price for your surplus plant—then contact, with date. in 1957 by Messrs. Chamberlain Industries, Ltd., of We operate the largest hire fleet of these 


London, and now fitted with their Staffa hydraulic 


“ andition and price: derricking ram in place of the original rope derricking. 


=, machines in England; consult us for all 


your requirements. 
Our hire fleet also includes D.8’s, D.7’s, 
D.4’s with Scrapers, Drott Shovels, Ex- 
cavators all sizes, Cat. 977 Traxcavators 
and 25 ton Low Loaders. 


PLANT HIRE OR CONTRACT 


IRVING AINSWORTH (MORLEY) LTD. 


MORLEY ° Nr. LEEDS 
Phone: MORLEY 1800-1-2 


on FIELOS Crane rated at 5 tons. Fitted with special Jib which 
' , has a 10ft. detachable extension giving a hook-to- 
— fut Edge, Ringwood Road, Ferndown, Dorset. ground of 38ft. Gin., with a capacity of 2'2 tons. 
E , Crane No. 1671. Price £1,650 or near offer. 
x 





ERNEST DOE AND SONS, LTD., 
industrial Division, Ulting, Maldon, Essex. 


19 & 33 R.B.s Tel.: Hatheld Peverel 311; (night) 319. 


T.D. & H.D.14s BUNKER CLAMSHELL GATES 
MERTON OVERLOADERS LEVER OR AIR OPERATED 


ALL STEEL CONSTRUCTION 


FOR HIRE MAXIM CONVEYORS 
(ENGLAND) LTD. 

BELVEDERE - KENT 
Ring ERITH 4223 























FOR IMMEDIATE HIRE 


977 Traxcavator HT4 Traxcavator 
831 John Deere Lanz Loading Shovel 
Excavators D4 Dozers Mixers 
Vibrating Rollers Road Rollers 
Compressors Hoists 


PLANT HIRE & SALES, LTD. 


MILLBROOK POINT ROAD 
SOUTHAMPTON 
Telephone: Southampton 75271! 


SAND & SHINGLE LTD. | 
GGS RD., FELTHAM, MIDDX. } | ~ CONCRETE SKIPS 


FELTHAM 3045 | 


BEN TURNER & SON 
(TRACTORS) {TD 
Me, ENGINEERING LID. 


FOR SALES, SERVICE G 
AND HIRE 47 FINCHLEY RD. LONDON, N.W2 | 
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SIDEBOOM TRACTORS 


















ed 
00 TRACTORS: 
da HD7, HD10, HD14, Dozer or Scrapers. 
ied Uh SLUDGE wd D4, DG, DS, Dozer or Scrapers. 
ks. N p< TRACTO-SHOVELS: 
m1 TY . re Nose. win ass So: $a: Basket 

i » wi 2 cu. yd. Bucket. 
on i : 1 Nhe ne EXCAVATORS: 
be 10RB, 19RB, all equipments. 
rest 1.C.B. Hydra-Digga, all equipments. 

DUMPERS: 
Aveling. 4'2 cu. yd. 
and Rob Roy. 1Scwt. 
700 ROLLERS: 
and S-ton and 8-ton, Diesel. 
500 \ CRANES: 
! S-ton and 10-ton lorry-mounted, 

-4 30-60ft. Jibs. 
7 * 3in. L. and F. Diaphragm. 
/EL. 3in. Centrifugal. 


MIXERS: 

5/3%2, 7/S,. 10/7, 14/10. 
TIPPING LORRIES: 

Austin 6 x 4. 


All inquiries to: 











INDUSTRIAL EQUIPMENT 


PHONE :— 
| RIPLEY (SURREY) 2481/2 US G. CARTER & SONS, LTD. 










YOKESFORD HILL, ROMSEY, HANTS. 
LEEDS 12 Telephone: Braishfeld 395/6/7. 


MOORE S EXCAVATOR 


Ruston Bucyrus 3, 3 and 3 cu. yd.,all equipments. 





Tel: 
TOTtenham 
0401 


(10 lines) 















968 


LTD. 


BROS. (WORTLEY), 
EXCAVATORS. 
17000 Series, 


ee ee 


Smith 2/10, 3syd., 
Diesel, £450. 
Smith 2/10, 3syd., 
£430. \ - 
Sniith 2/10, 3syd., Dragline, Perkins (electric start), 
£430. : 4 
Sniith tsyd., old machine a sound, FS/Back- 


Face Shovel, Fowler 


Backacter/Skimmer, Fowler Diesel, 


acter, McClaren Diesel, , : 

Riisomes and Rapier 34yd., Dragline, Perkins S6 
Engine (electric start), nice machine, £700. 

Ransomes and Rapier 4syd., Perkins (electric start), 
Dragline, £480. 

).C.B. Excavator, Mk. 1, £750. 

One Fiat 55L ANGLEDOZER, donkey start, lever 
control, £450. . 

Ore Ruston LOCO., Diesel, 24in. gauge, excellent, 
with running spares, £200. : 

Aveling-Barford 10-ton ROLLER, Sprinklers and 
Canopy, £650. 

Aveling Footpath 10cwt. Petrol, rolls close to wail, 


etc., pedestrian controlled, £100. 
EQUIPMENT AND SPARES: 
Smith Super 10 FAIRLEAD, as new, £45. 
Smith 8 UNIVERSAL JIB and FACE SHOVEL, £70. 
Smith 2/10 UNIVERSAL JIBS, £35. 


ith 5/20 Lightweight FACE SHOVEL, made _ for 
os coke hold Stevde fits any 34yd. machine, £90. 
Smith BACKACTER BUCKET, £45. 
Smith SKIMMER BUCKET, £40. 
Ruston 10RB FAIRLEAD and BUCKET, £120. 
Ruston 19RB ENGINE, needs overhaul, complete 
with electric start, £100. 


N.C.H. BACKACTER, with Jib, £100. 
N.C.H. SKIMMER, with Jib, £100. d 
(These can be altered to fit any '2yd. machine 
for £12.) 
N.C.H. DRAGLINE JIB, 40ft., £80. 


Westwood GRABS, '2yd. and %s4yd., £110. 

Any Smith 2/10 SPARES whatever. 

Any N.C.H. SPARES whatever. 

QUARRY PLANT: 

16in. x Qin. Parker CRUSHER, with Internaticnal 
Power Pack, Diesel. Buyer to dismantle, or we 
can arrange. £350. 

Three QUARRY SKIPS, circular, ‘2yd., £20 each. 

One 40-h.p. Fowler DIESEL ENGINE, 1,000 r.p.m., 
electric start, 50-h.p. at 1,100, £100. 

One Alley COMPRESSOR, two pneumatic wheels, 
3-tool, Lister Diesel, 1954, good, £225. 
One C.P.T. COMPRESSOR, Petrol, 160 c.f.m., £80. 

One Atlas COMPRESSOR, Perkins Engine, £225. 


One Ingersoll-Rand COMPRESSOR, suitable for elec- 
tric conversion, £60. 
Chaseside Hydraulic, 2-tool, 1957, two Buckets, £800. 
MISCELLANEOUS: 


One Ransomes and Rapier Gin. PUMP, 40ft. Hose, 
Petrol, £70. : 5 

One Ransomes and Rapier 4in. Centrifugal PUMP, 
Twin Diesel, £90. 

Several 2in. and 3in. Ditto, Petrol, £20 each. 

Hand Diaphragm PUMPS, 3in., £5 each. 

One WINCH, Twin Cylinders, Lister Petrol, £60. 

3-ton TRAILER, electric brakes, for Jeep, £60. 

One Petro! Muir-Hill DUMPER, ex Ministry, £100. 


One LIFTING MAGNET, 24-V, works from generator 
or vehicle batteries, new, £150. 
GENERATOR for above, £30. 


GENERATOR, 110-V, Petrol/T.V.O., £30. 
MACHINERY CARRIER, Leyland Diesel. Formerly 

coach, single cab, carry Drott or 10RB. £250. 
4ft. 6in. MORTAR PAN, Diesel, £100. 


MOTOCART, good, £50. 
Everything we offer our own property and at these 
works unless otherwise stated. 7 
Hire Wurchase facilities and we take nearly everything 
part exchange. 
Glen Works, Deepcar, near Sheffield. 
(Tel.: Stocksbridge 3276.) 
Deepcar is six miles west of Sheffield, on A.616 
(Woodhead Road). 


SSS TRENCHER, Type 221, little 
used, in good working order. Side-cutters for 
trench width up to 32in. Good kit of Spares. Surplus 
to requirements. Low price for quick SALE.—Apply 
CAWOOD WHARTON AND CO., LTD., Constructional 
Department, Southlands, Harrogate. 


MARSH PLANT 


a 


YD DISTRIBUTORS 


HAMPSHIRE AND WEST SUSSEX 


MAIN 


New J.C.B. 4 Hydraulic EXCAVATOR...£2,525 


New BROOMWADE WR120 2-tool COM- 
re ie £1,050 
1.C.B. HYDRA-DIGGA, Counterweight, 1957 
machine. Painted; ready for work. 
ere re £975 
1.C.B. HYDRA-DIGGA, Counterweight, 1959 
machine. Ready for work. 10023 ...... £1,600 
Ruston 10RB, 15000 Series. Fitted Skimmer/ 
Backacter. PH160 ................--.00+ £1,500 
CHASESIDE 3yd. DUMPER, Fordson ore. 


Cab. Good condition. PH157 500 
RECORD TOWER CRANE. 1959 machine. 
40ft. high. 4cwt. at 34ft. radius. Petter Dies, 


Hardly used. 10013 .. haiveebeonmtedael 
BROOMWADE SVD2 3-Tool COMPRESSOR, 
Lister Diesel, 1947 machine ......... an 

C.P.T. 2-Tool Lorry-mounted COMPRESSOR 
mounted on Karrier Bantam chassis ......£500 
WINGET and MILLARS 14/10, 10/7, 7/5 
MIXERS. Choice at .. -sseee...£200 each 
WINGET and BENFORD 5/3'2 MIXERS. 
OO £40 upwards 
ALLIS-CHALMERS HD7, G.M.C._ 2-stroke 


Diesel Engine, Gar Wood Hydraulic Bull/Angle 
Dozer, P.C.U. Ready for work ............ £525 


For HIRE — SALES — SERVICE 
"Phone: EMSWORTH 2032-2634. 


MARSH PLANT 
& MACHINERY CO., LTD. 


SOUTH STREET, EMSWORTH, HAMPSHIRE. 
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PLANT AND MACHINERY WANTED—FOR SALE—-FOR HIRE 
SS 


J J. JOHNSTON AND COMPANY, LTD. 
° OFFER FOR SALE: 
S4RB EXCAVATOR, purchased 1957, fitted Face 


_ Shovel, very good condition. Price on application. 
Rapier 33 cu. yd. EXCAVATORS, new 1953/55, Four- 


purpose or Dragline Equipment, very good 
condition. From £800. 
Two j.C.B. Hydra-Digga/Loadall EXCAVATORS, 


1957/58. Price on application. 

Allen-Parsons 16/60 TRENCHER, new 1954, Gardner 
SLW Diesel Engine, 30in. Bucket Chain, unused 
since overhaul, in very good order, £1,475. 

Drott SKID-SHOVEL, BTD6, with 4-in-1 Equipment, 
new 1958, £2,400. 

Drott SKID-SHOVEL, BTD6, September, 1957, Cab, 
new type tracks, £1,700. 

Drott SKIO-SHOVEL, BTD6, March, 1958, Cab, good 
condition, £1,900. 

Caterpillar D4 2T ANGLEDOZER, tracks recently re- 
conditioned by Myers, £750. 

Blaw Knox 4 cu. yd. SCRAPER, cable-operated, good 


order, £100. 
NCK20S EXCAVATOR, new 1958, rigged as crane, 
Jib, first-class condition. 


S-ton capacity, SS5Sft. 
Price on application. 

Neals Model G 1Scwt. Petrol CRANE, 20ft. 
Jib, reconditioned, £175. 

Blaw Knox 2/2'2yd. Truck MIXER, on Bedford 7-ton 

chassis, new 1957, £1,100 or near offer. 

60-ton BULK CEMENT PLANT, with 8-ton 

Receiving Hopper, Elevators, Electric Blowers, 

etc., £850. 

Road Machines 27 cu. yd. Batchermatic BATCHING 

PLANTS, new 1958 and 1959, in very good 
condition. From £1,550. 

Blaw Knox Mobile Junior WEIGHBATCHERS, 13 
cu. yd. capacity, with Weighgear, mounted on 
Pneumatic-tyred wheels, new 1951. From £175. 

Several R.M. 14 cu. ft. Twin Bucket SWING WEIGH- 

: BATCHERS, £60 each. 

Liner 1Scwt. Diesel DUMPERS, new December, 1958, 
very good condition, £230. 

Benford 22'2cwt. Mk. 7 DUMPERS, 


Lattice 


Eonit 


new October, 


_ 1958, very good condition, £280. 
Muir-Hill 108 DUMPERS, Ford 4D Diesel Engines, 
new August, 1957, reversible seats, canopies, 


excellent condition, hardly used, £625 each. 
Benford 10/7 Reversing Drum CONCRETE MIXER, 
new 1960, Diesel Engine, Weighgear and Drag- 
shovel, excellent condition, £800. 
Several Winget 10/7 Non-tilt CONCRETE MIXERS, 
new 1955/56, Lister Freedom Diesel Engines, 
_ excellent, little used, £160 each. 
Winget THR_10/7 Tilting Drum CONCRETE MIXER, 
Lister Diesel, new 1952, £200. 
Several Winget 7/5 CONCRETE MIXERS, with Diesel 
Engines, good condition, £100 each. 5 
Acrow 25-ton CEMENT SILO, new 1959, clean and 
_in good order, £440. 
Rapier Centrifugal PUMPS, good working order; 3in. 
Diesel, £45; 2in. Petrol, £25. 
FURTHER DETAILS: 
Uxbridge Road, London, W.12. 
Tel.: Shepherds Bush 6941. 


33RB EXCAVATOR, rigged as Crowd 
for quarry work. Would accept dual- 
— Write Box P.2978, “The 
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ANTED, 
; Shovel, 
equipped machine. 
Contract Journal." 


RGENTLY required to PURCHASE all types of 

Record TOWER CRANES and 20-ton Electric 
DERRICK CRANES.—Please write full details to 
Box P.3061, *‘ The Contract Journal." 


VIBRATING ROAD 


EACH for Greens Griffin 
ROLLERS. — Write for details: HUBERT C. 
LEACH, LTD., High Street, Cheshunt, Hertfordshire. 


Telephone: Waltham Cross 25161. 


‘WO TRANSIT MIXERS for SALE. One of 412 cu. 

yd. capacity, and one of 2 cu. yd.—View at 

VITREOUS CONCRETE CO., LTD., Bold Power Station, 
near St. Helens, Lancs. 


DP®°T for HIRE. 
Apply: 
BENTLEY BUILDING CO., LTD., 
47 Union Street, Oldham. Tel.: MAI 7824/5. 


CATERPILLAR 955, 12A Series for SALE, electric 
Starting, oil clutch, fitted cab. Good working 
order, £3,500.—wWrite Box P.3069, ‘“‘The Contract 





Journal.” 


OR SALE, D7 Caterpillar 4T, 24in. tracks, with 
Onions 9yd. K9 Scraper, good condition, £1,850. 
"Phone: HOU 8831. 
ANTED, SO to 100 tons per hour CRUSHING 
PLANT.—wWrite Box 
Journal." 


P.3071, ‘“‘The Contract 
















Telephone for 





There is no better medium than 


THE CONTRACT JOUR 


for small classified advertisements 


WATerloo 34/1 


November 17 1969 


RAYSTONS OFFER FOR SA 
E.1185.—19RB EXCAVATOR, 18900 be. 
F/S or Dragline Equipment, £2,900, Series, 


E.1196.—19RB EXCAVATOR, 9300 
E 1077, we TaRE, EXCAV: ° pa. 
; aoe AVATOR, 1100 
E1102 33RB EXCAVATOR prt 
: — XCAVATOR, 7000 

Equipment, £2,400. Series, Dragling 


E.1220.—37RB EXCAVATOR, 8700 
___ Dragline Equipment, £3,750. Series, F/S of 
E.1192.—-38RB EXCAVATOR, 12500 Series, Dragline 


and F/S Equipment, £8,500 
E.1140.—S54RB EXCAVATOR, 


21 
Equipment, £12,750. 800 Series, Fis 


OP.225.—Two  BTD6 TRACTORS, with 
Dozers, new 1958, very good condition, eta 
1S.23-—Caterpiliar HT4 TRACTOR-S : 
° .——Caterpilliar -SH 
1s.17etbe D SHOVEL a 
17.— rott » 4-in-1, 
£2,000. new 1a, 


T.1069.—-D7 Caterpillar TRACTOR 4T, 2000 
Cabledozer, very good condition, £2,350, 
TE.478.—Birtley and Caterpillar Mode 
SCRAPERS, good condition. From £2,300 each 
TE.476.—20 cu. yd. Onions SCRAPERS, 1950/53 
Models, good condition, £2,750 each. 
TE.472.—Aveling-Austin 99H GRADER, £1,700 
C.950.—Jones KL44 MOBILE CRANE, with 30/408, 


Series, 
1 80 


c 955 Nor SP cles MOBILE: CRANE 
| -—Jones ANE, 

Diesel, new 1958, £4,300. Perking Pe 
C.857.—Coles_ Model’ $1510 12%2-ton mosis 


CRANE, max. 6Oft. Jib, new late 1959, cellent 
condition, £7,000. oo, as 
C.948.—Coles Model $1710 15-ton MOBILE CRANE, 
new 1958, excellent condition, £7,450. 
C.901.—Coles Ajax Diesel /Electric MOBILE CRA| 

3-ton capacity, with 35ft. Qin. Jib, or would lift 
7 tons with 19ft. 3in. jib, £2,725. 
C.916.—Michigan T6K Lorry-mounted CRANE, 5-ton 
capacity, complete with Excavator Equipments, 
powered by Dorman Diesel Engine, £2,750, 
OP.215 50-400 —— in oak Electric Derrick 
ouble Drum, t. Jib, with Bogies, ellent 
condition, £4,250. . ™ 
C.891.—Buildmaster TOWER CRANE, Model BDK150, 
new 1954, 2'2-ton capacity, excellent order, 


£1,150. 

CP.S87.—1 cu. yd. Winget-Koehring Tilting Drum 
CONCRETE MIXER, air-operated rams, electric 
drive, £850. 

CP.S85.—Ransomes-Rapier Three 23 cu. yd. TRUCK 
MIXERS, on A.E.C. Diesel Chassis, £1,100 each, 

TRE.223.—Allen-Parsons 16/60 TRENCHER, new 
1954, Gardner Diesel Engine, 60in. Buckets, 
overhauled, £1,550. 

D.125.—-Two__ Euclid. Model 27FD Rear Dump 
TRUCKS, with Cummins Engines, £1,800 each, 

D.141.—Two  Aveling-Barford 4'z2yd. DUMPERS, 
powered by Dorman Diesel Engine, £575 each, 

D.147.—Muir-Hill 10B 3yd. DUMPER, Ford 4D Diese 


Engine, completely rebuilt, £525. 

D.145.—Muir-Hill 10BD DUMPER, Perkins P6 
Engine, with two large spare wheels and new 
tyres, £350. 


D.146.—Thwaites 1'2 cu. yd. DUMPER, Petter Diese 
Engine, good condition, £290. 
A.619.—Broomwade 167 c.f.m. Lister Lorry-mounted 
COMPRESSOR, Bedford chassis, £325. 
oe aaa and BUCKET for 802 Lima, 
EQ.524.—DRAGLINE JIB, 7Oft., for 802 Lima, £475. 
Number of Tower and Derrick Cranes available, from 
30cwt. to 15-ton capacity—various models and makes 
to cover a comprehensive range. 
GRAYSTON PLANT AND ENGINEERING CO., LTD, 
32 Stewarts Road, London, S.W.8. 
Tel.: Macaulay 6688 (10 lines). 


OR SALE, Modern LIMA 2400 as Dragline with 

torque control and latest swing, in immaculate 

condition.——-PLANT SALES, LTD., 25 Castlereagh 
Street, London, W.1. Tel.: Paddington 2663/5. 


[NTERNATIONAL TO18 for SALE, fitted Hydraulic 
Bullgrader, £500. — For particulars, write Box 
P.3076, ** The Contract Journal." 





ANTED, good KL44 Mobile Diesel CRANE, 
pneumatics, with restrictor rings. — MADOC 
JONES MACHINERY, Denbigh. Telephone 201, 


“CR SALE, 20-ton Ashworth Dial Type WEIGH- 
BRIDGE, No. 890 Series, Type 581/90. Price 
£750.—Write Box P.3078, “The Contract Journal.” 


KA ANTED, 10-ton DERRICK CRANE, Electric, two 


motors, 120/150ft. Jib, with bogies if possible. 
Write Box P.2973, ‘* The Contract Journal.” 
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To do the job better .... always specify 


UL 


ns 
aS 


aca 


Croft Precast Concrete Drill and Hose Towers Croft Precast Granite Conerete Electrical Structures at the Penn 
(Photograph by courtesy of Birmingham Cor- 132 K.V. sub-station. Authority: Central Electricity Generating 
poration Fire Service and “ Birmingham Post ”’). Board. 


Croft Precast Reinforced Portal Concrete Frames for Industrial Croft Precast concrete filter bed units are quick to 
Buildings are quick and easy to erect with great permanent strength. erect and require no skilled labour. 


“ Croftmatite ” Wet mix Macadam— Croft Granite Concrete Flags, 
the sure way to better roads. Kerbs and Channels. Available in 
buff, grey and red with attractive 

appearance and non-slip surface, 


Croft Tunnel Linings are un- |; v 
equalled: for their strength. Croft Gulley Pots and Catch- 
durability. uniformity, and pits combine easy installation 
speed in,construction. and minimum maintenance. 


A Member of the English China Clays Group. 


| RNR CLAM Ce a ee 
THE CROFT GRANITE, BRICK & CONCRETE CO. LTD., Croft, Nr. Leicester. ALWAYS SPECIFY 
Incorporating The Patent Victoria Stone Co. and Erith Construction. 
Telephone : Narborough 2261 /2/3/4. 
London: 638 Salisbury House, Finsbury Circus, E.C.2. Telephone: NATional 0513 (4 lines) 
Branch Offices and Works: West Bank, Widnes. Telephone : Widnes 2656-7. 
Groby: Leicestershire, Telephone: Anstey 2503. 





CAPACITY 


ere is a model 


to suit your needs i 
= cu. yd. 
vailable for sr 
. 14 cu. yd. 
early delivery... 2 

cu. yd. ‘ 





ead the field in Sco 


nm the market today... 


we 
Ss ears ce 
aN a. a a A 


Contact us NOW for a demonstration on your job... 


four CATERPILLAR 


lealer in Scotland CALEDON TV, 


WIEDONIAN TRACTOR & EQUIPMENT CO. LTD. Rigby Street Glasgow E1 Tel: 2°!” 1 4 Balkiek, 


Caterpillar, Cat and Traxcavatc’ ractor Co. 
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DESIGNED FOR RAPID MOVEMENT 


How fast can site clearance be accomplished? ... how 
fast can materials be moved?... these are factors which 
influence a contractor’s choice of loading shovel... make 
his ultimate choice—WEATHERILL. 

No other loading shovels can give such a performance, 
carry such large payloads, work with so little 

down-time, show so great a profit margin. 

The Weatherill L-range of 4-wheel drive hydraulic 
loading shovels, with torque converters, are built to give 
ample power, extra ease of handling, loading 

and carrying; to speed the job in every industrial 

drive for greater productivity. 


; 
4 
; 


Represented in most of the 
principal countries of the world. Write 
for the name and address of your nearest distributor. 


F. E. WEATHERILL LTD Trewin ROAD WELWYN GARDEN GITY HERTS ENGLAND 
Jel: Welwyn Garden City 4221 (5 lines) 4 





YER aE 


eV ge mek 


South Street, Emsworth, Hants. Tel. 2032 


aa 


Great Lime Road, West. Moor, Newcastle-upon-Tyne 12. Tel. 665405 


HERGARTH OF YORK 


Gladstone Street, Huntington Road, York. Tel. 55181 


Sa) 


West Road, Spondon, Derby. Tel. 56315 
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Universal Climbing / Monotower / Rail-mounted Cranes, Models 25 HB, 36 HB and 50HB) 
Operates on any congested Site. Minimum radius:=tail ieociunae oti 

radius — || ft. 6 in. Radius Radius - 
Easy tower extension. Crane always operates approx. Radius | Lifting | Radius | Lifting |Hoist } : 
20 ft. above building height. fe. Jeapaciey| fe. in. eapaciey SSS 
Four operations controlled by two joy sticks with 3/4 . - 

speed steps per operation, forward and back. 
Level luffing — 100 ft. per minute, horizontal speed. 
Up to 500 ft. per minute hoist speed. seHB/S | 85 | 27 


Telescopic Tower Cranes Models 14A/17 to 56A/72. mys | 


Erection and dismantling is faster than any crane of this size; completely from ground level. 
Tower and jib solely under compression; ropes take all the tension. 

Unsurpassed rigidity and accuracy of placing. 

Safety, even on not completely level track—all ballast at ground level. 

Telescopic tower enables erection on congested sites. 

Road transport, completely assembled. 

Four operations controlled by eccentric drum controllers with up to 7 speed steps per operatiot 
in either direction. Can be — - 

operated simultaneously and agus —— i oe 
guarantee highest speed and cwt. ft/min. r.p.m. 
accuaracy of operation. 


25HB/S 66 25 


a Oe Ue. 


+ > > > > 


N4a/i7 17-35 65/147 1:3 
From foundation to the last brick | 704/25 22-47 65/164 12 
Tower Cranes Grabs are unparal- | 294/30 25-55 | 92-135 | 65/164 12 
leled for fast, wide and hard cutting. | 354/45 27-59 | 116-168 | 79/184 10 


They are lightweight, easy to | 4/55 30-73 | 139-204 | 79/184 10 
handle and safe. 56A/72 34-79 158-232 79/213 os 
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+ Immediate readiness 
for use On arrival on 
site; 30 minutes erec- 
tion. 

+ Can operate on pneu- 
matic tyres or rails. 

+ four multi-speed step 

tions can be car- 
ried out simultan- 
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TOWER CRANES 
LIMITED 


39 VICTORIA STREET, LONDON, S.W.1 
Tele: ABBEY 6806 


Fall 
Try a me rire sere me: 


VISIT US AT STAND 
no. 4H 


‘PUBLIC WORKS EXHIBITION 
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PUBLIC WORKS EXHIBITION 


Be wnt OPES PPLE 


ORR 


Eimco (Great Britain) Ltd., 
are pleased to announce the appointment of 


Mackay Industrial Equipment Ltd., 


Central Way, Feltham, Middlesex. ‘Phone: Feltham 3435 


BER AA RAE LEER OEE CB 5 a OE 


as sole selling agents 
in the U.K. for the 


FIMLO jer 
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BELSO 


& CO. (ENGINEERS) LIMITED 







have been appointed distributors of 


YORHW WEERS 


Crawler Tractor-Shovels and Hydraulic Trenchers etc. 




















MODEL 831 


Simple, economical, easy-to-operate, the 831 Crawler 
Tractor Shovel is an all-round money-maker. Ten-foot 
dumping height, 124-second cycle time, 3-yard bucket 
with 35-degree roll-back at ground level, 8500 pounds 
pry-out pressure, excellent traction, stability, and quick 
maneuvrability assure you fast working cycles and 
profitable daily work capacity. And note this feature— 
when the 831 bucket is dumped from full-height 
position, it returns to the ideal 9-degree digging angle 
by use of the boom control anly. 


hy 6 RRR" IRS rig 


MODEL 51 


The Model 51 Hydraulic Trencher is de 
signed to work from any of-five positions 
The boom can be shifted with hydraulic 
power, to any position, in 15 minutes. 









The husky hydraulic cylinders of the 51 
provide 17,500 pounds of “pry-out’ 
power for tough ground conditions. 
From a working depth as great as 
13 feet 6 inches, the bucket rises to a 
dumping clearance of over 11 feet, to 
load even the largest trucks. Boo! 
swings through a_  180-degree arc 
Maximum reach is 20 feet 9 inches. 

















BELSON SHELDON - BIRMINGHA* ° 


& co ( ENGINEERS ) LTD Telephone: SHEldon 2424 (10 lines) - Telecv*r 


Get NCK-RapieR 
-and get on with the job 


FPACESHOVELS - DRAGSHOVELS * DRAGLINES - SKOOPERS 


from 3/8 cu. yd. to 4 cu. yd. capacity—plus an unbeatable range of 
extra-long-boom cranes up to 56 tons capacity. 





Get NCK-RapieR machines. They’re tough. They work fast. Never let you down. 
Give them any job. You get it done just as you want it, when you want it. Superb 
front-end equipments to suit every need. And you can specify the engine. . . Rolls- 
Royce, Dorman, A.E.C., Cummins etc. NCK-RapieR machines are unbeatable. 


NCK-RAPIER LIMITED, 32 VICTORIA STREET, LONDON, S.W.1 


Telephone: Abbey 6738/9 Cabies: Excasaies, London - A Newton Chambers Company 
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UO DOS sumer 


CLUTCH LININGS 





_a CATERPILLAR specification 


TOP-DOG BIMET, the ideal lining for hard-working 
clutches, was developed especially for Caterpillar. 


Bimet gives you — 
* Maximum power absorption. 
* Strong, semi-metallic working face. 
* Resistance to fade at high temperatures. 
* Toughened backing layer for additional strength. 
* Exceptional working life. 
This remarkably versatile material has since been adopted 


as original equipment by several other leading manufac- 
turers of tractors and other earth-moving equipment. 


We shall be pleased to furnish technical advice on its wider 
application. 





SUPPLY DEPOTS 
BRAKE & CLUTCH Bristol London Leeds Birmingham Sheffield Chester 


( ) 
{ 

2 “ y FRICTION LININGS Manchester Aberdeen Swansea Glasgow Ne’ 
XY J) Leicester and agents throughout the world. 


HUBERT H. P. TRIST & CO. LTD., “TOP-DOG” WORKS, BRISLINGTON, BRISTOL. 4. TEL: 77093/45 





* Caterpillar is a registered trademark of Caterpillar Tractor Co. 
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PROCESS 
EQUIPMENT 
hilablo 


FROM BRITISH PRODUCTION 


For Sewage and Industrial Waste Treatment 


Thickeners, 
Reactor-Thickeners, 
Flotator-Clarifiers, 


Lime Slakers, 
Air-Lift Agitators, 
Slurry Mixers 


Write NOW for details :— 





£IMCO [CREAT BRITAIN] LIMITED 


Head Office and Works: TEAM VALLEY, GATESHEAD, I1, CO. DURHAM. LOW FELL 7-724! 


London Office ae ie ae ae Ae“ Ue 2 St ee Bk 


it as Ses a 8) sae 


ieee 


REGenet 


2184 


* 


WITH THE 


“WARRIOR” DIGGER 


Public Works Exhibition, November |4th—I19th 
STAND Nos. 47 & 16 


STEEL FABRICATORS (CARDIFF) LTD., PENGAM ROAD, CARDIFF Tel: CARDIFF 





The Shawnee “Warrior” Digger 
gives you real powerful, deep digging 
action to a depth of 11 ft. 3ins .. . 180° 
angle digging ... high loading to 

8 ft. 103 ins... and a long 17 ft. reach. 
Contractors will welcome this 
versatile, speedy, easy to operate, 
more economical machine—a machine 
with the highest power-to-weight 
ratio built today. Contact us NOW 
for fuller details of the Shawnee 
‘Warrior’ Digger—the Digger that 

is available for all leading makes 

of standard Tractors. 


series to: STEEL FABRICATORS (OVERSEAS) LTD., | BAKER ST., LONDON W.!. Tel: WELbeck 075! _—‘Telegrams: 
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@ 5-25 Tons capacity @ Jibs up to 120’ with 15’ to 30’ flying jibs 






® also all sizes mobile cranes on pneumatics or tracked 






EALING 4754 


6 LINES 









2 
‘ 






MORE AND MORE 
CONTRACTORS ARE USING... 






... Our Hire aad 
Sales Services 







We are also main 
distributors for 
the leading makes 
of new plant. 











nF Ree 2S. 


BATH ROAD, BRISLINGTON, BRISTOL‘ | 
"Phone: Bristol 70321 (4 line!) 
BIRMINGHAM 89-93 Wrentham Street, NEWPORT Hornby House, Pugsley Street, PORTSMOUTH 25 Fareham Park Row, e 


Bristol Street, Birmingham 5 Newport, Mon. Tel: Newport 67121-2-3 Fareham, Hants. Tel: Titchfield 31245 


Tel: Midland 5447-8 EXETER Exwick Road, Exeter PLYMOUTH Elburton, nr. Plymouth 
Tel: Exeter 59561 Tel: Plymstock 2049 and 2529 
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the 


ROTAIR 150 portable 


Rotary Screw 
compressor 





Compact, robust and reliable, the new Holman ROTAIR 150 rotary screw compressor The rolling engagement of the rotors 
has been specifically designed for use in road repair, sewage maintenance, and similar aes ee a cee pul- 
duties carried out by small groups of municipal employees. air. Positive clearances prevent metal- 
This latest addition to the well proved ROTAIR range will CUT COSTS. The Holman to-metal contact between rotors and 
ROTAIR 150 is exceptional value for money. Because of its capacity, initial cost and stator casing, which is subject to no 


particularly low upkeep, the price of air per cubic foot delivered is lower than for eer 


competitive machines. The output of 150 c.f.m. at 100 p.s.i. is sufficient to operate three 
tools. The power unit is the well tried and economic Ford Industrial Diesel engine. 
Every Holman ROTAIR embodies the single-stage helical-screw compressor principle, 
distinguished by simplicity and minimised wear of the few moving parts, ensuring low 
Wy maintenance costs. 

; Write now for catalogue 19/S.P.21. 





| Air... compressed air... power... 
Lie. 


lines) it Holman Bros. Limited, Camborne, England; Camborne 2275 and at 44 Brook Street, London W.1; Hyde Park 9444. 
‘ Also in Birmingham * Cardiff * Glasgow * Peterborough * Sheffield. Australia * Canada * East Africa * France 
- Road, % treve India * South Africa * Spain * U.S.A, * West Africa, With Agents and Representatives throughout the world, HM37 

















ee ee 


———— 


oo 













MoBILE A Member 
LIFTING — 
« TOA oe 





LORRY 
MOUNTED 
CRANES 
available 







oO 140 
FEET 


Main Depots: 
Rotherham 78481 London GROsvenor 1422 
Stockton 65101 Wolverhampton 23881 


Enquiries can also be taken at: 
Newcastle-on-Tyne 21377 Scunthorpe 3353 
2521 Cardiff 25538 Chesterfield 4908 





OTE eL 
more for your 


...10 JOHNSON 
pumps 


Robust reliability—genuine capacity. 

Handles over 40% sand-in-suspension. 

Fastest, Highest self-priming and seepage-handling. 
Variable speed control. 

Long-life, oil-filled ‘‘ Dual-Seal ’"—no carbon ring. 
Non-clogging ball valve—no clack to choke. 

All wearing parts cheaply and quickly renewable. 
Have a Johnson Pump on trial now. 

Service and Spares within 24 hours. 


% % + > Ft OF 





JOHNSON 


FOR DUMPERS * MUD PUMPS - CENTRIFUGAL PUMPS - POWER RAMMERS * POKER VIBRATORS * SCREED VIBRATORS * FIXED AND MOBILE CONVEYORS 
London Sales and Service Depot: 38/44 Lower Richmond Road, S.W.14, Tel: PROspect]7671 
Scottish,Sales and Service Depot: 119 Whitefield Road, Govan, Glasgow[S.W.|. Tel: Govan 2701 
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Building and 


Public Works 


Exhibition 


ce 
— aos 


| MATERIALS AND | 
| EQUIPMENT — 


— o_o 2 oo -_: i - —— —. _.. 


Supported by The Midlands Federation of 
Bullding Trades Employers 


Castle Bromwich, Birmingham 
14th to 24th June, 1961 


FORTHCOMING EVENTS 
Building & Public Works Exhibition, Bristol, 13th - 23rd June 192 
(Covering 40 acres, Demonstration Area 8} acres), 


Building & Public Works Exhibition, Chester-le-Street, Co, Durhan 
June 1963 
(Covering 50 acres, Demonstration Area 6 acres), 


Enquiries:— J. SANDLER 


20 JOHN STREET, SUNDERLAND 
Telephone: Sunderland 58939 


3” Mk. I4a WITH LISTER LD 
AIR-COOLED DIESEL ENGINE 


C. H. JOHNSON (Machinery) LIMITED STOCKPORT CHESHIRE 
Telephone : STOckport 2642/5. Telex 66-297. 
Telegrams : ‘Machinery’ Stockport. 
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Tough and dependable 
Loaders proved by 
years of experience 

















| Os : eve bly, The HEAVY DUTY | 


LOADER with the world-wide 
reputation. 


@® Extra forward reach 





aM | @ Higher discharge height 
@ 4,000 Ibs. capacity 
en as @® Buckets available in five sizes : 
ce “:« ye New Features include 
a additional filters and 
ae | improved hydraulic circuit 
1D 
; uo 
il A Brand New 
version of the Skyhi 
MEDIUM DUTY LOADER 
® Separate hydraulic pump 
with clutch drive 
® 2,000 Ibs. capacity 
® Power crowd action and 
controlled discharge 
SEE also the standard 
* Easily fitted to Nuffield QUALITY Loader on STAND I1I7 
4DM and Fordson Power PUBLIC WORKS 
Major EXHIBITION 
OLYMPIA 
Head Office and Works: AS KY t Li a a 3 D Londan Office: 


HEATH TOWN WOLVERHAMPTON 
Telephone: WOLVERHAMPTON 27431 


20-26 LAMB’S CONDUIT STREET W.C.I 


ESHIRE CULWELL WORKS | PULSOMETER HOUSE 
: Telephone: HOLborn 1402 





veYORs | 
& 
¥ 


¥ 
& 


: 
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SELECTED ITEMS FROM STOCK :— 
BATCHING PLANT contact * 


20-ton Portasilo, new June, 1956, complete with 
Pullwey, aeration unit and batch counter. 


7 








For Surveying Equipment 


Repainted and in first-class condition £450 

14 cu. ft. Road Machines Twin Bucket Swing 

Weighbatcher. Checked over, shotblasted and CHADBU LIN] 

repainted £140 

S.G.M.E. aene Plant, new 1958, consisting of: 

two 14 cu. yd. Mixers with supporting structure; : 

Hopper, Weighbatcher, two 56-ton Silos and Permanent display of levels and 

electric Elevators; two S.G.M.E. Vibro Finishers; theodolites and surveying instruments 

two S.G.M.E. Concrete Spreaders; one S.G.M.E. by all leading British and Continental 

Vibro Joint Cutter. All in very good condition manufacturers in extensive 

having been used in one contract only. Full details Optical Showrooms 

and price on application. , 

SHOVELS AND TRACTORS Chadburns are appoint. , 

Caterpillar No. 6 Tractor Shovel, new 1955, 24 as tee oe ree Stechite fe 

cu. yd. Bucket and Cat. No. 6 Ripper. Recent KERN - Switzerla 7 

overhaul, Ripper as new £5,000 ~ Switzerland 

Caterpillar HT4 Tractor Shovel, 7U Series, fitted STANLEY - London 

with Scarifier and 14 cu. yd. Bucket. Very good 

condition £2,500 and North of England agents for: 

HD5G Allis Chalmers 14 cu. yd. Tractor Shovel, SURVEY & GENERAL INSTRUMENT 

1955, reconditioned tracks, excellent condition. CO. LTD - LONDON W.C.1 

Repainted a lava £1,700 

HD6G Allis Chalmers l4yd. Tractor Shovel, 1957. 

See nee —_— LEVEL AND THEODOLITE REPAIRS A SPECIALITY 

BTD6 Bullgrader, tracks, sprockets and idlers 

overhauled and complete with Stirling 34-5yd. 

hydraulic Scraper which is as new. Repainted £1,500 - CHADBURNS (LIVERPOOL) LTD 
31 Brunswick Street, Liverpool, 2, 


Fowler Challenger Mk. III Angledozer, recent 
works rebuild 

TOWER CRANES : 

KTK 42W Schwing Climbing Tower Cranes, new 
1959, luffing Jibs, capacity 28cwt. at 100ft. to 
55cwt. at 50ft. radius. Can be seen working in 
Midlands 

KTK 28W Schwing Climbing Tower Crane, new 
and unused, capacity 28cwt. at 66ft. to 55cwt. 
at 33ft. radius. Lying London area 

Jules Weitz G.12 Saddle Jib Tower Crane, new 
1959, suitable for 22ft. radius rail track, capacity 
l5ewt. at 52ft. 6in. to 50cwt. at 19ft. radius 
First-class order, only used on one contract. 
Buildmaster 150 Tower Crane, new 1953, suitable 
for 16ft. radius rail track, capacity 20cwt. at 
59ft. to 50cwt. at 23ft. radius. 

Immediate delivery offered of brand new Neals 
NS 70 HC Mobile Crane, mounted four 1400 x 20 
pneumatics with 4-wheel brakes and _ power- 
assisted steering, fitted 35ft. Swan-neck Lattice Jib 
and Compressor for tyre inflation. 


HOISTS 
7cwt. Wickham Mobile, J.A.P. Petrol, c/w plat- 


Offers Tel: CENtral 4844 








form and masts £75 

7cwt. Wickham Static, Petter Diesel, with masts. 

First-class condition £115 

10cwt. Wickham Static, Ruston Diesel. First- ‘PREMIER’ BRAND FENCING; UNITS &1 GATES 
class condition £145 

15/20cwt. B.H.C. Centre-slung Hoist, Petter 

edi | @uedauied end sopalate d £295 FENCING CONTRACTS Undertaken through well 
Number of Rollover and Bottom Discharge Skips established Local Agents. 

available. Details on application. MATERIALS Supplied Only, if required. 
MISCELLANEOUS 

15cwt. Liner Roughrider, Petter Diesel. Checked QUANTITIES & SPECIFICATIONS drawn up, advice 
over and repainted £175 freely given. 

10-t P W / > ar. res ¢ 

<= ig omayitnr ie: Aho inagug gelled ILLUSTRATED SPECIFICATION LEAFLETS availabe 
33RB Dragline Jib and l4yd. Bucket £125 | on request. 

19RB Skimmer Bucket. Excellent condition £75 


Vibrosoil Junior Compactor, J.A.P. Petrol £125 | 
Dalli Handscraper. First-class condition £215 | CHAI Ni L i NK K FE NCING 
GREENHAM EQUIPMENTS LTD. | LIMITED 


CLAYTON ROAD, RUISLIP ROAD, GREENFORD, MIDDLESEX KING’S LANGLEY + HERTS. 


— Telephone: King’s Langley 4041/2/3 
eee ALA eed 
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FINER FINISH 







LOWER COST! 


Large sheets of 
SWEDISH MADE 


MASONITE 
UTI RSs LL 


Th 4 


For curved shuttering down 
to a 9” radius, specify 
Masonite 4” Tempered 

Presdwood, the ‘companion’ 

shutter board that gives 
a smooth form finished 
concrete and lightens 


shuttering assembly work. 


MASONITE 
BEVIS MARKS HOUSE, BEVIS MARKS, LOND , 





Grams : Etinosam, Fen, London 








For continuous and repetitive use, 
where reliability and speed are 
essential Masonite }” and ;°;" 
Tempered Presdwood is the ideal 
form liner made especially for 
concrete work available in sheets 


4’ x 9’ and 8’. 


MASONITE 
SHUTTERING 
forms 

better 
concrete 





LIMITED 









Tel. 
RODNEY 





EXCAVATORS 
TRACTORS 
TRAXCAVATORS 
DUMPERS 
LOADING SHOVELS 
MIXERS 
COMPRESSORS 











and all Contractors’ Plant 


All enquiries to... 


COX OF CAMBERWELL 


H. COX & SONS (PLANT HIRE) LTD. 
33 Southampton Way, Camberwell, London, S.E.5 


The hire service 
that never lets 
you down 
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Sumo submersible pumps are 
second to none. This has been 
proved in the most exacting 
conditions all over the world. 
And they are backed by a 
superbly efficient after-sales 


service. 


November 7 1960 





SUMO PUMPS LTD., SCHOMBERG HOUSE, 82 PALL MALL, LONDON, 8 


Telephone: TRAfalgar 1954 


(A subsidiary of Stone-Chance Ltd.— igl 
makers of Austinlite electrical specialities and Stone-Chance ligh 
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An efficient filling material for a concrete expansion joint must offer only a small amount of 
extrusion under pressure, arid the greatest possible recovery from compression. Armstrong 
B.C. Joint Material uses the natural resilience of resin-bonded cork to obtain these necessary 
characteristics. The cork is impregnated with bituminous material to protect it against the 
weather, and is resistant to oil, petrol, solvents, acid and alkali solutions. The B.C. joint 
filler cuts easily, is light, and forms a bond with the concrete. Supplementary uses include 
screed underlayment and anti-vibration pads for machinery. Please write for full details. 


‘Armstrong (BiC) voir MATERIAL 
as 


oust ARMSTRONG CORK COMPANY LIMITED, INDUSTRIAL DIVISION, KINGSBURY, LONDON, N.W.9. COLindale. 7080 
ABC.3 
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wo mats wategs | ity SHURE 


HARVESTER and ALLIS CHALMERs 
CRAWLER TRACTORS 


Og 


Please send us your enquiries 


BERESFORD INTERNATIONAL ) 
asltonedtic MARKETERS ; 

(LONDON) LTD. : 
245 KNIGHTSBRIDGE, LONDON, SW” 


ca Telephone: KEN 9602/5 Cables: INMALO, LONDON, TELEX 
| 





—-this is the ‘oumianiie answer..... 





- + + and the ideal way to provide the 
The smallest of these country home, farm, inn etc., with a pres- 
units, costing £49.8.0 surized water supply equal to the town 
is designed to raise mains. It’s simple to install, fully auto- 


water 20ft. The deep- matic, quiet (the electric pump is not in 
well version will in- continuous operation) and capable of pro- 
crease this lift to 45fe. viding adequate water to the entire house 


The pump is driven system, including the hot-water tank. It 
by a th.p. motor and operates from a well, bore-hole or other 
mounted on an 18 source and units are available to pump 
gallon pressure-stor- = from practically any depth and for a 
age tank. Maximum — cottage or an entire village. May we send 


ity of 
panto “ —— you further details? 


tion life 205 gallons 









PRICES FROM £49-8-0 


James Beresford and Son Limited 
(Subsidiary of the Cornercroft Group of 
Companies) Ace Works, Kitts Green, 
Birmingham, 33 Telephone Stechford, 308! 


6 ah, 
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Telex. Inmaspac London 23454 








We’re proud of the fact... 


that we have been appointed MAIN AGENTS 


in Nottinghamshire, Derbyshire, § 
Lancashire, Cheshire and the Six Northern ; 
Counties of Wales 


FOR THE 


ONE TON 


DUMPER MK. XI 





vv 
THE BEST ON THE MARKET 


A few facts about the Mk. XI 





@ Rear wheel drive ensures @ Constant mesh 3 speed & 
maximum traction. reverse gear box. 

@ Highest power to weight @ Articulating chassis frame. 
ratio. @ Fully balanced 17 c.f. water 
No grease points. level hopper. 





SE RISE tee grea: 


Full details & demonstrations from: 


LL Lt Mataarir meena) 
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CONCRETE 


achieves its object 


Remember—for most purposes concrete made For Trench Reinstatements, Floor Repairs and 
with CIMENT FONDU is ready for use 12 to Renewals, Steps, Sewerage and Drainage work, 


15 hours after placing, and at 24 HOURS it is CIMENT FONDU is unequalled. Pipes jointed 


CER Att 


stronger than other cements 90 DAYS old. Also, with CIMENT FONDU mortar can be smoke 
used with suitable aggregates, CIMENT FONDU tested within a few hours of jointing. 
produces Refractory and Insulating concretes of Let us send you our 32-page Booklet “THE 


the very highest quality. CEMENT FOR INDUSTRY”. 


The Cement for Industry 


FOR SPEED ‘ STRENGTH‘ RESISTANCE‘ REFRACTORINESS 








LAFARGE ALUMINOUS CEMENT CO. LTD. 73 Brook Street, London, W.1. Tel: MAYfair 8546 


£3 
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DUNLOP tyres, with their rugged casing and 
firm-gripping tread, are scientifically designed to 
harness the potential power of all types of earth- 
moving machinery ... to convert power to efficiency! 
You can rely on the DUNLOP Earthmover range to 
give you the utmost in long, trouble-free service. 
Whatever your machines, wherever you put them 
to work, Dunlop tyres will help them give the 


profit-making performance you want. 


POR Oe ee. 
TYRES 


@»> -built better to last longer! 
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 -in a Big way! 
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“Enjoy the match, Jock?” 


j 


‘“*How right you are—are you coming 
with me to watch Albion next week?” 


“I know that section—a nice fast 
stretch. What material has been specified?” 
-HALITIC GRITTITI1 


for a road carryu 


} 
d 


“Yes, I quite agree. Next week 
should see that job through.” 


A Member of 


TARMAC See ee LIMITED | 


the Tarmac Group AND ASSOCIATED ROADSTONE COMPANIES 


Sole Manufacturers of “TARMAC” “‘CLOSTEX” ‘““ASPHALTIC GRITTITE” HYDROSET" and suppliers of DRY SLAG AGGREGATE forall rome 
Head Office: ETTINGSHALL, WOLVERHAMPTON. Te/. BiLston 41101/14 London Office: 50 Park Street, W.1. Tel: GROsvenor 1422) 








7 Pumps Limited, Raynes Park, London, S.Ww.20 


mbiedon 9441 (6 tines) 


Wimbie, London. 


Alrpumps, 


AIR PUMPS LIMITED 


solve the many needs of 
industry for COMPRESSED air 
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YOU CAN INSPECT THIS NEW 
DUMPER ON STAND 321 
AT THE PUBLIC WORKS 
EXHIBITION OR HAVE FULL 
PARTICULARS FROM 


JAMES F. LOW & CO., LTD. MONIFIETH, DUNDEE, SCOTLAND. Phone: Monifieth | 


BUILT TO GIVE 
DEPENDABLE SERVICE 


STEERING: Ackermann Principal with Ball 
Joints and Land Rover Type Steering Column. 
Constant-mesh Gearbox with 3 Forward and 
1 Reverse Speed. 


CAPACITY: Water Level * 18 cu. ft. 
Struck Level * 25 cu. ft. 
Heaped * * * 28cu. ft. 


Powered by PETTER PHI. 6} h.p. Single 
Cylinder Air-cooled Diesel Engine. 





Part of an office extension at Worthing for Messrs. Lloyds Bank Ltd. 
in all 18 Terrapin Pack Units with a floor area of 3,600 sq. fi. 


What is Terrapinabitity ? 


Terrapinability is the ability to provide floor and roof covering. They can be 


buildings quickly and more economically 
than any other known method. This is 
achieved by the use of Terrapin Pack 


erected on simple tootings at the rate of 
1,000 sq. ft. of complete building floor area 
per dav. Buildings formed with Terrapin 


Building Units. Each Terrapin unit has a Pack Units can be added to, subtracted 
floor area of 200 sq. ft. and complete con- from or divided and their high mobility 
struction is carried out in the factory factor allows vou to move them where you 
not on the site. The units arrive on site like—when you like—as often as you like. 
complete with electrical wiring system, Ha::dsome sturdy buildings such as the one 


interior and exterior decorations, glazing, above can be-erected with Terrapins... 


eG he Yew ound 


20 PAGE BROCHURE AVAILABLE ON REQUEST 


This beautifully illustrated brochure printed in full colour 
and monochrome, shows how Terrapins have solved urgent HH 
building problems in all fields. Complete the coupon and post 

TODAY. We will send your brochure and price list by return. a 


Pech Bullding unite 
Please send me a copy of the 
Terrapin Brochure and price list by return. 


TERRAPIN LIMITED = 1% 


bring you tomorrow’s buildings today ::::: 


——~~"¢piease type or write in block letters) 


CDEP A assists esi gcomare 
HADDON HOUSE, FITZROY STREET, LONDON, W.1. 
Telephone: LANgham 0611. Telegrams: Terrapin Wesdo London. :::: 
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Eares! TYPES NOW 
AVAILABLE 


DESIGNED TO B.S.S. 2799/56 


THE MOST ADVANCED IN THE WORLD 
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TELESCOPE OF 10 FEET IN 20 MINS. 
POWER DRIVEN CLIMBING GEAR 
HYDRAULIC ERECTING GEAR 
FOUR AUTOMATIC SPEEDS 


FREE TRAVELLING AND OR STATIONARY 
INSIDE OR OUTSIDE THE CONSTRUCTIC 


EASILY TRANSPORTED 
COMPETITIVE PRICES 
12 MONTHS’ GUARANTEE 
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SEQUENCE OF ERECTION THE FINEST AFTER 


SALES SERVICE IN 


\ Raising the Tower Section 
ind placing it on the 
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Nncessionaire in U.K. : 


G. R. V. BRIERE, 56 vicTORIA ST., LONDON, S.W.!I. Tel: VICTORIA 4583 
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THE CRANES 10 YEARS AHEAD... _F. POTAIN & CO. (FRANCE) 
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BARFORD FEATURES 
ARE PRACTICAL 
FEATURES 


most productive in its class 


From widely separated sites throughout the world come re- 
ports of the outstanding performance, strength and mobility 
of the Barford 75—Britain’s leading one-ton dumper. 

The design of this sturdy, compact machine is based on maxi- 
mum utilization of power, plus exceptional manoeuvrability, 
reliability and minimum maintenance. This is a combination 
that cuts time, costs and operator fatigue too! 


Aspecial low-lip skip is available 
'} 0 take the full discharge from y ie : a 
® In line transmission—direct ® Ease of manoeuvrability 


drive without belts or chains ensures faster working cycle 
—minimum power losses reduces operator fatigue. 
greater efficiency and 

dependability. 


Heavy duty, constant mesh ® Choice of engines—Petter 
gear bor—three forward PH, AVA, Ruston 1 YBA 
speeds and reverse. and Lister LD2. 


Quick action gravity tip ensures 
Complete discharge of load. 


f 


Write today for full 
details and on-the- GRANTHAM, LINCS. 


site demonstration. 





THE CONTRACT JOURNAL November 17 1960 


DB. 24-CA.30 self-loading 
Dumpmaster mounted on 
Foden 6-wheeled 
chassis, 


HIS eH 
materials 
FUE 


Practically every requirement in the collection, transportation and 

dumping of all types of refuse and waste and a wide range of process 

materials can be handled by Dempster Dumpster equipment. 

The systems comprise a range of specially designed hydraulically- 

actuated units mounted on a suitable chassis and a range of purpose- 

made containers. 

The DEMPSTER-DUMPSTER LFW picks up, transports, and dumps is aii 

containers from 2} to 15 cu. yd capacity and net loads up to 38,000 Ib. bias lene 

The self-loading DEMPSTER-DUMPMASTER automatically picks up master compaction 
and empties into its own body of 18 or 24 cu. yd capacity, containers ae 
of from 1 to 6 cu. yd and up to 3,000 Ibs gross weight. Inside the body, — City of Salford aN 
a 2§-ton hydraulic ram plate compacts the material in ratios of up to 3:1. Corporation. 

A larger unit of 30 cu. yd capacity, without lifting arms, is designed as 

a long-distance compaction bulker. 

The DEMPSTER-DINOSAUR loader transporter picks up, transports 

and tips or sets down on ground or raised dock, pre-loaded bodies of up 

to 40 cu. yd capacity. 

All the DEMPSTER vehicles are controlled solely by the driver/operator. 


Model 22,000 T Dinosaur transfer 
loader mounted on Atkinson 6-wheeler. 


A MEMBER OF THE 
POWELL DUFFRYN 
GROUP 


Dempster- XX \ 
Dumpster LFW SN) TRE 


253-C container 
servicing unit mounted 
on §-ton Austin chassis. 


SYSTEMS 


PD}> POWELL DUFFRYN ENGINEERING CO. LTD 


CAMBRIAN WORKS, MAINDY, CARDIFF. TELEPHONE: CARDIFF 29611. (TELEGRAMS: PEEDENG, CARDIFF 
London Office: 19 Berkeley Street, W.1. Telephone: Hyde Park 7010 
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1960 







BROADBENT’S ~y 
ROLLER-BEARING | 


PHCENIX 


GRANULATOR 


iiimiias PURELY HORIZONTAL @\Hiiu) 





DCR OR IO IK 


Aggregate Excellent shape. Mini- 
mum of fines. 





Running costs No toggles, therefore 
fewer wearing parts than in other 
designs. Minimum jaw wear. 


aie 2h he a he ik a ae 2s 2s 2 2 a a 


Maintenance All bearings of self- 
aligning spherical roller type. 

Grease packed. Labyrinth sealed 
against dust. 


CONSIDER THESE FACTORS —> 





AVAILABLE IN TWO SIZES 
Apply for explanatory booklet 
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ROBERT BROADBENT & SON LTD - PHOENIX IRON WORKS - STALYBRIDGE - CHESHIRE 
TELEGRAPHIC ADDRESS: BROADBENT, STALYBRIDGE * TELEPHONE: STALYBRIDGE 2201/2202 
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NO OTHER 


MATCH THE MANUEL-ROADLESS 4y 
FOR HIGH WORK/COST RA 
MANOEUVRABILITY AND SPEED 
RUGGED POWER _ 


Power plus mobility p/us Extreme Manoeuvrabiliy,.. 

these are features that make the ROADLESS 4) 

ANGLEDOZER a most valuable machine fy 

Builders, Civil Engineers, Earth Moving 
Contractors, etc. 

Faster on the job. . . faster between jobs (th 

drive to the front wheels can be disengaged 

a and the machine driven m 

the public highway, savin 

the cost of a transporter), 


ROADLESS TRACTION LTD. | 


HOUNSLOW - MIDDLESEX ; 
Telephone : HOUnslow 42! 
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DEM AG =x<cav4tors 


hydraulic shovels GIVE HIGH OUTPUTS 


ID ESIGN INCORPORATES UP-TO-DATE FEATURES 
VISIT OUR STAND 
OLYMPIA 


EE LimMiINATION OF OPERATOR FATIGUE 4-19 NOV. 1968 


™? 


MA ccELERATED MOVEMENTS BY HYDRAULIC CONTROL PUBLIC WORKS 
& MUNICIPAL 

SERVICES 
GHiood ALL-ROUND VISIBILITY EXHIBITION 


IMEPE CHANICAL WEARING PARTS REDUCED 


SOLE UNITED KINGDOM IMPORTERS: 


WOOD PRITCHETT & PARTNERS LIMITED 


30138 HAMMERSMITH BROADWAY, LONDON, W.6. Telephone: RIVerside 2224/5/6 


Enquiries from the Northern Counties and Scotland through: 
THOS, W. WARD LIMITED, ALBION WORKS, SHEFFIELD. TELEPHONE: SHEFFIELD 26311 
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ATT 


FOR 


OM hubs 7 
Ye Vd be On Stand 434 Grand Hall Galler 


Spencer Mesh is an electrically welded wire 
mesh, manufactured in accordance with oun 
B.S.1221/1945 Part ‘A’ from High Tensile Steel 14-19 Noy, io 


Wire drawn in our own mill. Oblong or square 
Four Berth caravans available immediatel '| meshes for concrete reinforcement in floors, 
Y founaations, roofs, roads, etc. Standard size 


from as little as £5 per week. Fitted with sheets and rolls always in stock. Spencer Mesh 
can also be supplied galvanised. Small meshes 


full washing and cooking facilities. Minimum are ideal for partitions, fencing, screens, guards 


“ and many other applications. Re 
contract for 3 month period or terms on Available, if required, in small panels cut to @ ~ 


shorter period. For full particulars : Rena SERVICES 


* Supplied in sheets or rolls 


THE ESSEX CARAVAN CENTRE SPENCER WIRE OF WAKEFIEL) 


1765 London Road : Leigh-on-Sea : Essex a ee ee 
Tel ; Leigh-on-Sea 77516 


EXHIBITION 





DaW171160C} 


FOR IMMEDIATE HIRE 


CRAWLER CRANES UP TO 50 TON CAPACITY 
802 & 1201 LIMAS 


43 RB’s D4, D8 TRACTORS 933 & 955 SIDE TIP 

38 RB’s EUCLID REAR DUMPS 977 & DROTT SHOVELS 

33 RB’s GALION GRADERS CHASESIDE & MICHIGANS 

22 RB’s DERRICKS, 5, 7, 10, 20 ton DINKUM DIGGERS 

19 RB’s PILING EQUIPMENT 3yd. DUMPERS 

10 RB’s CRUSHING PLANT 16/60 TRENCHERS 
Lorry mounted cranes NEALS CRANES 4/6 ton COMPRESSORS 


Also all other Civil Engineering Plant available 


ROADS : RUNWAYS 


(PLANT HIRE) LIMITED 


26 VICTORIA ST. LONDON, S.W.! re: ABBEY 4905 





Telephone : WAKEFIELD 6111 (10 lines 


NORKS 
CIPAL 
ICES 

ITION 


IELDE 


MITED 
1 (10 lines 


November 17 1960 THE CONTRACT JOURNAL 


Sewage and 
Storm Water 
Pumps 


from 3” size 
upwards 


The photograph shows a 
16" vertical spindle storm water 
pump supplied to the 


Borough of Taunton. 


Consulting Engineer: 
A. H. S. Waters, Esq. 


GWYNNES PUMPS LTD 
HAMMERSMITH LONDON W.6 


Telephone: RiVerside 3682 (4 lines) 
Telegrams: Gwynne - Hammer - London 


Centrifugal, Mixed flow, Axial flow, 
Single and Multi-stage, Vertical and Horizontal 
Spindle pumps for all purposes. 





THE CONTRACT JOURNAL November 1719 


Concete POINTS 


. Contractors: Messrs, Wates Ltd. Flats on Wychall Farm Estate, Birmingham, 
Geenate Soe Clem. , p r City Architect: A, G. Sheppard Fidler Esq., M.A., B.Arch,, F.R.LBA,, AMP] 
Conorete Breaker Steels - | . 
In 14° oF 14” Hexagon, 


also Clay Chisels, Ay G3 _ | METALWORK 


Asphalt Cutters and 
Spades for all Breaker for the Building and Civil Engineering Industries 


BALUSTRADES RAILINGS 
SEND FOR LIST 221059 FIRE ESCAPES SPIRALS 
SPECIAL STAIRCASES 


Qt and all BRIDGE BALUSTRADING 


ENGINEERING LTD. BIGWOOD BROS. 


(BIRMINGHAM) LIMITED 


MICKLEY WORKS, DRONFIELD WOODHOUSE, SHEFFIELD WOODFIELD ROAD + BALSALL HEATH + BIRMINGHAM, 12 


Telephone: SHEFFIELD 72583 Telegrams: “ UPSET,” SHEFFIELD Established 1879 Phone: CALthorpe 264i/2 
London Offices: 68 VICTORIA STREET, LONDON, S.W.l 





ACWORTH PLANT HIRE LID 


BTD.6 4in1 DROTT SKID TRACTOR SHOVELS 
DINKUM DIGGER MAJORS 
BRISTOL DIESEL DIGLOADERS 
3 cu. yd. MODEL 10B MUIR HILL DUMPERS 
9 PRIESTMAN CUB V. EXCAVATORS 
MOBILE COMPRESSORS 
DIESEL SAW BENCHES 
VIBRATING ROLLERS 63-30 cit | 


207 HIGH STREET, WALTHAM CROSS, HERTS. 


Telephone; WALTHAM CROSS 26211-6 
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BEDFORDSHIRE 


HILL QUARRIES (ELLIS AND EVERARD), 
MOM Near Leicester. (Tel.: Coalville 1226/7/8; or 
. ViGilant 2530.) (For details, see Leics.) 
iELD, F. J. co., +» 261A Finchley 

ion, N.W.3. (Tel.: HAMpstead 8044/8.) 
qoad aggregates, kerbs, setts. (See London.) 
i) AGGREGATES, LTD., Northampton 
, Rushden (2354/5). (See Northants.) 
PRODUCTS (HUNTS.), LTD., Little Paxton, 
Neots, Hunts. (Tel.: St. Neots 308.) Pits at 
St Hunts.; and Blunham, 


Paxton, St. Neots, 
, G. F. X., LTD. (See Buckinghamshire.) 
SAND AND GRAVEL CO., LTD., 22 The 


sh. : > 
joadway, St. Ives. Hunts. (Tel.: St. Ives 2441/2/ 
tase Huntingdonshire for details.) 
wihe,cAM 
(fe. 







ae 


BRIDGE, 35 Magrath Ave., Cambridge. 

59966, 53969, SO3S3 (night) ). (See Cambs.) 
wELFORD GRAVELS, LTD., Head Office: Goldington, 
fediord. (Tel.: 4587/8/9.) Largest producers of 
of washed aggregates in Bedfordshire 

wd Northamptonshire. Regular deliveries anywhere 
wufleLD, HENRY, LTD., Pix Farm Lane, Hemel 
dempstead, Herts. (Tel: Berkhamsted 1208/9.) 
pits at; Leighton Buzzard, Bedford. Bullding sands 


BERKSHIRE 


ity'S AGGREGATES, LTD., Lower Wootton, Boars 
Hill, Oxford. (Tel.: Oxford 35421—-10 lines.) Pits 
it Ory Sandtord, near Abingdon, Sutton Courtenay, 
nar Abingdot..  (Tel.: Sutton Courtenay 275.) 
Theale, near Reading. (Tel.: Theale 358.) Dorches- 
te, Oxon. (Tel.: Clifton Hampden 236.) Billing, 
Northampton. (Tel.: Cogenhoe 464) for washed 
ad graded aggregates ‘to B.S.S. 

UROON HILL QUARRIES (ELLIS AND EVERARD), 
LTD. near Leicester. (Tel.: Coalville 1226/7/8; or 
iondon; VIGilant 25:9.) (For detalls, see Leics.) 

Wil BROS., S. and &., LTD., 6A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 

corr, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot, Berks. (Tel.: Ascot 1026/7.) Sand, ali 
grades of washed aggregates, hardcore, clinker 
ashes and hoggin. 

(ATS, J. AND SONS, LTD., Botley Works, Oxtora 
(Te; Oxtord 41081/2/3.) Sand and all grades 
of washed aggregates. Pits at Radley near 
Abingdon. (Tel.: Abingdon 441.) 

OANGERFIELD, F. J.. & CO., LTD., 261A Finchley 
fd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
for all road aggregates, kerbs, setts (See London.) 

GUNDON, S. (EWELME), LTD., Ewelme, Oxon 
(Te: Ewelme 20.) London Office (Tel. Uxbridge 
4156). All grades washed aggregates Path 
hoggin, broken stone, bullding sand 

HAINES, H. (WITNEY), LTD., Oxford Road, Witney 
(Te: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
tuilding and walling stone. 

|ANES AND CO., LTO., 2C Buckingham Avenue, 
Slough. Sand aggregates, hardcore, ashes, bulidozing 
and bulk excavation. (Tel.: Slough 20361 2 3.) 

\WNDON BALLAST CO., LTD. (Tel.: Paddington S064.) 
55A Porchester Terrace, North Paddington, W 2 

MOLE (LECHLADE), LTO., Gravel Pit, Burford Road 
lechlade, Glos. (Tel.: Lechiade 219.) 

APH OF BASINGSTOKE, LTD., 37 Kempshott Lane 
Basingstoke, Hants. (Tel. 85.) Concrete aggregates 
duiiding sand, path gravel, hoggin, etc 

WRAYSBURY SAND AND GRAVEL CO., LTD. 
Station Road, Theale, Reading. (Tel.: Theale 373.) 


BRECKNOCKSHIRE 


NASH ROCKS STONE AND LIME CO., 
Presteigne, Radnor. (Tel.: Presteigne 352.) 
Herefordshire for details.) 

SAND GRAVEL SUPPLY CO. 
Admaston, Wellington (Tel. 961). Salop 


BUCKINGHAMSHIRE 


AMEY'S AGGREGATES, LTD., Lower Wootton. Boars 
Hill, Oxford (Tel.: Oxford 35421—10 lines.) Pits 
at Ory Sandford, near Abingdon, Sutton Courtenay 
near Abingdon. (Tel.: Sutton Courtenay 275.) 
Theale, near Reading. (Tel.: Theale 358.) Dorches 
er, Oxon. (Tel.: Clifton Hampden 236.) Billing 
Northampton. (Tel.: Cogenhoe 464) for washed 

asaua Graded aggregates to B.S.S. 

MALE CARPETS, LTD., 38 Buckingham Palace 
qu London, $.W.1. (Tel.: Tate Gallery 4857 or 
errands Cross 3496.) Manufacturers of all grades 
of gravel bitumen macadam, gravel asphalt and 
‘old asphait at Gerrards Cross 
HILL QUARRIES (ELLIS AND EVERARD), 
ime Leicester. (Tel.: Coalvi'e 1226/7/8; or 
neesteg ViGilant 2530.) (For details, see Le:_s.) 
i STONE CO., LTD., Stratton Audley, 
oe Oxon. (Tel.: Stratton Audley 238.) Manu- 
fine and suppliers of all grades limestone, 

. macadam, dry, pitching stone, hardcore, etc. 
Ac ARRY A. LTD., Buckhurst Hilt. Cheapside, 

oangeneipe (Tel.: 1026/7.) (See Berkshire.) 

4, L LD, F. j., CO., LTD., 261A Finchley 
For agjondon. N.W.3. (Tel.: HAMpstead 8044/8.) 
cence road aggregates, kerbs, setts. (Ste London.) 
eo W. W. (WILLESDEN), LTD., Rush 

GRUNDON enham, Bucks. (Tel.: Denham 2241/2/3.) 
(Tel th S. (EWELME), LTD., Ewel.ne, Oxon 
4138) welme 20.) London Office (Tel.: Uxbridge 

washed aggregates. Path 


All grades 
buliding sand. 








tTo., 
(See 











gin, broken stone, 


1H. (WITNEY), LTD., Oxford Road, Witney. 
Niattitney 42.) All grades washed aggregates, 
building ‘ad cake and broken stone, Cotswold 
one. 
Wiewortn “9g LTD., Brentford, Middlesex. (Tel.: 
Wycombe ees », and Coronation Road, High 
Pits at Mri 4360/1) and at Gerrards Cross. 
HARTiGAN eybUrY (Middx.), and Ivor (Bucks.). 
Pagnell.” + f. X., LTD., High Street, Newport 
gravel aggr, cl. 126.) Graded and single-sized 
and Broy puates to B.S.S. Pits at Newport Pagnell 
IANES any? to" adjoining M.1 flyover. 
Slough, fend » LTD., 2C Buckingham Avenue, 
and bul aggregates, hardcore, ashes, bulldozing 
excavation. (Tel.: Slough 20361/2/3.) 
SSA fea TCO., LTD. (Tel.: Paddington 5064.) 
MARLOW Sane. Terrace North, Paddington, W.2. 
| Westhorpe "po GRAVEL co. LTD., 
© pyllttion'379" (“itt Marlow, 


) owt | 
Bucks. (Tel.: 


MACEY. LTD., G 
S : , “ d . 
murenn" ge Necombe: 3591/2) High Wycombe 
e F +» Head Office: Goldington, 

(Tel. 4587/8/9.) (See Bedfordshire.) 








CAMBRIDGESHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.;: Coalville 1226/7/8; or 


Lordon ViGilant 2530.) (For details. see Leics.) 
DANGERFIELD, F. J., & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 


For all road aggregates, kerbs, setts (See London.) 

DICKERSON, M. (CONTRACTORS), LTD., Gloucester 
Street, Cambridge. (Tel.: Cambridge 56973/4.) 
All grades washed sand and gravel, reject stone, 
hoggin, clinker, crushed granite, crushed and 
graded concrete hardcore, brick rubble, ready- 
mixed concrete (all grades). 

MACLAREN 6ROS. (KENNETT), LTD., gravel, tarred 
and bituminous. grave! asphalt, washed sand and 
gravel, all toB.S. Specifications. Delivered to any site. 
Station Rd.. Kennett. Cambs. (Tel.: Kentford 333/4.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway St. tves, Hunts (Tel.: St. ives 
2441/2/3/4) (see Huntingdonshire for details.) 

WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel.: Cambridge 59966, 53969, 50353 (night) ). 
Supplier, at keenest rates, of ‘Finest Quality Only” 
all grades washed sand and gravel, reject stone, 
hoggin, clinker, ashes, brick rubble, pitching, 
hardcore and granite chippings. All to B.S. 
Specifications. Delivered to any site in East Anglia. 


WELFORD GRAVELS. LTD... Head Office Goldington. 


Bedford (Tel 4587/8/9.) (See Sedfordshire.) 
CARDIGANSHIRE 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.; Presteigne 352.) (See 
Herefordshire for detalls.) 

SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Salon. 

CHESHIRE 
BUCKTON QUARRY broken stone, aii grades. (Tel.: 


Mossley 123) Or write Main Road. Oldham. 
CASTLETON SAND AND GRAVEL QUARRISS, LTD., 


Pennant End Quarry Whaley Bridge (Tel.. Whaley 
Bridge 139.) Washed sand and gravel. 

cawoop WHARTON AND CO.. LTD... Pistyil 
Gwyn Quarry. Lianarmon, near Mold. (Tel.: 
Lianarmon-yn-lat 27.) Crushed limestone and 
tarred macadam all grades 

CHESHIRE AND NORTH WALES TARRED 
MACADAM CO... LTD.. Lianarmon, near Mold. 
(Tel Lianarmon-yn-tal 43.) Hard broken 
limestone. dry and coated. to 8.S.S Inquiries 
to registered office—Market Chambers Tower 


Square Tunstall, Stoke-on-Trent. (Tel.: Stoke-on- 


Trent 88094.) 

CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs (Tet. Tean_ 393.) Manchester Office 
slecktriers 3766:7 Plant capacity. 2.000 tons per 


a 

DUNNING AND SON. LTD (See Shrooshire.) 

HILTON GRAVEL. LTD.. Rice Street, Liverpool Road, 
Manchester, 3 (Tel. Oeansgate 5455 and 5456.) 
Quarries at. headle. Staffs (Tel. Tean 241.) And 
at Longton Stoke-on Trent. (Tel.: Longton 32196.) 


HULLAND GRAVEL CO. LTD., Cheadle. Stoke-on- 
Trent (Tel. Cheadle 2323.4, 2119 and 2195.) 
Manchester Office. 464 Wilbraham Road, Chorlton, 
Manchester 21 (Tel. Choriton 2274 5.) 

PENMAENMAWR AND WELSH GRANITE CO.. LTD., 
7 Picton Road. Liverpool! 15 (Tel. Sefton Park 
7261.) All sizes and gradings of crushed granite 
aggregate from our Collingwood Dock (Liverpool) 
Depot Any quantity oer dav immediate delivery 
ex stock 

TERN HILL SAND AND GRAVEL CO.. LTD., 
Almington Quarries, near Market Dravton, Staffs. 
(Tel. Hales 261/2/3.) (See Staffordshire for details.) 

TRENTHAM GRAVEL CO. LTD., Lordsiey Quarries. 
Willoughoridge. near Market Orayton. Salop. 
(Tel. Ploe Gate 304/5.) All sizes crushed or 
natural washed gravel Twice washed sharp 
concreting sand Plastering sand Plant capacity 
2.000 tons oe dav 

WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 

WILLIAMS, C LTD., Bismop Street Sa Quarry, 
Turncroft Lane, Stockport (Tel. Stockport 7096.) 
Building san? and concrete sand Bulk sand and 


Gravel filling a speciality 
CORNWALL 
PENTEWAN OOCK AND CONCRET# CO. 
Pentewan Works, near t 


Mevagissey 333° 6.) . 
Pure silica gravel and grit. concreting buliding, 
plastering and asphaiting sands, elvan and granite 
aggregates al! sizes 


CUMBERLAND 


BROOMBYS, LTD., Sandside, Miinthorpe (Tei. 3251/2), 
Westmorland. (See Westmoriand.) 


ESK MANUFACTURING CO., LTD., Dalston Road, 
Carlisie, Cumberland. (Tel. Carlisle 2-4941.) All 
grades washed, crushed gravel and concreting sand 
to B.S. Specification. Precast concrete products 
and partition blocks. Sand time coloured facing 
and common bricks. Ex works or delivered. 





DENBIGHSHIRE 

SALRdmastons Wellington (Tet: 961), Seip.) oO" 
DERBYSHIRE 

BALLIDON QUARRIES LTD., Ballidon, near Ash- 


bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded drv limestone to 8.S.S., all sizes, 
coated limestone to 8.S. 802 and 1621 and wet- 
mix; targe output; reliable deliveries. 

HILTON GRAVEL, LTD., Hilton, Derby. (Tel.: 
Etwall 422.) Also at Mercaston. (Tel.: Brailstord 
316.. And at Willington. (Tel.: Repton 3215.) 

HOVERINGHAM GRAVEL co., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 





contrAcTORS GUI DE 10 accrecates 





DERBYSHIRE 


KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 

SALISBURY AND WOOD, LTD., Matlock (Tel. 
272/273). Limestone and granite, dry or coated 
gravel and sand; kerbs, slabs, blocks, posts, recon- 
structed and natural stone; lime and ground 
'imestone Lightweight aggregates. ashes, red shale. 

WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 


DORSET 


BULL BROS., S. AND L.. LTD., 126A High Street. 
Winchester (Tel. 2264). (See Hampshire.) 

DANGERFIELD, F. J. AND CO., LTD., 261A Finchiev 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portiand, Dorset. (Tel.: Portland 2207/8.) Tarred 
and bituminous macadam, foundation materiais, 
limestone for all purposes and to all gradings. 
Portiznd stone aggregates and Portland capstone 
aggregates for reconstructed stone. By road and sea. 


GILSON, S. C., AND SONS, LTD., Holcombe, near 
Batn. (Tel.: Stratton-on-the-Fosse 243.) 

HALL AND CO.. LTD., 8 Commercial Road, Parkstang 
(Tel.; 5379). 

MOREYS (VERWOOD), LTD., Verwood, Wimborne 
Dorset. (Tel.: Verwood 234.) Concrete aggre 
gates, building sand, hoggin, path gravel. 


ESSEX 


ALRESFCRD SAND AND BALLAST CO., LTD., 
Alresford Creek, near Colchester, Essex. (Tel.: 
Wivenhoe 341/494.) Pits at Alresford Creek, Bright- 
lingsea, Stoke-by-Nayland, Bures znd _ Holland. 
All grades of washed shingle, concreting sand 
and building sand. Road and water transport. 


BAKER, F. AND E., LTD., 73 High Road, Rayleigh, 
Essex. (Tel.: Rayleigh 1031/2.) Pits at Great 
Totham, Heybridge and West Tilbury. All grades 
of washed material supplied and delivered; also 
hardcore. ashes and bricks. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD.. near ceicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BUCBRICKS COMPANY, LTD., Sand and Ballast Pits, 
Martells, Ardleigh, Colchester. (Tel.: Ardleigh 
310.) All grades of washed aggregates, sand, 
building sand, asphalt, grit. Sterilised dry sand 
accurately graded to buyers’ requirements. 


DOANGERFIELD, F. j.. & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8. 
For all road aggregates, kerbs, setts. (See London. 


FERRIS PITS, LTD.. The Limes Garage, Fencepiece 
Road, Barkingside, Essex. (Tel.: Hainault 5271/2- 
3001/2.) Pits at Orsett, near Stantord-ie-Hope, 
and Upminster. All grades of washed aggregates, 
plastering and building sands supplied and 
delivered, aiso hardcore and ashes. 

HALL AND CO., LTD., Manor Road, Romford. (Tel.: 
Romtord 42321.) Pits at Aveley, Boreham and 
Lintord, near Grays. Gravel aggregates, concreting, 
plastering and builiding sand. 

HUNNASBLE, Ff. A., AND SON, LTD., Rayne Road, 
Braintree, Essex (Tel.. Braintree 151 and 1351.) 
Graded washed stone, ‘gin. to rejects; washed 
concreting sand and washed soft building sand. 
Classifed sand for asphalt. Ready mixed concrete 
to al! grades. Pits at Braintree, Bocking, Beasiev 








End, Hedingham and Aiphamstone. 
LEIGH BUILDING SUPPLY CO., LTD., Head Office: 
956 London Road. Leigh-on-Sea, Essex. (Tel.: 


78264—5 lines.) All grades washed materiais, 
building sand, hardcore, ashes, bricks, granite. 


PETERS AND BARHAM, LTD., 309 South Street, 
Romtord. (Tel.. Romtord 44141—7 lines.) Washed 
and crushed gravel, all sizes; sand. Pits at Asheid- 
ham, Chignali St. james, Oagenham, Greai 
Waitham, North Ockendon, Roxwell, West Thurrock. 

READ, P. T., LED., Fairiop Airfield, Forest Road, 
titord (Tel.. Hainault 6111/2/3.) High-grade 
sands, dallast and shingies supplied and delivered; 
aiso ready-mixed concrete. 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. ives, Hunts. (Tel.: St. ives 
2441/2,3/4 and Halstead 2323.) Pits at St. ives 
and Gosfeld, near Halstead. 

STANWAY CONTRACTS, LTD., Upper Edwards Halli 
Ea..wood, Southend-on-Sea. (Tel.; Eastwood 55161.) 
Sand and gravel pits at Rochford and Woodham 
Walter. Graded aggregates supplied or delivered. 


WELFORD GRAVELS, LTD., Head Office: Goldington, 
Bedtord (Tel. 4587/8/9). Washed and gradec 
aggregates. Local Office and pits: Tillingham 287. 

WIVENHOE SAND, STONE AND GRAVEL CO., 
LTD., Wivennoe, near Colchester, Essex. (Tel.: 
Wivennoe 231.) High-quality washed aggregates 
of all grades. 


GLOUCESTERSHIRE 


AMEY'S AGGREGATES, LTD., Lower Wootton, Soars 
Hill, Oxford. (Tel.; Oxford 35421—10 lines.) Pits 
at Dry Sandtord, near Abingdon, Sutton Courtenay, 
near Abingdon. (Tel.: Sutton Courtenay 275.) 
Theale, near Reading. (Tel.: Theale 358.) Dorches- 
ter, Oxon. (Tel.: Clifton Hampden 236.) Billing, 
Northampton. (Tel.: Cogennhoe 464) for washed 
and graded aggregate. to 8.S.S. 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsiand 301/4.) 
(See details under Herefordshire.) 

COKE, T. F. (CHELTENHAM), LTD., 267 Gloucester 
Road, Cheltenham. (Tel.: Cheitenham 4717/4874.) 
Sand, graded gravel aggregates, hardcore, lime- 
stone, chippings, tarred and bituminous limestone, 
concrete blocks, fence posts, etc. etc. 

CROMHALL QUARRIES, LTD., Cromhali, Wotton- 
under-Edge, Glos. (Tel.: Faifeld 346/7.) Concrete 
aggregates, pre-graded in large quantities. Tar- 
macadam, tarpaving, bituminous macadam and 
cold asphait to 8.S.S. for hand or machine laving. 


FLOYD AGAR AND CO., LTD., Sherston, Malmesbury, 
Wilts. (Tel.: Sherston 237.) Cotswold building 
stone, hardcore, etc. (Details under Wiltshire.) 


GRIFFITHS, A., AND SONS, Churchdown, Gloucester. 
(Tel.: Churchdown 3135 and 2216.) Pit, quarry 
and dredger owners. All grades and types 
aggregate materials. 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel.: 63001.) Gravel aggregates, 
concreting, plastering and building sand. 






Rates for insertion in this GUIDE will be forwarded on application 
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GLOUCESTERSHIRE 
POOLE (LECHLADE), LTD., Gravel Pit, Surford 
Road, Lechiade, Glos. (Tel.: Lechiade 219.) 
TAYMAC, LTD., Wootton Bassett, Swindon. (Tel.: 
Wootton Bassett 391——-5S lines.) (See Wiitshire.) 
WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 


Coletord, Glos. (Tel.: Coleford 3158/9.) Tarred and 
bituminous limestone macadams, asphalt, concrete 
aggregates, dolomitic media, engineering, facing and 
common bricks for all purposes. Delivery road orrall. 


HAMPSHIRE 


AMEY'S AGGREGATES, LTD., Lower Wootton, Soars 
Hill, Oxtord. (Tel.: Oxford 35421—-10 lines.) Pits 
at Dry Sandford, near Abingdon, Sutton Courtenay, 
near Abingdon. (Tel.: Sutton Courtenay 275.) 
Theale, near Reading. (Tel.: Theale 358) 
Dorchester, Oxon. (Tel.: Clifton Hampden 236.) 
Billing, Northampton (Tel.: Cogenhoe 464) for 
washed and graded aggregates to 8.S.S. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

GULL BROS., S. AND L., LTD., 126A High Street 
Winchester. (Tel.: 2264.) Concreting aggregates 
(reconstituted, pit-mixed, weighbatched to meet 
any specification); also ballast, hoggin, path gravel 
and sand from own pits at Fawley, Lockerley, 
Ringwood, Romsey, Sway and Totton. 

DANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

GILSON, S. C. AND SONS, LTD., Holcombe, near 
Bath. (Tel.: Stratton-on-the-Fosse 243.) 

HALL AND CO., LTD., Baltic Wharf, Marine Parade 
Southampton (Tel.: Southampton 21234), and at 
Portsmouth. Pits at Ringwood, Highbridge and 
Totton. Gravel aggregate, concreting, plastering 
and buliding sand. 

HASKINS, G., AND SONS, Queen Street, Emsworth. 
For washed sands and graded aggregates, path 
and road gravels, hoggin, clinker, ashes. (Tel.: 
Emsworth 2271.) 

MOREYS (VEFWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tol.: Verwood 234.) Concrete aggregates, 
building saad, hoggin, path gravel. 

NEW MILTON SAND AND BALLAST CO., Lymington 


Road, New Milton, Hants. (Tel.: 37 and S66.) 
Guaranteed uncrushed, washed, screened and 
graded cencrete aggregates. All sizes. Washed 


sharp and fine sands. 

PRIVETT, W. G.. AND SONS, LTD., Drayton Lane, 
Portsmouth. (Tel.: Cosham 70059.) Concrete 
aggregates, buliding sand, hoggin, ashes, washed 
and graded filter media, etc. 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 8S.) Concrete aggregates, 
buliding sand, path gravel, hoggin, etc. 

WESSEX SAND AND GRAVEL CO., 126 Hillside 
Avenue Southampton. (Tel. 56616.) Pits at 
Romsey and Fair Oak. Concrete aggregates, 
hoggin, building sand, etc. 

WRAYSBURY SAND AND GRAVEL CO., LTD., 
Station Feoad, Theale, Reading, Serks. (Tel.: 
Theale 373.) 


HEREFORDSHIRE 


BENGR/ AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
Suppliers of all grades of crushed concrete aggre- 
gates, road metalling, pitching stone, hardcore and 

coated macadam. 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop (Cleehillstone 284). (See Shrops.) 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Prestelgne 352.) All 
grades of tarred and bituminous macadam, road- 
utone, chippings and concrete aggregates, etc. 

OLD RADNOR TRADING CO., LTD., Kington. 





(Tel. 11.) Granite and timestone aggregates, 
coated macadam, concrete products. 
8A’.0P SAND AND GRAVEL SUPPLY CO., 


Admasto:. Wellington (Tel. 961), Salop. 
WAITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos (Tel. 3158/9.) (See Gloucestershire.) 


HERTFORDSHIRE 


( ARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London’ ViGilant 2530.) (For details, see Leics.) 

PANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

[ASTWOODS SALES, LTD., Eastwood House, City 

. (Tel.: Clerkenwell 2040.) Broxbourne 

: Hoddesdon 2456.) Producers and 
distributors of all grades of washed aggregates. 

SABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
buliding sand. Pits at Hertford and Enfield. 

MALL AND CO., LTD., Rallway Yard, Orchard Road, 
Stevenage (Tel.: 775), and at Hatfield. Gravel 
aggregates, concreting, plastering and buliding sand. 

HARTIGAN, G. F. X., LTD. (See Buckinghamshire.) 

ST. IVES SAND AND GRAVEL CO., LTD., 
Broadway, St. Ives, Hunts. (Tel.: St. ives 
2441/2/3/4.) (See Huntingdonshire for detalls.) 

NEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel. 59966, 53969, SO353 (night) ). (See Cambs.) 

WINFIELD, HENRY, LTD., Pix Farm Lane, Hemel 
Hempstead, Herts. (Tel.: Berkhamsted 1208/9.) 
Pits at: Hemel Hempstead, Watford, West Hyde, 
Rickmansworth. Concrete aggregates, hoggin, 
buliding sand. 


HUNTINGDONSHIRE 


ARDON HILL QUARRIES (ELLIS AND EVERARD), 
LITD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London’ ViGilant 2530.) (For detalls, see Leics.) 

/ERRERSAND AGGREGATES, LTD., Northampton 
Road Quarries, Rushden (2354/5). (See Northants.) 

GRAVEL PRODUCTS (HUNTS.), LTD., Little Paxton, 
St. Neots, Hunts. (Tel.: St. Neots 308.) Pits at 
Little Paxton, St. Neots, Hunts.; and Blunham, 


Beds. 

NENE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/5), and Ship 
End Quarries, Wansford, near Peterborough (Tel.: 


Wansford 384/5). Roadstone, hardcore, broken 
stone, ballast. ashes, silica clay and sand. 
ST. IVES SAND AND GRAVEL CO., LTD., 22 The 


Broadway, St. ives, Hunts. (Tel.: St. ives 
2441/2/3/4.) Producers of ali grades of washed 
sand and gravel. Ready mixed cencrete. Precast 
@oncrete ef every descriptien. 
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HUNTINGDONSHIRE 


WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel. 59966, 53969, 50353 (night) ). (See Cambs.) 


WELFORD GRAVELS, LTD., Head Office: Goldington, 


Bedford. (Tel.: 4587/8/9.) (See Bedfordshire.) 
KENT 
SRASTED SAND PITS, Brasted, Kent. (Tel. 586). 
London office: 10A Ellery Street, S.E£.15. (Tel.: 


Soft and plastering sands, 
hardcore, S.H. bricks, 


New Cross 3337.) 
lime and sand-mix dry, 


ashes, etc. 

BROWN BROS. (SITTINGBOURNE), LTD., Chalkwell 
Road, Sittingbourne, Kent. (Tel.: Sittingbourne 
330.) Sand, ballast, shingle, hoggin, hardcore, 
clinker, chalk, etc. 

CLUBB, j., LTD., Dartford, Kent. (Tel.: Dartford 
25431.) Pits in North Kent, Medway area and 
Sevenoaks district. All washed and crushed gravel 


aggregates, concreting and building sand. 
DIAMOND TREAD CO. (1938), LTD., Ditton Court 
Quarry, Larkfeld, near Maidstone. (Tel.: West 


Malling 3444.) Quarry owners; tarmacadam, bitu- 
minous macadam and dry road stone manufac- 
turers and suppliers. Head Office: 21-22 Old Bailey, 
London, E.C.4. (Tel.: City 7001—10 lines.) 

DIAMOND TREAD CO. (CHART), LTD., Swan Lane 
Quarries, Little Chart, Ashford, Kent. Quarry 
owners; tarmacadam, bituminous macadam and dry 
roadstone suppliers. All inquiries to Area Office: 
Ditton Court Quarry, Larkfield, near Maldstone, 
Kent. (Tel.: W. Maling 3444.) 

HALL AND CO., LTD., Canning Street, Maidstone. 
(Tel.: Maidstone 51051); and at Folkestone and 
Hayes. Pits at Lunsford, near Larkfield. Gravel 
aggregates, concreting, plastering and obuliding 
sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., Station Road, 
Paddock Wood, Kent (Tel. 385). (See Sussex.) 

TILBURY CONTRACTING AND DREDGING CO., 
LTD., Postley, Maidstone. (Tel.;: Maidstone 55401/ 


2/3.) Suppliers of tarred, bituminous and dry 
Kentish ragstone, sea walling, asphalt fillers, 
Scotch granite and kerbing. 

LANCASHIRE 


BROOMBYS, LTD., Sandside, Milnthorpe (Tel. 3251/2), 
Westmorland. (See Westmorland.) 

BUCKTON QUARRY. Groken stone, all grades. (Tel.: 
Mossley 123.) Or write Main Road, Oldham. 

CASTLETON SAND AND GRAVEL QUARRIES, LTD., 
Trows Lane, Castleton, nr. Rochdale. (Tel.: Castle- 
ton 57100.) Lee Quarries, Bacup. (Tel.: Bacup 
287.) Washed pit sand, crushed washed stone 


aggregates; pitching stone. 
CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 


Blackfriars 3766/7. Plant capacity, 2,000 tons per 


day. 

DUNNING AND SON, LTD. (See Shropshire.) 

HARTLEY, JOHN W., LTD., Lundsfield Quarry, Carn- 
forth, Lancs. (Tel.: Carnforth 100.) Large pro- 
ducers of highest quality washed sands, clean 
washed natural pebble and crushed gravel aggre- 
gates for all construction purposes. 

HILTON GRAVEL, LTD., Rice Street, Liverpool Road, 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
all sizes and gradings of crushed granite aggregate. 
Immediate delivery ex stock. 

Liverpool and Preston Depots: 
Office: 7 Picton Road, Liverpool, 15. 
(Tel.: Sefton Park 7261.) 
Manchester Depot: 
Office: Cornbrook Road, Manchester, 15. 
(Tel.: Trafford Park 3830.) 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffs. for details.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/S5.) All sizes crushed or 
natural washed gravel. Twice-washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 

WELFORD GRAVELS, LTD., Head Office: Goldington, 
Bedford (Tel. 4587/8/9). Local Offices and pits: 
Chorley 3923 and Wigan 82039. 

WITHERS LIMESTONE, LTD., Black Lane Quarry, 
Carnforth. (Tel.: Carnforth 327.) Graded timestone 
aggregate to 8.S.S., all sizes. Immediate delivery 


ex stock. 
X.L. GRANITE (INGLETON), LTD., Head Offices: 
Clapham, via Lancaster. (Tel.: Clapham 318/9.) 


Works Tel.: Ingleton 231. All sizes and gradings 
of Ingleton granite aggregate. 


LEICESTERSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London Office—vViGilant 2530.) Best Leicester- 
shire grey granite, dry and coated gradings to any 





specification, cold asphalt and wet mix. Prompt 
rall/road delivery. 

CLIFFE HILL GRANITE CO., LTD., Markfield, near 
Leicester. (Tel.: Markfield 561/2/3.) Granite 


aggregates to 8.S.S. All sizes. arred and bitu- 
minous granite, concrete slabs and kerbs. Transit- 


mixed concrete. 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: S8rixworth 278 and 298; 
Duston SOS.) (See Northamptonshire.) 

ENDERBY AND STONEY STANTON GRANITE CO., 
LTD., 21 New Walk, Leicester (Tel. 56682). 
Quarries at Enderby. London Offices: 29 Dorset 
Square, N.W.1. (Tel.: Amb. 1141.) 

HILTON GRAVEL, LTD., Hemington Fields, near 
Shardiow Derby (Tel. Shardiow 266.) 

HOVERINGHAM GRAVEL CO., Hoveringham, Notting- 
ham. (Tel.: Lowdham 3171—1S tines.) (For 
detalis see Nottinghamshire.) 

MOUNTSORREL GRANITE CO., LTD., 21 New Walk, 
Leicester (Tel. 56682) Quarries at Mountsorrel, 
near Loughborough. ‘gin. pink granite a speciality. 
London Office: 29 Dorset Sq., N.W.1. (Amb. 1141.) 
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LEICESTERSHIRE 
LTD., 


WANLIP GRAVELS, Wanii 
Leicester. Any size or Grading’ a7., sm 
balanced’ ballast. All to BSS." cigs 


FORD GRAVELS, LTD 
WELFORD . +» Head Office: 
Bedford (Tel. 4587/8/9). (See Northampra 
WREAKE VALLEY GRAVELS CO. LTD. Man 
Mowbray. (Tel.: Pits—Rotherby 205 or heag 
Melton 2488.) All grades washed aggregnn'st 


sand. 
LINCOLNSHIRE 


CONINGSBY SUPPLY CO., LTD., R 
The Broadway, Woodhall Spa, Lincs. “thet woot 
Spa 3150.) Screened limestone, hardcore, Ditching, 
filling, flint, hoggin. Ex quarries or delivers, 
DOW-MAC (PRODUCTS), LTD., Tallington, Stamtorg 
All grades of washed sand and gravel, (Tel: 
Market Deeping 2301.) z 
EAST MIDLANDS BUILDERS’ SUPPLY Co, 
dyke West, Barton-on-Humber, Lincs. Ghat gat 
2189.) All grades washed sand and gravel, ray. 
stone, hardcore, washed silica sand. Y 


GIBBONS, F. B., AND SONS, LTD., Registered Ofc: 


Welby House, Market Deeping, near Pp erborough 
(Tel.: Market Deeping 3321/2383.) Pits at Lang. 
toft, near Peterborough. (Tel.: Market Deering 


2210.) All grades washed sand and aggregates, 

HARTSHOLME GRAVEL AND SAND (6, im, 
Hartsholme Wood, Doddington Road, Lincoln, Soi 
selling agents: Hartshoime Sales, Ltd., 17 West 
Parade, Lincoln. (Tel.: Lincoln 23391.) 

HOVERINGHAM GRAVEL CO., Hoveringham, Notting. 
ham. (Tel.: Lowdham 3171—15 lines.) (fy 
details, see Nottinghamshire.) 


HURDISS, J. W., LTD., Victoria Street, Grimsby (te. 
Grimsby 3657) and Caistor (Tel.: Caistor, Ling, 
281). Building, plastering, concreting sand, ay 
gravel, ballast, hoggin and roadmaking materias 

PETERBOROUGH QUARRIES, _ LTD., 
Maxey, Peterborough (Tel.: Market 
2355—3 lines.) Quarry at Ropsiley, all grades 9 
hardcore and broken stone. (See also Northany) 

POLLARD, C., AND SON (TALLINGTON), i10, 
Walk House, Langtoft, Peterborough. Pity 
Tallington, near Stamford, Lincs. (Tel; Marks 
Deeping 2140.) All grades washed sand an 
aggregates. For ‘* Supercrete” ready mig 
concrete, ‘phone Market Deeping 3132. 

TRENTFORD GRAVELS, LTD., Head Office: Deansgron 
Grimsby. (Tel.: Grimsby 5354.) Washed and gradu 
gravel and sand, roadstone, hardcore, siag, tarm, 
ashes, etc. Pits and quarries throughout the county 


LONDON 


BARDON HILL QUARRIES (ELLIS AND EVERARD) 
LTD., near Leicester. (Tel.:; Coalville 1226/7/8,0 
London: ViGilant 2530.) (For detalis, see Leis! 

BUCBRICKS COMPANY, LTD., 57 Piazza Chamben, 
Covent Garden, London, W.C.2. (Tel: Covent 
Garden 0534.) All grades of washed aggregates 
sand, building sand, asphalt, grit. Sterilised dy 
sand accurately graded to buyers’ requirements 

cox, H., AND SONS, LTD., 

33 Southampton Way, 
Camberwell, S.E.S. 
(Tel.: Rodney 2215—3 lines.) 

DANGERFIELD, F. J., AND CO., LTD., 261A Fincin 
Road, N.W.3. (Tel.: HAMpstead 8044-8. )Granltt 
limestone or slag, coated or dry, all sizes a 
pitching, granite kerb and setts, felspar quarts w 
other minerals by road or rail. or ex London sto 

OORSET LIMESTONES, LTD., Bumpers Lane, East 
Portland, Dorset. (Tel.: Portland 2207/8) (fw 


details, see Dorset.) 

DRINKWATER, W. W. (WILLESDEN), LTD., Dude 
Hill Lane, Willesden, N.W.10  (Tel.:_ GLAdstow 
6400/5.) Pits: Rush Green, Denham, Bucks (Te. 
Denham 2241/2/3.) Also Staines Road, Hounsor 
Heath. Middlesex. (Tel.: Hounslow 6222/3.) 

GABRIEL, C., LTD., Palmers Lane, Enfield, Mids 
(Tel.: HOWard 4351/2/3.) Washed aggregates 
building sand. Pits at Enfield and Hertford 

GREENHAM SAND AND BALLAST CO. LID. 
Chertsey Road, Feltham. (Tel.: Feltham 2285’. 
Pits at Hounslow, Feltham and Staines. Concrtit 
aggregates, plastering and building uae 

HALL AND CO., LTD., Chantrey House, & 
Street, S.W.1 (Tel.: Sloane 7122), and at ti 
Dulwich, Poplar and Wandsworth. Gravel st 
gates, concreting, plastering and bullding wt 

HARTIGAN, G. F. X., LTD. Washed sharp sand! 
B.S.S. 882. (See Buckinghamshire.) 

KEEN, W. J., AND SONS, 18 Granville Road, Eppins. 
Essex. (Tel.: Epping 2520.) All sands. 
shingle and hardcore supplied sw 

LONDON BALLAST CO., LTD. (Tel.: Paddington . 
S5A Porchester Terrace North, Paddington, W2 



























READ, P. T., LTD., Gales Gardens, Bethna Gree. 
E.2. (Tel.: Shoreditch 9128/9.) All sands, ta 






and shingles supplied and delivered; _ also 
mixed concrete. Pits: Fairlop Alrfeld, Row 
Ilford, Essex.  (Tel.: Hainault 6111/2/3.) 


MERIONETHSHIRE 


AND AND GRAVEL supply & 
Wellington (Tel. 961), Salop. 


MIDDLESEX 


AND CO., LTD., Uxbridge hot 
Southall. (Tel.: Southall 2264/5/6.) Conertt 
aggregates, hardcore, excavations, 

DRINKWATER, W. W. (WILLESDEN), 
Rd., Hounslow Hth., Middx. (Hommel 222) 

GABRIEL, C., LTD., Palmers Lane, En 
(Tel.; HOWard 4351/2/3.) Washed agoresatts ™ 
building sand Fits at Enfield and i. 

GREENHAM SAND AND BALLAST CO, 7) 
Chertsey Road, Feltham. (Tel.: Feltham 
Pits at Hounslow, Feltham and Staines, 
aggregates, plastering and building san® 

GRUNDON, S&., 79 Harlington noe, 
Middlesex. (Tel.: Uxbridge 4156.) J 
shingle, hardcore, ashes. excavation and dm 

HALL AND CO., LTD., Chantrey House 
Street, SW 1 (Tel.: Sloane 7122). and 3 
and Brentford Pit at Bedfont, tering wl 
Gravel aggregates. concreting. © 
building sand 

LONDON BALLAST CO., LTD. (Tel.: 
SSA Porchester Terrace North, P 















SALOP 
Admaston, 
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MIDDLESEX 


p. T, LTD. Gales Gardens, Bethnal Green, 
WD, Fs); Shoreditch 9128/9.) All sands, ballast 
2 ningies supplied and delivered; also ready 
ws concrete. Pits: Edmonton Gravel Pit. 
eatagu Road, N.9 (Tel.: Shoreditch 9128/9), 
yd Fairlop Airfield, Forest Road. Ilford (Tel 
1919/2) 
Ha ACEY, LTD., Gordon Road, High Wycombe 
we High Wycombe 2591/2.) 
fs SAND AND GRAVEL CO., LTD., Fordbridge 
1HAM! Shepperton. (Tel. Walton-on-Thames 23616.) 
Gravel aggregates, concreting, 


d 
wRY SAND AND GRAVEL CO.. LTD. Pits 
ma wraysbury (Tel.: Wraysbury 164.) Gravel 
aggregates, concreting, plastering and bullding sand 


MID-WALES 


iD SONS, LTD., Longmoor, Kingsland, 
ne er, Herefordshire (Tel.: Kingsiand 301/4.) 
(See details under Herefordshire.) 

Rocks STONE AND LIME CO., 
Presteigne, Radnor (Tel.: Presteigne 352.) 
Herefordshire for details.) 

up RADNOR TRADING CO., LTD. Quarries in 
qadnorshire. (Kington 11.) (See Herefordshire.) 
@ SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel 961). Salop 
mw HL SAND AND GRAVEL CO., LTD., 
Aimington Quarries, near Market Drayton, Staffs. 
(Tel; Hales 261/2/3.) (See Staffs. for details.) 


MONMOUTHSHIRE 


sity CONCRETE, LTD., Victoria Works, Ebbw Vale 
(fel 3032), and Phoenix Works, Cardiff (Cardiff 
63311), for limestone and slag aggregates, ready- 
mixed concrete, tarmacadam. media filling etc., 
kerbs and pavings 

WONMOUTHSHIRE ASSOCIATED QUARRIES, LTD., 
Hed Office: 38 Chepstow Road, Newport, Mon. 
(Tel; Newport 58311/2.) Suppliers of all grades 
of concrete aggregates, road metailing. pitching 
stone, tarmacadam and bituminous macadam in 
limestone, dolomite and blue oennant§ stone 
Quarries throughout the county 

WITECLIFF QUARRIES AND BRICKWORKS. LTD., 
Coletord, Glos. (Tel 3158/9). (See Gloucestershire.) 


MONTGOMERYSHIRE 


WASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

SALOP SAND AND GRAVEL SUPPLY CO., Admaston,. 
Wellington (Tel. 961). Salop 


NORFOLK 


URDON HILL QUARRIES (ELLIS AND EVERARD), 
\1D., near Leicester. (Tel.; Coalville 1226/7/8; or 
london: VIGilant 2530.) (For details, see Leics.) 

(OHNSON, P. C. H., LTD., Station Road, Terrington 
St Clement, near King's Lynn. (Tel.: Terrington 
St. Clement 248.) Washed and screened gravel, 
roadstone, washed sharp and fine sands 

St. WES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. ives, Hunts. (Tel.: St. Ives 
2441/2/3/4 and Coney Weston 12.) Pits at 
St. ves and Knettishall, near Thetford. 

INETTERTON STONE QUARRIES, LTDO., 
lane, Hemel Hempstead, Herts. (Tel.: Berkham- 
sted 1208/9.) Pits at Snettertun Concrete 
aggregates, buliding sand 

THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. 
(Tel; Norwich 33243/4.) Washed and graded 
aggregates, stone and gravel delivered to all parts 
of Norfolk and Suffolk. 


NORTHAMPTONSHIRE 


AMEY'S AGGREGATES, LTD., Lower Wootton, Soar 
Hil, Oxford, (Tel.: Oxford 35421—10 lines.) Pits 
ut Dry Sandford, near Abingdon, Sutton Courtenay, 
fase Abingdon. . (Tel.: Sutton Courtenay 275.) 
heale, near Reading. (Tel.: Theale 358.) Dorches- 
a Oxon. (Tel.: Clifton Hampden 236.) Billing, 
lorthampton (Tel.: Cogenhoe 464) for washed and 

whee! aggregates to 8.S.S. 
~ HILL QUARRIES (ELLIS AND EVERARD), 

toe near Leicester. (Tel.; Coalville 1226/7/8; or 

‘ondon: hong 2530.) (For detalis, see Leics.) 

E CO. LTD., Stratton Audley, 

oe Oxon. .fel.: Stratton Audley 238.) Manu- 

oo and suppliers of all grades limestone 
macadam, dry, pitching stone, hardcore, etc. 

MUNG GRAVEL CO., LTD., Station Road, Billing, 
3 aeson. (Tel.: Cogenhoe 219.) London Office: 

ane eley Square, W.1 (Tel.: Mayfair 6341.) 
can E. W., LTD., Newton Road, Higham 
yn aarthants. (Tel.: Rushden 3344 and 3345.) 
ase batiding mane and Graded aggregates to 

ss + hardcore. 
ine (PRODUCTS), LTD., Tallington, Stamford. 
Market Doectt washed sand and gravel. (Tel.: 


W QUARRIES, LTD., New Duston, 
bane seat, (Tel.: Brixworth 278 and 298: 
tone rane :) Producers of bullding and walling 
sand ‘ene hardcore, broken stone, ashes, 

p vel_and hoggin. immediate delivery 


ND AGGREGAT 
a ES, LTD., Northampton 
UBS Rushden, Northants. (Tel.: Rushden 
arades of Npharehre cere = the county ¢ 
7 oncrete aggregate to B.S.S. 
Deliveries throughout Northamptonshire. and ad. 


olastering and 


tTo., 
(See 


Pix Farm 


7 cingont® counties. 


SF. B, AND SONS, LTD., Welby House, 


ceping, Peterborough. (Tel.: Market 

WOVERINGHAIS '2383.) (See Lincolnshire for details.) 

tan, (AM GRAVEL CO., Hoveringham, Notting- 

Lowdham 3171—15 (For 
Ottinghamshire.) 

CO. (Prop. Andrew's Garage), Ketton, 

Seat (Tel.: Ketton 206.) Hardcore, 

Keten Stone. top soil, silica clay. 

amoton, ‘net. ds LTD., Ransome Road, North- 

all grades ot Northampton 589.) Producers of 

Mixmortar ai Washed aggregates. Bullding sand. 

BARGE me/sand mortar). Prompt deliveries. 

Chambers ae LIGHTER CO., LTD., Market 

d Quarries erborough (Tel. 5534/5), and Ship 

Nansiora 384) ane at (Tel.: 

; . Stone, hardcore, broken 

Sallast, ashes, silica clay and sand, a 


lines.) 


NORTHAMPTONSHIRE 

NEWARK (PETERBOROUGH) SAND AND GRAVEL 
CO., LTO., 127 Eastheld Road, Peterborough. (Tel.: 
Peterborough 2091.) All grades washed and 
screened gravel and sand 

PETERBOROUGH QUARRIES, LTD., Sandylands, 
Maxey, Peterborough. (Tel.: Market Deeping 
2355.) Eight quarries supplying all grades of hard- 
core and broken stone. Also Wetmix at Yarwell, 
Wansford All grades gravel and sand at Maxey. 

POLLARD, C., AND SON (TALLINGTON), LTD., 
Walk House, Langtoft. Petertorough. (Tel.: Market 
BDeeping 2140.) (See Lincolnshire for details.) 

STORTON, F. E., LTD.. Weedon Road, Northampton. 
(Tel.: Northampton 3358.) Producers of washed 
Gravel and sand to 8B.S.S. 

WELFORD GRAVELS, LTD., Head Office: Goldington, 
Bedford. (Tel.: 4587/8/9.) Largest producers of 
all grades of washed aggregates in Northampton- 
shire and Sedfordshire Regular deliveries any- 
where. Local office and pits: Fortiy Ford. (Tel.: 
Welford 256.) 


NORTH WALES 


CAWOOD, WHARTON AND CO., LTD., Pisty!! Gwyn 
Quarry, Lianarmon, near Mold. (Tel.: Lianarmon- 
yn-lal 27.) Crushed limestone and tarred macadam, 


all grades 

CHESHIRE AND NORTH WALES TARRED 
MACADAM CO., LTD.. Lianarmon, near Mold. 
(Tel.: Lianarmon-vn-Yale 43.) Hard. broken lime- 
stone, dry and coated to 8.$.S. Inquiries to 
Registered Offce—-Market Chambers, Tower 
Square, Tunstall, Stoke-on-Trent. (Tel.: Stoke-on- 
Trent 88094.) 

ENSTON BROS., Liwyn Isaf Quarry, Clynnog Fawr, 
Caernarvon. (Tel.: Clynnon Fawr 297/8.) All 
sizes crushed, washed natural sand and gravel. 
Highest quality Precast concrete products, ex_our 
Griffiths Crossing Factory, Caernarvon (Tel.: 
Caernarvon 2535/6.) Crushed granite ex ou 
quarry, Pengwern and Gwydyr Quarries, Ltd., 
Trefriw. Lianrwst. Denbighshire (Lianrwst 38.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD. 
Quarries at Penmaenmawt (Tel 2256/8), and at 
Trevor (Tel.. Clynnegfawr 223), Caernarvonshire. 
All sizes and gradings of crushed granite aggre- 
gate. Anv quantity per day: immediate delivery 
ex stock Coated granite also available 

RUTHIN AND DENBIGH TARMACADAM CO., LTD. 
(a member of the Lunt, Comley and Pitt Group), 
Denbigh. (Tel.: Denbigh 75.) Lime, timestone, 
carbonate of lime, tarmacadam, etc. Also inquiries 
to Lunt Bros., Ltd.. Gazette Buildings, 168 Cor- 
poration Street, Birmingham (Tel.: Central 7408), 
and Lunt Bros., Ltd., Stourbridge (Tel. 5201— 


8 lines). 
TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
Hales 261/2/3.) (See Staffs. for detalis.) 


(Tel.: 
NOTTINGHAMSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham. 
(Tel.: Rotherham 2622.) Crushed and graded 
limestone; all grades of washed gravel and sands. 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London. ViGliant 2530.) (For details, see Leics.) 


GLEN QUARRIES, LTD., Central Chambers, Weligate, 
Rotherham. (Tel.: Rotherham 5223.) Crushed 
and graded stone, concreting sand, building sand, 
plastering sand and crushed gravel: could be 
collected ex quarry or delivered. 

GUNTHORPE GRAVELS (1958), LTD. (Tel.: Notting- 
ham 77357: and Works: Lowdham 2131.) (An 
associate company of T. C. Campbell, Ltd.) All 
grades washed gravel and sand to 8B.S.S. 

HOVERINGHAM GRAVEL CO., Hoveringham, Notting- 
ham. (Tel.;: Lowdham 3171—-15 lines.) Quarries 
at Hoveringham, Holme, Plerrepont Colwick, 
Bleasby and Newark. All grades of washed gravel 
and sand to any specification. Crushed quartzite 
for surface dressing of roads a speciality. Plant 
capacity 8,000 tons per day 

NEWARK GRAVEL AND CONCRETE CO., LTD., 
Grove Street, New Balderton, Newark, Notts. (Tel.: 
Newark 401.) All grades washed sand and aggre- 


gates. 
NORTH NOTTS. GRAVEL CO., LTO.. Selimoor, 
Retford. Notts. (See Yorkshire.) 
SALISBURY AND WOOD, LTD., Matlock. (Tel.: 
272/273.) (For details. see Derbyshire.) 


OXFORDSHIRE 


AMEY'S AGGREGATES, LTD.. Lower Wootton, Soars 
Hill, Oxtord. (Tel. Oxtord 35421——10 lines.) Pits 
at Ory Sandford, near Abingdon. Sutton Courtenay, 
near Abingdon (Tel.; Sutton Courtenay 275.) 
Theale, near Reading. (Tel.: Theale 358.) Dorches- 
ter, Oxon. (Tel.: Clifton Hampden 236.) Bliiling 
Northampton (Tel. Cogenhoe 464) for washed and 
Graded aggregates to 8.5.5. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.; Coalville 1226/7/8; or 
London: ViGilant 2530.) (For detalis, see Leics.) 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

BICESTER STONE + &TO., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audiey 238.) Manu- 
facturers and suppliers of all grades iimestone, 
tarmacadam, dry. oltching stone. hardcore. etc. 

CURTIS, J., AND SONS, LTD., Botley Works, Oxford 
(Tel.: Oxford 41081/2/3.) Sand and all grades of 
washed aggregates. Pits at Radley, near Abingdon. 
(Tel.: Abingdon 441.) 

DANGERFIELD, F. J.. AND CO., LTD., 261A Finchiey 
Road, London, N.W.3. (Tel.;: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DIX, G. H., AND SON, LTD., Freeland, Oxon. (Tel.: 
Freeland 234.) 

OUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: Brixworth 278 and 298; 
Duston 505.) (See Northamptonshire.) 

GRUNDON, S., (EWELME), LTD., Ewelme, Oxon. 
(Tel.; Ewelme 20.) London Office (Tel.: Uxbridge 
4156.) All grades washed aggregates. Path 
hoggin, broken stone, building sand 

HAINES, H., (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone. Cotswold 
building and walling stone 

SNETTERTON STONE QUARRIES, LTD., Pix Farm 
Lane. “emel Hempstead, Herts (Tel. BSerkham- 
sted 1208/9.) Roadstone, Cotswold buliding and 
walling stone 

WRAYSBURY SAND AND GRAVEL CO., LTD., 
Theale Reading, Berks. (Tel.: Theale 373.) 


RADNORSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See detalis under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow Salop (Cleehilistone 284). (See Shrops.) 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor (Tel.: Presteigne 352.) (See 
Herefordshire for detalis.) 

OLD RADNOR TRADING CO., LTD. Quarries in 
Racnorsnive (Tel.: Kington 11.) (See Hereford- 
shire 

SALOP SAND AND GRAVEL SUPPLY CO., Admaston. 
Wellington (Tel. 961), Salop 


RUTLAND 


GIBBONS, F. B., AND SONS, LTD., Welby House, 
Market Deeping, Peterborough. (Tel.: Market 
Deeping 3321/2383.) (See Lincolnshire for details.) 

HOVERINGHAM GRAVEL CO., Hoveringham, Nottine 
ham. (Tel.: Lowdham 3171—15 lines.) (For 
details. see Nottinghamshire.) 

KETTON STONE CO. (Prop.: Andrew's Garage), 
Ketton, near Stamford. (Tel.: Ketton 206.) Hard- 
core, roadstone, crushed stone, top soll, silica clay. 


Quarries at Ketton. 
PETERBOROUGH QUARRIES. LTD., Sandylands, 
Maxey. Peterborough. (Tel.: Market DOeeping 
2355S.) Quarry at Greetham, all grades of broken 
stone and hardcore. (See also Northamptonshire.) 
POLLARD, C.. AND SON (TALLINGTON), LTD., 
Walk House, Langtoft, Peterborough. (Tel.: Market 
Deeping 2140.) (See Lincolnshire for details.) 


SCOTLAND 


KEIR AND CAWDER, LTD., Kirkintilloch Road. 
Bishopbriggs. (Tel.: Bishopbriggs 3200.) All grades 
washed sand and gravel aggregates. 


SHROPSHIRE 


BSALLIDON QUARRIES. LTD., Sallidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., all sizes, 
coated limestone to 8.S. 802 and 1621 and wet- 
mix; large output: reliable deliveries. 

BENGRY AND SONS. LTD., Longmoor, Kingsland, 
Leominster, Herefordshire (Tel.: Kingsland 301/4.) 
‘See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop. (Tel.: Cleehilistone 284.) Granite 
stone, tarmac, chippings, filter media, setts, 
limestone, crushed and walling stone, gravel, 
sand, hardcore and ashes. 

DORRINGION SAND AND GRAVEL QUARRIES, 
near Shrewsbury. (Tel.: Dorrington 276.) Supplies 
of ready mixed concrete, building sand, washed 
sand, washed and crushed gravel. 

DUNNING AND SON, LTD., Haughmond Quarry, near 
Shrewsbury. (Tel.: Upton Magna 286/7.) All 
grades of high-quality roadstone, concrete aggre- 
gates and coated macadam. Al! to 8.S.S. Any 
tonnage available for immediate delivery. 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor (Tel.: Presteigne 352.) (See 
Herefordshire for detalls.) 

OLD RADNOR TRADING CO., LTD., Kingston. (Te! 
11.) (See Herefordshire.) 

SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston. Wellington (Tel. 961), Salop. 
TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffordshire for dets.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/5.) All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per dav 


SOMERSET 


ASHAM QUARRY CO., LTD., Chantry, Frome. (Tel.: 
Nunney 351.) Al! sizes limestone block, broken 
and aggregates. Tarred and bituminous macadam 
to BS Ex quarry and delivered 

DANGERFIELD. F. j.. AND CO., LTD., 216A Finchley 
Road, London, N.W.3 (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

GILSON. S. C.. AND SONS. LTD.. Holcombe, near 
Bath. (Tel.: Stratton-on-the-Fosse 243.) 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel 63001.) Gravel aggregates, 
concreting, plastering and building sand. 

WAINWRIGHT, IOHN, AND CO.. LTD.. Sheptan 
Mallet (Tel.: Shepton Mallet 2366'7.) All sizes 
basalt, coated basalt, concrete aggregates, filtering 
media, building blocks and slabs. 


SOUTH SCOTLAND 


—ESK MANUFACTURING CO., LTD., Carlis'e. (Tel.: 
Carlisle 2-4941.) (For detalis see Cumberland.) 


SOUTH WALES 


IN-SITU CONCRETE, LTD.. Victoria Works, Ebbw Vale 
(Tel. 3032), and Phoenix Works, Cardiff (Cardiff 
63311), for limestone and slag aggregates, ready- 
mixed concrete, tarmacadam. media filling. etc. 
keros and oavings 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
18 Quay Street, Cardiff. (Tel.: 20646/7.) All sizes 
and gradings of crushed granite aggregate from 
our Cardiff and Swansea Dock Depots. Dolomite 
aggregates from Ewenny Quarry, 86ridgend. 
Tel.: Bridgend 3786.) Coated stone also available. 

SESSIONS AND SONS, LTD., West Dock, Cardiff. 
Produccrs of coarse and fine aggregate, dredged 
and graded to British Standards. Branches Newport 
and Swansea. (Also Gloucester and Hereford.) 

SOUTH WALES SAND AND GRAVEL CO., LTD., 
Head Offive: P.O. Box 8, Beaufort Buildings, 
Swansea. (Tel. Swansea 53071.) Sand and gravel 
merchants, builders’ merchants, Pennant Quarry 
owners slag. hardcore, ashes, filling, graded 
clinker filter media Depots: Cardiff. Newport, 
Barry, Port Talbot. Griton Ferry. Swansea, Lianelly. 


STAFFORDSHIRE 


BALLIDON QUARRIES. LTD., Gallidon, near Ash- 
bourne, Derbyshire (Tel. Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., all sizes, 
coated limestone to 8.S. 802 and 1621 and wet- 
mix; large output: rellable deliveries. 
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STAFFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD) 
LTD., near Leicester. (Tel.: Coalville 12°5/7/8. o 
London: ViGilant 2530.) (For detalls, see Leics.) 


LTD., Cheadle, Stoke-on-Trent. 

393.) Manchester Office 
Blackfriars 3766/7. Plant capacity. 2.000 tons 
per day. 


BUNNING AND SON, LTD., Wood End Gravel Pits. 
Hednesford. (Tel.: Hednesford 302/325) Washed 
sand and gravel. All to 6.S.S. High-quality road- 
stone, concrete aggregates and coated macadam 
from our Haughmond Quarry. near Shrewsburv 
(See Shropshire.) 

HILTON GRAVEL, LTD., Cheadle Staffs Tel. 
Tean 241.) Also at Longton, Stoke-on-Trent 
(Tel.: Longton 32196) and Stretton S8urton-on 
Trent (Tel: Burton 6061) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton 
Manchester 21 (Tel Choriton 2274'S) 


KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 


RUGELEY GRAVEL CO., LTD.. Rugeley Quarries 
Rugeley, Staffs. (Tel.: Rugeley 251/2.) Entirely 
modern plant. Sand classifiers. Finest aggregates 
to 8.S.S. Large outout 

SALISBURY AND WOOD. LTD., Matlock. (Tel 
272/273.) (For detalis, see Derbyshire.) 

SHIRE OAK GRAVELS, LTD., Lichfeld Road, Walsal) 
Wood, Staffs. Washed crushed gravel and washed 
sand. (Tel.: Brownhills 3253.) 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) Pit sand, concrete sand, 
and all grades of washed crushed gravel. Hardcore, 
clinkers, ashes and hoggin 

TRENTHAM GR “Lt CO., LTD., Lordsiey Quarries, 
Willoughbridg ear Market Drayton, Salop. (Tel.: 
Pipe Gate 304/5.) All sizes crushed or natural 
washed gravel. Twice washed sharp concreting 
sand. Plastering sand. Plant capacitv 2.000 tons 


per day. 

WINDMILL SAND AND GRAVEL QUARRIES, LTD., 
Cannock Road, Wolverhampton (Tel 31108.) 
Concrete aggregates, plastering buliding and 
asohalt cand atite RCS 

WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
(Tel.: Oakamoor 366.) Graded limestone for all 
purposes. Ground limestone. 


SUFFOLK 


ALRESFCRD SAND AND BALLAST CO., 
Alresford Creek, near Colchester, Essex. (Tel.: 
Wivenhoe 341/494.) Suffolk area pits at Bures 
and Stoke-by-Nayland. All grades washed aggre- 
gate sand, also hoggin. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226'7/8: or 
London: ViGilant 2530.) (For detalis, see Leics.) 


DICKERSON, M. (CONTRACTORS), LTD., Gloucester 
Street, Cambridge. (Tel.: Cambridge 56973/4.) 


(See Cambs.) 

HALL AND CO., LTD., West End Road. ipswich 
(Tel.: Ipswich 55593/4.) Pits at Kesgrave and 
Homersfield, near Harleston Gravel aggregates 
concreting, plastering and buliding sand 

MACLAREN BROS. (KENNETT), LTD., Station Road, 
Kennett, Cambs (Kentford 333/4.) (See Cambs.) 


ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. tives, Hunts. (Tel.: St. ives 
2441/2/3/4, Coney Weston 12 and Hal- 
stead 2323.) Pits at St. Ives, Knettishall, near 
Thetford, and Gosfield, near Halstead. 

THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. 
(Tel.: Norwich 33243/4.) (See Norfolk.) 

WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge 
(Tel. 59966, 53969, 50353 (night) ). (See Cambs.) 


SURREY 


COFF, HARRY A., LTD., Buckhurst Hil! Cheapside 
Ascot, Berks. (Tel 1026/7.) (See Berkshire ) 
DANGERFIELD, F. J.. AND CO., LTD. 261A Finchie. 
Road, London NW.3 (Tel HAMpstead 6044 °8.) 
For all road aggregates, kerbs, setts (See London.) 


EASTWOODS SALES, LTD., Eastwood House, Citv 
Road, E.C.1. (Tel.. Clerkenwell 2040.) Longside 
Sand and Ballast Pit, Thorpe, nr. Egham (Tel. 
Egham 3121.) Runfold Sand and Ballast Pit. 
Runfold, nr. Farnham, Surrey. (Tel.: Runtold 2020 ) 
Producers and distributors of all grades of washed 
aggregates. 

SS Ss. C.. AND SONS, LTD., 
ath. 


CROXDEN GRAVEL, 
Staffs. (Tel.: Tean 


LTo., 


Holcombe nea: 
(Tel.: Stratton-on-the-Fosse 243.) 


SUBSCRIPTION 


SURREY 


HALL AND CO., LTD., Victoria Wharf, Croydon. 
(Tel.: Croydon 4444.) Other main depots at 
Coulsdon, Epsom, Mitcham, Oxted, Purley, Redhill, 
Tadworth ano Woking. Pits at Send and Reigate. 
Gravel aggregates, concreting, plastering and 
building sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., Kingston Road, 
Leatherhead, Surrev (Tel. 3497.) (See Sussex.) 

JANES AND CO., LTD., 2C Buckingham Avenue, 
Slough Sand. aggregates, hardcore, ashes, bull- 
dozing & bulk excavation (Tel.: Slough 20361 /2/3.) 

LONDON BALLAST CO.. LTD. (Tel. Paddington S064.) 
SSA Porchester Terrace North, Paddington, W.2 

MARCO (AGGREGATES), LTD. Pit. Noriands Lane, 
Thorpe, near Egham (Tel.. Chertsey 3401.) Pro- 
ducers and distributors of high-grade washed sand. 


shingle ballast etc 

MARCO (CROYDON), LTO.. Hampton Road, West 
Croydon (Tel. THOrnton Heath 4236/7/8.) All 
building and road aggregates 

WELLS. A L., AND SON, LTD.,. Buliders Merchants. 
Garlands Road Leatherhead (Tel. 3018/9.) Sand 
aggregates. hardcore, ashes, cement. Clinker block 
manufacturers. 


SUSSEX 


AVANN,. F., Cavendish Avenue, Eastbourne (Tel 
4969/70.) Washed and graded ballast. sand, bricks, 
breeze and concrete blocks. hardcore. clinker, 
tarmac, etc.. supplied 

GILSON. S. C.. AND SONS, LTO., Holcombe. near 
Bath (Tel. Stratton-on-the-Fosse 243.) 

HALL AND CO., LTD.. 16 Chapel Road. Worthing 
(Tel.; Worthing 7840.) Other main depots at 
Bexhill, Bognor, Crowborough, East Grinstead, 
Eastbourne, Horsham, Hove and Seaford. Pits at 
Washington, Crumbles, near Eastbourne, Chichester, 
Rye Harbour, Midhurst, Shoreham and Portslade. 
Gravel aggregates, concreting, plastering and bulld- 
ing sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., West Station Goods 
Yard, Bexhill (Tel. 61); Cavendish Place, East- 
bourne (Tel. 3800); Dominion Road, Worthing 
(Tel. 8822); Whitbread Lane, Northiam (Tel 
2211); Station Goods Yard, Haywards Heath (Tel 
1750); Crawley Road, Horsham (Tel. 3366), The 
Hornet, Chichester (Tel 4181) All grades aggre- 
gates. hardcore clinker, ashes, etc 

WRIGHT, C.. AND SONS, (B'TON), LTD., 19 Gristo! 
Gardens. Brighton, 7 (Tel. Brighton 63357 and 
62406.) All-in ballast, washed and crushed shingle, 
sand, ashes. hardcore chalk. bricks, etc 


WARWICKSHIRE 


BALLIDON QUARRIES, LTD., Bailidon, near Ash- 
bourne, Oerbyshire. (Tel. Parwich 201 and 202.) 
Clean ano gradeo dry limestone to &.S.S.. all sizes, 
coated limestone to B.S 802 and 1621 and wet- 
mix targe output reliable deliveries 

DUSTON STONE QUARRIES, LTD.. New Duston, 
Northampton. (Tel.. Brixworth 278 and 298: 
Ouston SOS.) (See Northamptonshire.) 

HALL AND CO., LTD., 188 Lichfheld Road, Four Oaks, 
Sutton Coldfield (Tel.: Four Oaks 356.) Gravel 
aggregates concreting oplastering. bullding sand 

JUDKINS. CLTD.. Granite Quarries. Tuttle Hill, 
Nuneaton (Tel. Nuneaton 3411—10 ltines.) All 
sizes washed granite aggregate. tarred and bitu- 
minous macadam Slab mix a speciality 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385/386.) Clean graded dry limestone, 
all to B.S.S._ sizes. Output 1,000 tons per day. 

SHIRE OAK GRAVELS. LTD (See Staffordsnire.) 

WELFORD GRAVELS, LTD., Head Office. Goildington, 
Bedtord (Tel. 4587/8/9.) (See Bedfordshire and 
Noarthamotonsnire 

WARDLOW LIMESTONE, LTD., Cauidon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 


WESTMORLAND 


GROOMBYS, LTO., Sandside Milnthorpe. Westmor 
land (Tel Milnthorpe 3251/2.) All grades 
washeo crushed grave! sand timestone, granite 
chippings pitching tarmacadam, rockery stone. etc 

ESK MANUFACTURING CO. LID. Cartisie (Tel 
Cartisie 2-4941.) (For details. see Cumberiand.: 


WILTSHIRE 


AMEY'S AGGREGATES. LTD... Lower Wootton Boars 
Hill, Oxtord (Tel. Oxford 35421—10 tines) Pits 
at Ory Sandford near Abingdon Sutton Courtenay, 
near Abingdon (Tel.. Sutton Courtenay 275.) 
Theale near Reading. (Tel. Theale 358.) Dorches 
ter, Oxon (Tel. Clltton Hamoden 236.) Billing 
Northampton (Tel Cogenhoe 464) for washed 
and graded aggregates to 8.S.S 
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ORDER FORM 


WILTSHIRE 


BULL BROS., S. AND L., LTD, 
Winchester. (Tel 2264.) (See HacpgiHi@h Stan 
COKE, T. F. (CHELTENHAM), LTD., 267 tx 
Road, Cheltenham (Tel 4717/4874) (Seeate 
DANGERFIELD F. J., AND CO., LTD. Gig, 
Road, London, N.W.3. (Tel.: HAMpstea: a 
For all road aggregates, kerbs, setts (See $0444) 
FLOYD AGAR AND CO., LTD., Sherston, man 
Wilts. (Tel.: Sherston 237.) Finest qual 
building stone and walling stone {fo 
hardcore and quarry waste for ro 
Delivered or ex quarry at keen pric 
GILSON, S. C.. AND SONS, LTD.. Hoicom 
Bath (Tel Stratton-on-the-Fosse 2agy" ™ 
MOREYS (VERWOOD), LTD., Verwood, Wi 
Dorset. (Tel.:; Verwood 234.) Concrete conn 
building sand. hoggin, path gravel oregate, 


POOLE (LECHLADE), LTD., Gravel Pit. 
Lechlade. Glos (Tel. Lechiade 2igeyt"® Rau 

TAYMAC, LTD., Wootton Bassett. (Tel, 391—5 jing 
Pits ‘at Lacock (Tel. 304), Wilts, st! 
and Poulton, Glos. (Tel.; Fairford 365/6.) wart 
crushed and graded aggregates. Washed nt 
screened building sand Graded clinker mane 

WORCESTERSHIRE 


SALLIDON QUARRIES, LTD., Bailidon, near 
bourne, Derbyshire. (Tel.. Parwich 201 ang m 
Clean and graded dry limestone to 8.5.S., ali sin, 
coated limestone to B.S. 802 and 1621 ang 
mix. large output. reliable deliveries. ™ 

BENGRY AND SONS, LTD., Longmoor, King 
Leominster, Herefordshire. (Tel.. Kingsland 3014 
(See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING C0, in 
Ludiow, Salop (Cleehilistone 284). (See Shrops, 

DUNNING AND SON, LTD. (See Shropshire.) 

KEVIN LIME CO., LTD., Oakamoor, Staffs, (ty 
Oakamoor 385/386.) Clean graded dry limestone 
all to 68.S.S. sizes. Output 1,000 tons per dy, 


NASH ROCKS STONE AND LIME C6. it 
Presteigne, Radnor. (Tel.: Presteigne 352.) (4 
Herefordshire for details.) 

OLD RADNOR TRADING CO., LTD, 
(Tel. 11.) (See Heretordshire.) 


YORKSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherhan 
(Tel.; @othermam 2622.) Crushed and grad 
limestone; all grades of washed gravel and sang 


DENNIFF, ALAN S., LTD., Kiveton Park, nr. Sheten 
(Tel.; Kiveton 446,7/8.) Truck-mixed and pn 
mixed concrete, washed and crushed gravel, co. 
creting sand, bldg. sand, crushed and graded stone 

GLEN QUARRIES, LTD., Central Chambers, Wellgay, 
Rotherham. (Tel.. Rotherham 5223.) Crushed am 
graded stone, concreting sand, bullding san, 
plastering sand and crushed gravel could » 
collected ex quarry or delivered. 

HOVERINGHAM GRAVEL CO., Hoveringham, Nottig 
ham (Tel. Lowdham 3171—15 lines.) (fw 
details, see Nottinghamshire.) 

NORTH NOTTS. GRAVEL CO., LTD., Bellmoo, 
Rettord Notts. (Tel.. Retford 2219—3 linus) 
Concrete aggregates and = sands, —quartuitt 
chippings, building sands. Quarries at Bellmow 
and Lound near Retford and Worksop. Tru 
mixed concrete plants at Retford, Notts., Ossett 
Yorks., and Wath-on-Dearne, Yorks 

SALISBURY AND WOOD, LTD., Matlock. (Te 
272/273.) (For details, see Derbyshire.) 

STANLEY FERRY GRAVEL CO., LTD. Nori 
Union Building, City Square, Leeds, 1. (Ie 
Leeds 26361 ) Washed, crushed and natural grat 
sand and gravel Supplies to_ specification, lay 
daily production Centre of Yorks. West Ridin 
market Pit Wakefield 

WELBECK SAND AND GRAVEL CO., Parkhill, Wait 
field (Wakefield 4454.) Washed sand and grave! 


WEST RIDING GRAVEL CO., Norwich Union Buildin 
City Square Leeds, 1 (Tel. Leeds 25562.) Mode 
1,000-ton daily plant produces washed grit ands! 
sands All aggregates to specification. Competiiv 
Yorks West Riding to Lancs border Pit: Wakettié 

WOMERSLEY GRADED STONE CO., LTD., Womesir 
Quarry, nr Doncaster (Tel.: Wentbridge 2% 
Crushed and graded calcium carbonate limesiw 
aggregates. Triple-screened, first-class produc 
high crushing strength, eminently suitable for 
creting, tarring and road making. Prices ui 
analysis on application. Quarry: 2 miles tr 
Darrington, A.1 

X.L. GRANITE (INGLETON), LTD., Head Coe 
Clapham, via Lancaster (Tel. Clapham 318 
Works Tel. tngleton 231 All sizes and gradiw 
of Ingleton granite aggregate 


Kingtor 
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lf you're thrilled with my top note-note my top... that's 

what pleases me! ‘Come rain or shine -I'm first on time’ —there 
| go again-but | can't help singing when | can work in comfort. 
A John Smith protective covering keeps me dry -and that 


means less time off on sick pay! 


JOHN SMITH 


TARRPAULINS - SHELTERS - COLLAPSIBLE LORRY TILTS 


rr 























YOHN SMITH « co. (LONDON) LTD. Hainault Works, Hainault Road, Chadwell Heath, Romford, Essex. Seven Kings 6070 (10 lines) 
Branch Office and Works: Lower Holmes Street, Cadoxton, Barry, Glam. Barry 2372 
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8/10 TONS LOAD CAPACITY 


FUEL COST 10/- A DAY 
POWERFUL TRACTION 
FULL 180° LOCK 
TURNS IN 13° RADIUS 
HYDRAULIC STEERING 
ARTICULATED FRAME 


REINFORCED STEEL BODY 
COMPLETE LOAD DISCHARGE 
LARGE TWIN TIPPING RAMS 
HEAVY EARTH MOVER TYRES 
POWERFUL AIR BRAKES 
HIGH GROUND CLEARANCE 


PERFECT VISIBILITY FROM 
FIBRE GLASS CAB 





vii 
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Pat Fallon of Fallon 

(Civil Engineering & Plant 
Hire) Limited, Leeds, says:. 
“Our Cat 944A Traxcavator 
never stands idle... | 
fast site to site travel Speed, 
under its own power, saves 
time and money... it’s ability 7 
to tackle jobs beyond the | 
scope of other wheeled shoy 
makes the 944A Traxcavat or 
the highest productive mach 
in our fleet.” 


S44A TRAXCAYVAT 


LEVERTON 


YOUR CATERPILLAR DEALER 


LEEDS Gildersome, Leeds. Te!: Moriey 4221 
SPALDING Spalding, Lincs. 


Tel: Spalding 3221 
WIGAN 


Wigan Rd.. Bryn, Ashton-in-Makerfield. 
Tel: Ashton-in-Makerfield 7675 


NEWCASTLE 
Team Valley Trading Estate, Gateshead 


Tel: Low Fell 78511 
ROTHERHAM 


Meadow Bank Rd., Rotherham. 
Tel: Rotherham 78259 


Contact your Leverton Depot 
for full details of this 

105 h.p. new-design wheel 
loader with power transmission, 
2 and 3 cu. yd. forward 

dump or 2 cu. yd. side 

dump buckets. 


Caterpillar, Cat and Traxcavator 
are Registered Trademarks of Caterpillar Tractor 








